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Agreements—  Page  * 

McArthur  Bros.  Company  and  Winston  &  Co.,  agreement  with,  for  substructure  of  Chi- 
cago and  Calumet  Terminal  Railway  (now  Chicago  Terminal  Transfer  Railroad)  bridge, 
near  west  end  of  Seotion  E,  September  15, 1897 4218 

MoCoirnell,  George,  executor  of,  agreement  with,  for  purchase  of  land,  October  6, 1897. . .    4858 

O'Connor,  James  C,  report  on  agreement  with,  for  purchase  of  land,  September  8, 1807. . .    4187 

O'Connor,  John,  supplemental  agreement  with,  authorized  for  extension  of  time  for  com- 
pletion of  contracts  for  preparation  of  abstracts,  June  28, 1897 4088 

P.,  C,  C.  &  St.  L.  Ry.  Co.,  supplemental  agreement  with,  for  movable  bridge,  April  16, 

1897 8986 

Toledo  Bridge  Company,  agreement  with,  for  superstructure  of  C,  M.  &  N.  R.  R.  bridge, 

November  24, 1897 4840 

Union  Stock  Yard  and  Transit  Company,  supplemental  agreement  with,  for  movable 

bridge,  April  28, 1897 8984 

Wagner,  J.  G.,  agreement  with,  for  substructure  of  Southwest  Boulevard  bridge  modi- 
fied, October  6,  1897 4282 

West  Chicago  Park  Commissioners,  supplemental  agreement  with,  for  substitution  of  one 
joint  swing  bridge  for  two  separate  bridges  and  for  delivery  of  oertaln  quantity  of 
earth,  June  28,  1897 , 4086 

Wisconsin  Bridge  and  Iron  Company,  agreement  with,  for  superstructure  of  C.  T.  T,  R.  R. 

bridge,  November  24,  1897 4860 

American  Bridge  Works- 
Bids  on  superstructures  of  two  bridges,  November  8, 1897 4804 

Bids  on  superstructures  of  three  bridges,  December  22, 1897 4483-44S4 

Bid  on  superstructure  of  bridge,  December  29, 1897 4448 

American  Forclte  Powder  Manufacturing  Company,  report  on  notice  of  claim  of,  for  lien  against 

contractors  on  Section  £,  February  8, 1897 8810 

Andrews,  A.  L.,  report  in  reference  to  payment  of  claim  of,  against  Weir,  McKechney  &  Co., 

March  81,  1897 8945 

Angus  A  Glndele— 

Report  on  notice  of  claim  of  Columbian  Powder  Company  for  lien  against  contractors  on 

Section  E,  January  6, 1897 8715 

Report  in  reference  to  suspension  of  work  on  Section  B,  January  13, 1897 8784 

Communication  from  W.  R.  Stubbs  in  reference  to  payment  of  laborers  of,  on  Section  B, 

referred  to  Joint  Committee  on  Finance  and  Judiciary,  January  18, 1897 8789 

Reports  of  Clerk  and  Chief  Engineer  in  reference  to  notice  to  resume  work,  referred  to 

Committee  on  Engineering,  January  20, 1897 8749 

Report  on  notices  of  sundry  claims  for  lien  against,  January  27, 1897 3778 

Report  in  reference  to  olaim  of  W.  R.  Stubbs  against,  January  27, 1897 8780 

Report  on  notice  of  claim  of  American  Foroite  Powder  Manufacturing  Company  for  Hen 

against,  February  8, 1897 8810 

Report  on  notices  of  claims  of  Owen  &  Wiley  and  Vulcan  Iron  Works  for  Hen  against, 

February  10, 1897 8882 

Order  in  reference  to  completion  or  relettipg  of  contract  of,  for  Section  E,  February  17, 

1897 8894 

Action  reconsidered,  February  24, 1697 8900 

Report  on  reletting  of  contract  of.  for  Seotion  E,  to  Halvorson,  Richards  A  Co.,  March  8, 

1897 8916 

Communication  from  W.  R.  Stubbs  in  reference  to  olaim  against,  referred  to  Committee  on 

Judiciary,  Maroh  9, 1897 8924 

Report  on  same  referred  to  Committee  on  Engineering,  June  28, 1897 4065 

Report  on  notice  of  olaim  of  John  Grlebler  against,  Maroh  81, 1897 8944 

Report  in  referenee  to  claim  of  W.  B.  Crane  <&]Co.  against,  June  23, 1897 4G66 

Report  in  reference  to  olaim  of  John  Davison  against,  June  28, 1897 4067 

Payment  of  claim  of  W.  R.  Stubbs  against,  June  80, 1897 4104 

Annual  meeting  (eighth),  December  7,  1897 4878 

Appropriations,  ordinance  appropriating  $5,028,090.68  for  corporate  purposes.  July  28, 1897 4135 

Assessment  (special),  opinion  as  to  right  to  levy  for  improvement  of  Stock  Yards  Slip,  Decem- 
ber 22,  1897 4426 

Assistant  Attorney  (Principal),  Seymour  Jones  appointed,  February  8, 1897 8780 

Assistant  Attorney  (Seoond),  appointment  of  Wm.  U.  Riley  as,  February  10, 1897 8882 

Assistant  Attorney  (Third),  appointment  of  Simon  J.  Forhan  as,  February  10, 1897 8882 

Assistant  Attorney  at  Joliet,  increase  of  salary  for,  June  30, 1897 4099 

Assistant  Treasurer,  notification  as  to  appointment  of  8.  P.  Blount  as,  January  6, 1897 3725 


INDEX.  Ix 

Attorney  Authorized  or  Ordered  and  Dlreoted—  Page . 

To  report  (with  Committee  on  Finance)  on  disposition  of  cancelled  bonds  and  coupons, 

January  6, 1897 8726 

To  fill  vacancies  existing  in  Law  Department,  January  27, 1807 8778 

To  assume  duties  of  office  on  presentation  and  approval  of  bond,  February  8, 1897 8788 

To  secure  vouchers  and  evidence  of  redemption  of  Will  County  lands  sold  for  taxes, 

February  10,  1897 8886 

To  submit  (with  Chief  Engineer)  amended  contracts  for  railroad  bridges  to  Committee  on 

Engineering,  April  18, 1897 8972 

To  file  petition  for  condemnation  to  secure  certain  property  adjoining  Chicago  River, 

May  19,  1897 4018 

To  prepare  ordinance  laying  out  and  establishing  right  of  way  through  Jollet'and  file 

petition  to  secure  neoessary  property,  May  26, 1897 4020 

To  arrange  with  abstract  firms  for  furnishing  names  of  parties  interested  as  owners  or 

otherwise,  in  property  to  be  acquired  by  District  on  right  of  way  through  Joltet, 

May  26, 1897 4020 

To  purchase  additional  books  for  Law  Department,  June  23, 1897 4067 

To  bring  suit  against  North  Town  Collector  and  to  accept  payments  tendered  or  paid  on 

account  by  said  oolleotor,  June  23, 1897 4068 

To  waive  claim  and  release  lien  on  certain  premises  on  judgment  rendered  against 

Frances  Livingston,  June  80, 1897 4098 

To  retain  special  counsel  in  case  of  Bowers  &  Brown  vs.  District,  June  80, 1897 4099 

To  confer  and  co-operate  with  City  Corporation  Counsel  of  Chicago  in  regard  to  legal 

proceedings  against  delinquent  North  Town  Collector,  June  80, 1897 4100 

To  purchase  certain  lands  from  John  J.  O'Neill,  June  80, 1897 4101 

To  negotiate,  under  direction  of  Committee  on  Finance  and  Engineering,  for  purchase  of 

property  for  right  of  way  through  Joliet,  July  7, 1897 4112 

To  render  (with  General  Counsel)  opinion  as  to  authority  for  improving  Chicago  River, 

July  28, 1897 4186 

To  amend  condemnation  petition  pending  against  C.  &  W.  I.  R.  R.  Co.,  September  22, 1897.    4286 
To  negotiate,  under  direction  of  Joint  Committee  on  Finance  and  Engineering,  for  pur- 
chase of  oertaln  lands  adjoining  Chicago  River,  October  18, 1897 4268 

To  appeal  for  new  trial  In  case  of  District  vs.  W.  J.  Adam  et  al..  October  18, 1897 4272 

To  supervise  (with  Chief  Engineer)  construction  of  proposed  toboggan  slide  and  skating 

path,  December  8, 1897 4393 

To  negotiate,  under  direction  of  Joint  Committee  on  Finance  and  Engineering,  for  pur- 
chase of  property  adjacent  to  Chicago  River,  December  29, 1897 4442 

Attorney,  W.  M.  McEwen,  Reports— 

(With  Chief  Engineer)  in  reference  to  return  of  unexpended  balance  of  amount  drawn 

for  payment  of  laborers  on  Section  F,  January  27, 1897 3775 

Nomination  of  Seymour  Jones  for  Principal  Assistant  Attorney,* February  8, 1897 3786 

On  return  of  Emergency  Fund  of  Law  Department  and  other  moneys,  February  3,  1897. . .    8787 

Tendering  official  resignation,  February  3, 1897 3787 

Attorney  F.  W.  C.  Hayes— 

Elected,  February  8, 1897 3788 

Bond  approved,  February  10. 1897 8885 

Resolution  of  confidence  in,  December  29, 1897 4441 

Attorney  F.  W.  C.  Hayes,  Reports- 
Appointment  of  Second  and  Third  Assistant  Attorneys.  February  10, 1897 8882 

In  reference  to  suit  of  Bowers  &  Brown  for  infringement  of  patents,  referred  tolCom- 

mittee  on  Judiciary,  June  28, 1897 4063 

Report  on  same 

In  reference  to  communication  from  Attorney,  for  John  Rick,  June  30, 1897 4098 

Recommending  employment  of  special  counsel  in  suit  of  Bowers  &  Brown,  June  80, 1897.    4098 
(To  Committee)  in  reference  to  payment  of  amount  withheld  on  acoount  of  olaim  of 

Mason,  Hoge,  King  &  Co.  against  contractors  on  Section  5,  July  7, 1897 4110 

Requesting  authority  for  employment  of  additional  legal  assistance,  December  15, 1897. . .    4411 
Transmitting  cheok  for  $28.00,  excess  payment  refunded  in  case  of  Allen  vs.  Haley  et  al., 

December  22, 1897 4419 

Atchison,  Topeka  and  Santa  Fe  bridges  at  west  end  of  Section  N  and  near  east  end  of  Section 
G,  bids  for  supplying  and  erecting  substructures  for,  opened  and  referred  to  Committee  on 

Engineering,  September  8, 1897 4189 

Report  on  same,  September  15, 1897 4212 

Atchison,  Topeka  and  Santa  Fe  Railway  Company  In  Chicago,  payment  of  warrant  for  $20,000 
to,  for  land  purchased  under  agreement  with,  September  29, 1897 4241 


x  INDEX. 

Atchison,  Topeka  and  Santa  Fe  Railway  Company—  Page. 

Report  on  notloe  of  claim  of,  for  lien  against  contractors  on  Section  £,  January  27, 1897. . .  3778 

Report  in  reference  to  payment  for  certain  lands  under  agreement  with,  April  28, 1897.. . .  8990 
Agreement  with,  in  reference  to  maintenance  and  operation  of  swing  bridges,  November 

17,1897 4881 

Bids  on  superstructure  of  bridge  for,  at  west  end  of  Section  N,  referred  to  Committee 

on  Engineering,  December  22, 1897 4480 

Report  on  same,  December  89. 1897 4440 

Bids  on  superstructure  of  bridge  for,  near  east  end  of  Section  Q,  referred  to  Committee 

on  Engineering,  December  22, 1897 4480 

Report  on  same,  Deoember  29, 1897 4440 
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ARSTOW,  UNA  E.  AND  CHAS.  P- 

Pgrohase  of  lands  from,  December  29, 1897 4486 

Bartz,  Dr.  N.  B— 

Report  in  reference  to  payment  of  claim  of,  against  contractor  on  Section  F,  January 27, 

1897 8775 

Report  in  reference  to  payment  of  claim  of,  against  Weir,  McKechney  &  Co.,  February 

10,  1897 , 8888 

Report  reconsidering  action  on  payment  of  claim  of,  against  Weir,  McKechney  &  Co., 

March  81, 1897 8945 

Bauer,  A.,  &  Co- 
Report  in  reference  to  payment  of  claim  of,  against  Wier,  McKechney  &  Co.,  March 

81, 1897 8945 

Bear  Trap  Dam  and  Collateral  Work- 
Advertisement  and  specifications  for,  referred  to  Committee  on  Engineering,  February  8, 

1897 8794 

Report  on  same,  February  10, 1897 * 8889 

Bids  for  construction  of,  presented  and  referred  to  Committee  on  Engineering,  April 

1 6,  1887 8978 

Report  on  same,  April  28, 1897 8992 

Contract  for  construction  of  foundations  for,  June  28, 1897 4069 

Bids- 

For  constructing  foundations  for  Bear  Trap  Dam  and  Collateral  Work,  presented  and 

referred  to  Committee  on  Engineering,  April  16, 1897 8978 

Report  on  same,  April  28,  1897 8992 

For  dredging  Chicago  River,  between  its  mouth  and  Robey  street,  opened  and  referred  to 

Committee  on  Engineering,  May  19, 1897 4014 

Report  on  same,  May  26, 1897 4021 

For  work  on  Tail  Race  and  Weir  Dam,  opened  and  referred  to  Committee  on  Engineering, 

August  25,  1897 .„ 4167 

Report  on  same,  September  1, 1897 4175 

For  supplying  and  erecting  substructures  for  four  bridges,  opened  and  referred  to  Com- 
mittee on  Engineering,  September  8, 1897 4189 

Report  on  same,  September  15, 1897 4212 

On  superstructures  of  C,  M.  &  N.  R.  R.  bridge  and  C.  T.  T.  R.  R.  bridge,  and  on  sub- 
structure of  Kedzie  Avenue  bridge,  opened  and  referred  to   Committee  on   Engl- 

glneering,  November  8, 1697 4302 

Report  on  same,  November  10, 1897 4814 

On  sub  and  superstructure  for  joint  bridge  of  P.,  C,  C.  &  St.  L.  Ry.  Co.,  C.  &  N.  P.  R.  R. 
Co.  and  U.  S.  Y.  &  T.  Co.,  on  Section  O,  and  on  superstructures  for  A  ,  T.  X  S.  F.  Ry. 
Co.'s  bridge,  at  west  end  of  Section  N,  and  A.,  T.  &  S.  F.  Ry.  Co.'s  bridge,  near  east 
end  of  Section  G,  opened  and  referred  to  Committee  on  Engineering,  December  22, 1897    4430 

Report  on  same,  December  29, 1897 4440 

On  bridge  superstructure  across  Desplaines  River,  ou  line  of  Summit  and  Lyons  highway, 

opened  and  referred  to  Committee  on  Engineering,  December  29, 1897 4442 

Bids,  Schedule  of— 

For  bonds  of  sixth  issue,  January  18, 1897 8748 

Bids  on  substructures  of  certain  bridges,  September  8, 1897 4190 

Bids  on  super  and  substructures  of  certain  bridges,  November  3, 1897 4308 

On  sub  and  superstructure  for  joint  bridge  of  P.,  C,  C.  &  St.  L.  Ry.  Co.,  C.  &  N.  P.  R.  R. 
Co.  and  U.  S.  Y.  &  T.  Co.,  on  Seotion  O,  near  Campbell  avenue,  and  on  superstructures 
for  A.,  T.  &  S.  F.  Ry.  Co.'s  bridge  at  west  end  of  Section  N.  and  A.,T.  &  S.  F.  Ry.  Co.'s 
bridge,  near  east  end  of  Seotion  G,  December  22,  1897 4431 


INDEX.  xi 

Bids,  Schedule  of—  Page. 
On  superstructure  for  bridge  across  Desplaines  River,  on  line  of  Summit  and  Lyons  high- 
way. December  29, 1897 4442 

Black,  W.  P.,  communication  from,  in  reference  to  copies  of  bonds  executed  by  Agnew  &  Co., 

referred  to  Committee  on  Judiciary,  September  1, 1897 * 4176- 

Report  on  same,  September  8, 1897 4185 

Blair  &  Co.,  New  York,  joint  bid  with  Estabrook  &  Co.  for  bonds  of  sixth  issue,  January  18, 

1897 8744 

Blount,  S.  P.,  notification  as  to  appointment  of,  as  Assistant  Treasurer,  January  6, 1897 8725 

Boedker,  H.  A.  &  Co.,  bids  on  substructures  of  two  bridges,  September  8, 1897 4191-4194 

Boldenweck,  William- 
Appointed  member  of  Committee  on  Special  Legislation,  January  6, 1897 872ft 

Elected  temporary  Chairman,  March  8, 1897.. . 8909 

Elected  temporary  Chairman,  April  7, 1897. 3948 

Appointed  member  of  Special  Committee,  November  8, 1897 4802 

Elected  President  of  Board  of  Trustees,*Deoember  7, 1897 .. 4881 

Bonds  and  coupons  (cancelled),  disposition  of,  referred  to  Committee  on  Finance  and  Attorney 

of  Board  for  report,  January  6, 1897 8725 

Bonds— 

-  Ordinance  for  issue  of  $800,000  4H  per  cent  (sixth  Issue),  January  6, 1697 8720- 

Bids  for  $800,000, 4)4  currency,  (sixth  issue)  opened  and  referred  to  Committee  on  Finance, 

January  18, 1897 8742 

Report  on  same,  January  20, 1897 8701 

Bid  of  S.  A.  Kean  for  bonds  rejected,  January  18, 1897 8742 

Summary  of  bids  for  bonds  of  sixth  issue,  January  18,  1897 8748- 

Clerk's  report  on  delivery  of  sixth  issue  and  return  of  checks  of  bidders,  January  27, 1897.    8775 
Clerk  instructed  to  draw  warrant  for  payment  of  maturing  bonds  (third  issue)  and  July 

Interest  (second,  third,  fourth,  fifth  and  sixth  issues)  June  28,  1897 4095 

Clerk  authorized  to  draw  warrant  for  payment  of  maturing  principal  and  interest  on 

first  Issue  of,  October  27, 1897 4292 

Clerk  authorized  to  draw  warrant  for  payment  of  maturing  bonds  of  second,  fourth, 
•fifth  and  sixth  issues,  and  January  interest  of  second,  third,  fourth,  fifth  and  sixth 

issues,  December  29,  1897 4487 

Bond,  Indemnifying,  in  favor  of  C.  B.  &  Q.  R.  R.  Co.,  authorized,  August  4,1897 4140- 

Bonds,  official,  of  F.  W.  C.  Hayes  as  Attorney,  approved,  February  10,  1897 3885 

Bonds,  Surety- 
Campbell  &  Dennis,  communication  from,  in  reference  to  release  of  sureties  on  bond  on 
contract  for  Retaining  Walls  on  Section  14,  referred  to  Joint  Committee  on  Finance 

and  Judiciary,  September  1, 1897 4176 

Report  on  same,  September  29,  1897 4244 

Campbell  &  Dennis,  report  In  reference  to  reduction  of  bond  of,  on  contract  for  Retaining 

Walls  on  Section  14,  December  1 ,  1897 4874 

Chicago  Star  Construction  and  Dredging  Company,  bond  on  contract  for  substructure  of 

Kedzie  Avenue  bridge  approved,  November  24, 1897 4860 

Christie  &  Lowe,  bond  of,  on  contracts  for  Sections  I  and  K,  in  lieu  of  original  bonds, 

March  8, 1897 8916 

Christie  &  Lowe,  communication  from,  asking  for  reduction  of  bond  on  oontraot  for  Regu- 
lating Works,  referred  to  Committee  on  Engineering,  August  25,  1897 4167 

Report  on  same,  September  8,  1897 4188 

Christie  &  Lowe,  report  in  reference  to  reduction  of  bond  of,  on  contract  for  Regulating 

Works,  December  1, 1897 4874 

Griffiths  &  McDermott,  report  In  reference  to  reduction  of  bond  of,  on  oontraot  for  Section 

1,  December  8, 1897 4391 

Griffiths  &  McDermott,  bond  of  $5,000  to  be  given  by,  as  protection  against  pending  claim 

of  Michael  Cuculioh,  December  22, 1897 4421 

Griffiths  &  McDermott  Construction  Company,  bond  of  $15,000  filed  by,  on  oont  ract  for 

foundations  of  Bear  Trap  Dam  and  Collateral  Work,  June  28, 1897 4069 

Halvorson,  Richards  &  Co.,  report  transmitting  new  bond  of,  on  contract  for  Section  9, 

July  14, 1897 4120 

Heldmaier  &  Neu,  Chief  Engineer's  report  in  reference  to  reduction  of  bond  of,  on  con- 
tract for  Section  B,  referred  to  Committee  on  Engineering:,  April  7, 1897 8952 

Report  on  same,  September  22, 1897 4286 

Heldmaier  &  Neu,  approval  of  new  bond  of,  on  contract  for  Section  B,  October  6, 1897 4258 

Mason,  Hoge  &  Co.,  report  in  reference  to  reduction  of  bonds  of,  on  contracts  for  Sections 

8,7,11,  12  and  18,  May  12, 1897 4004 
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Mason,  Hoge  &  Co.,  report  transmitting  new  bonds  of,  on  contracts  for  Sections  6,  7, 11, 

12  and  18,  August  25, 1897.  4165 

Mason,  Hoge,  King  &  Co.,  report  in  reference  release  of  sureties  on  bond  of,  on  contract 

for  Section  8,  June  28, 1897; 4064 

Mason,  Hoge,  King  &  Co.,  report  transmitting  new  bond  of,  on  contract  for  Section  8, 

August!©,  1897 4165 

Qualey  Construction  Company  (The),  report  in  reference  to  release  of  sureties  on  bond 

of,  on  contract  for  Section  5  and  filing  of  new  bond  for  $5,000,  June  80, 1897 4108 

Qualey  Construction  Company  (The),  report  transmitting  new  bond  of,  on  contract  for 

Section  5,  July  14,  1897  4119 

Shailer  &  Sobniglau  Company,  bond  of,  to  secure  District  for  payment  of  order,  March  8, 

1897 8915 

Smith,  B.  D.  &  Co.,  reduction  of  bonds  of,  on  contracts  for  Sections  10  and  D,  Decem- 
ber 22, 1897 4425 

Sullivan,  Daniel,  bond  for  $500  required  from,  oft  contract  for  removal  of  police  station, 

August  4,  1897 4142 

Toledo  Bridge  Company,  bond  on  contract  for  superstructure  of  C,  M.  &  N.  R.  R.  bridge 

approved,  November  24,  1897 4840 

Wagner,  J.  G.,  report  transmitting  letter  in  regard  to  release  of  bond  of,  on  contract  for 
superstructure  of  B.,  J.  &  B.  Ry.  bridge,  referred  to  Committee  on  Engineering, 

September  22, 1897 4282 

Report  on  same,  October  18,  1897 4270 

Action  reoonsidered,  October  18, 1897 4271 

Williams,  Benezette,  report  transmitting  communication  in  reference  to  release  of  bond 
of,  on  contract  for  substructure  of  E.,  J.  A  E.  Ry.  bridge,  referred  to  Committee  on 

Finance,  October  6, 1897 4252 

Wisconsin  Bridge  and  Iron  Company,  bond  on  contract  for  superstructure  of  C.  T.  T.  R.  R. 

bridge,  approved,  November  24, 1897 4850 

Bossom,  Thomas,  purchase  of  land  from,  Deoembrr  15, 1897 4418 

Bourke,  Henry  J.,  Inspector,  report  on  claim  of,  for  overtime,  January  18, 1897 8788 

Bowers,  A.  BM  report  in  reference  to  suit  of,  against  Distrlot  for  infringement  of  patents,"re- 

ferred  to  Committee  ,on  Judiciary,  June  28, 1897 4068 

Braden,  J.  C,  appointed  member  of  Committee  on  Special  Legislation,  January  6, 1897 8726 

Brandom,  Albert  and  Lodenia,  purchase  of  land  from,  September  29, 1897 4240 

Brlce,  Owen,  and  wife,  purchase  of  land  from,  November  17, 1897 4885 

Bridges,  order  In  ref erenoe  to  advertisements  for  masonry  of,  June  28, 1897 4095 

Bridges,  agreement  with  A.,  T.  &  S.  F.  Ry.  for  maintenance  and  operation  of  swing,  November 

17,1897 4881 

Bridges,  return  of  certain  checks  received  with  bids  on  sub  and  superstructures  of,  December  ■ 

29,1897 4440 

Bridges  and  other  works,  use  of  Desplaines  Valley  limestone  to  be  encouraged  on,  December  22, 

1897 4429 

Bridge,  sub  and  superstructures,  report  In  reference  to  advertisements  for  bids  on,  involving 

competitive  plans,  A ugust  4, 1897 4142 

Brown,  John  B.,  report  in  reference  to  suit  of,  against  Dlstriot  for  infringement  of  patents,  re- 
ferred to  Committee  on  Judloiary.  June  28, 1897 4068 

Building  Material  Trades  Council,  communication  from,  in  reference  to  construction  of  inter- 
cepting sewers,  referred  to  Committee  on  Engineering,  October  27, 1897 4292 

See  report  and  motion,  November  8,  1894 4300 
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- ALMER,  MICHAEL,  trustee,  purohase  of  land  from,  September  22, 1897 4284 

Campbell  &  Brown- 
Bid  for  constructing  foundations  for  Bear  Trap  Dam  and  Collateral  Work,  April  10, 1897. .    8975 

Bids  on  substructures  of  two  bridges,  September  8,  1897 4191-4194 

Bid  on  substructure  of  Kedzle  Avenue  bridge,  November  8, 1897 4805 

Campbell  &  Dennis- 
Report  in  referenoe  to  final  payment  of,  on  contract  for  Retaining  Walls  on  Section  14, 

August25,  1897 4168 

Communication  from,  requesting1  release  of  sureties  on  bond  on  contract  for  Retaining 
Walls  on  Section  14,  referred  to  Joint  Committee  on  Finance  and  Judiciary,  September 

1,1897 4176 

Report  on  same,  September  29,  1897 4244 

Report  in  reference  to  reduction  of  bond  of,  on  contract  for  Retaining  Walls  on  Section 

14,  December  1,  1897 4874 
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Bid  for  excavation  of  Tall  Race,  August  25, 1897 4169 

Bid  for  construction  of  Weir  Dam,  August  26. 1897 4170 

Bid  on  substructure  of  bridge,  September  8, 1897 4198-4194 

Carkln,  Stlckney  &  Cram,  bid  for  dredging  Chicago  Slyer  between  Its  mouth  and  Robey  street, 

May  19,  1897 4014 

Carnegie  Steel  Company  (Limited),  bids  on  superstructures  of  two  bridges,  November  8, 1897. .  4804 
Carnegie  Steel  Company  (Limited),  bids  on  superstructures  of  three  bridges,  December  22, 1897..4488-4 
CarroU,  Timothy,  report  in  reference  to  payment  of  claim  of,  against  Weir,  MoKeohney  &  Co., 

September  8,  1897 4187 

Carter,  Z.  R.,  elected  temporary  Chairman,  March  9, 1897 8920 

Central  Carpet  Lining  Company,  order  for  deposit  of  award  for  leasehold  interest  and  damages, 

pending  appeal,  December  22, 1897. 4419 

Central  route  for  Tail  Race,  adoption  of,  November  10, 1897 > 4816 

Chicago,  Burlington  &  Qulncy  Railroad  Company,  indemnifying  bond  in  favor  of,  authorized, 

August  4, 1897 4140 

Chicago  and  Calumet  Terminal  Railway  Company- 
Report  In  reference  to  temporary  trestle  bridge  for,  May  12, 1897 4006 

Report  In  reference  to  agreement  with,  for  permanent  bridge  and  extra  span,  May  12, 

1897 4007 

Authorisation  of  extra  expenditure  for  temporary  trestle  bridge  for,  July  28,  1897 4184 

Chlpago  and  Calumet  Terminal  Railway  bridge,  near  west  end  of  8ectlon  E ;  bids  for  supplying 
and  erecting  substructure  for,  opened  and  referred  to  Committee  on  Engineering,  Septem- 
ber 8, 1897 4189 

Report  on  same,  September  16, 1897 4212 

Chicago  General  Railway  Company,  communication  from.  In  reference  to  toboggan  slide  and 

skating  path,  referred  to  Special  Committee,  November  8, 1897 4802 

Report  on  same,  December  8,1897 4898 

Chicago,  Madison  and  Northern  Railroad  Company— 

Report  in  reference  to  temporary  line  for,  May  12, 1897 .' 4005 

Report  transmitting  form  of  agreement  with,  for  crossing  right  of  way,  June  28, 1897 4069 

Chicago,  Madison  and  Northern  Railroad  Bridge- 
Near  east  end  of  Section  N,  bids  for  supplying  and  erecting  substructure  for,  opened  and 

referred  to  Committee  oh  Engineering,  September  8, 1897 4189 

Report  on  same,  September  15, 1807 4212 

Near  east  end  of  Section  N,  bids  on  superstructure  for,  opened  and  referred  to  Committee 

on  Engineeting,  November  3, 1897 4802 

Report  on  same,  November  10, 1897 4814 

Near  east  end  of  Section  N,  report  transmitting  executed  contract  for  superstructure  of, 

and  approving  bond  for  same,  November  24, 1897 4840 

Chicago  and  Northern  Paolflo  Railroad  Company,  bids  on  sub  and  superstructure  of  joint  bridge 
for,  on  Section  O,  near  Campbell  avenue,  referred  to  Committee  on  Engineering,  December 

22,1897 4480 

Report  on  same,  December  29, 1897 4440 

Chicago  River- 
Advertisement  for  bids  for  dredging  of,  authorized,  February  24, 1897 8899 

Report  on  plans  for  bridge  across,  at  Canal  street,  March  17,  1897 8929 

Bids  for  dredging  between  its  mouth  and  Robey  street,  referred  to  Committee  on  Engi- 
neering, May  19, 1897 4014 

Report  on  same,  May  26, 1897 4021 

Order  directing  Attorney  and  General  Counsel  to  render  opinion  as  to  authority  for  im- 
provement of ,  July  28,  1897 4185 

Ordinance  establishing  route  for  Main  Channel  along,  September  22,  1897 4282 

Above  ordinance  repealed,  September  29, 1897 4244 

Ordinance  establishing  route  for  Main  Channel  over  certain  lands  between  Lake  street 

and  Robey  street,  Chicago,  September  29, 1897 4244 

Negotiations  for  purchase  of  property  adjacent  to,  authorized,  December  29, 1897 4442 

Chioago  River  Improvement  Association,  resolutions  received  from,  September  1,  1897 4176 

Chicago,  Rock  Island  &  Pacific  Railway  Company,  agreement  with,  for  crossing  right  of  way 

at  Joliet  authorized,  December  22, 1897 4427 

Action  reconsidered  and  new  agreement  authorized,  December  29, 1897 4488 

Chioago  Star  Construction  and  Dredging  Company- 
Bid  for  excavation  of  Tall  Race,  August  25,  1897 4169 

Bid  for  construction  of  Weir  Dam,  August  25, 1897 4170 

Bids  on  substructures  of  two  bridges,  September  8, 1897 4191-4192 
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Bid  on  substructure  of  Kedzie  Avenue  bridge,  November  3, 189? 4806 

Awarded  contract  on  same,  November  10,  189? 4314 

Report  transmitting  executed  contract  with,  for  substructure  of  Kedzie  Avenue  bridge 

and  approving  bond  for  same,  November  24, 1807 4809 

Bid  on  substructure  of  bridge,  December  22, 1897 4432 

Chicago  Telephone  Company- 
Agreement  with,  for  additional  telephone  servloe  authorized,  May  26, 189? 4018 

Agreement  with,  for  extension  of  telephone  system  to  Joliet  authorized,  July  7, 189? 4111 

Chicago  Terminal  Transfer  Railroad  Bridge- 
Bids  on  superstructure  for,  opened  and  referred  to  Committee  on  Engineering,  Novem- 
ber 8,  1897 4302 

Report  on  same,  November  10, 1897. ., 4314 

Report  transmitting  executed  contract  for  superstructure  of,  and  approving  bond  for  same, 

November  24, 1897 4350 

Chicago  and  Western  Indiana  Railroad  Company,  order  for  amendment  of  condemnation  peti- 
tion against,  September  22, 1897 4236 

Chief  Engineer  Authorized  or  Ordered  and  Directed— 

To  serve  notice  on  lessor  of  intention  to  vacate  premises  occupied  by  Engineering  De- 
partment at  Lemont,  January  6, 189? 8718 

To  report  to  Committee  on  Flnanoe  on  vacant  buildings  owned  and  not  needed  by  the 

District,  January  6, 1897 8719 

To  issue  vouchers  for  payment  of  supplies  and  rental  of  pumps  on  Section  4,  January  6, 

1897 8722 

To  report  in  reference  to  compliance  of  contractors  on  Section  E  with  notice  to  resume 

work.  January  13,  1897 8734 

To  have  all  property  of  Weir,  McKechney  &  Co.  removed  from  Section  F  and  take  action 

necessary  to  give  full  possession  of  Section  F  to  Gahan  &  Byrne,  January  13, 1897 8786 

To  cause  Main  Channel  adjuncts  and  Collateral  Works  to  be  excavated  and  constructed 

across  Summit  road,  January  18, 1897 3738 

To  advertise  (with  President)  for  bids  for  completion  of  Section  E,  February  17, 1897 3694 

Action  reconsidered,  February  24,  1897 3900 

To  prepare  plans  and  specifications  for  bridge  at  Canal  street,  over  Chicago  River, 

March  17,  1897 3929 

To  solicit  bids  for  muck  and  other  waste  material  on  Sections  A,  B  and  C,  April  16, 1897. .    8967 
To  prepare  and  submit  plans  for  swinging  bridges,  and  (with  Attorney)  amend  contracts 

for  railroad  bridges,  referred  to  Committee  on  Engineering,  April  16, 1897 3972 

To  compile,  summarize  and  tabulate  bids  for  construction  of  Bear  Trap  Dam  and  Collat- 
eral Work.  April  16, 1897 3973 

To  suspend  operation  of  Saturday  closing  order  when  in  his  judgment  required  and  sub- 
stitute equivalent,  April  21, 1897 8981 

To  construct  temporary  wooden  sidewalk  on  one  side  of  Kedzle  avenue,  April  28, 1897. ..    8990 
Action  in  making  agreement  with  reference  to  extra  filling  on  Section  B,  ratified,  April 

28,  1897 3991 

To  construct  temporary  line  aoross  Section  N  for  C,  M.  &  N.  R.  R.,  May  12, 1897  4006 

To  erect  temporary  trestle  bridge  for  Chicago  and  Calumet  Terminal  Railway  Company, 

May  12,1897 4006 

To  compile,  summarize  and  tabulate  bids  for  dredging  Chicago  River  between  its  mouth 

and  Robey  street,  May  19, 1897 4014 

To  prepare  plans  and  specifications  for  work  on  right  of  way  through  Joliet  and  submit 

same  to  Committee  on  Engineering,  May  26, 1897 4020 

To  employ'Jollet  surveyor,  June  2, 1897 4082 

To  prepare  specifications  for  Tail  Race,  June  9, 1897 4048 

To  have  copy  of  ordinance  for  "enforcement  of  eight-hour  law  and  for  preference  of 
union  labor  "  printed  In  all  future  specifications  and  contracts  of  the  District,  June 

23,1897 4082 

To  prepare  advertisements  for  bridge  masonry,  June  23,  1897 4095 

To  make  extra  expenditure  for  C.  &  C.  T.  Ry.  temporary  trestle  bridge,  July  28, 1897 4134 

To  purchase  coal  in  quantities  and  at  prices  deemed  best,  August  4, 1897 4143 

To  develop  plans  for  right  of  way  through  Joliet,  August  25, 189? 4167 

To  compile,  summarize  and  tabulate  bids  for  work  on  Tail  Race  and  Weir  Dam,  August  25, 

1897 4168 

To  compile,  summarize  and  tabulate  bids  received  on  substructures  of  certain  bridges, 

September  8, 1897 41S9 
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Action  as  to  change  of  plans  for  substructure  of  Southwest  Boulevard  bridge  ap- 
proved, September  15, 1897 4209 

To  arrange  with  Halvorson,  Richards  &  Co.  for  revetment  of  Section  £,  November  8, 1897   4299 

To  compile,  summarize  and  tabulate  bids  on  certain  super  and  substructures  of  bridges, 

November  8, 1897 4802 

Action  in  withdrawing  advertisement  for  bids  on  Tall  Race  and  Weir  Bam  ratified, 

November  10, 1897 • 4316 

Action  in  executing  agreement  with  A.,  T.  &  S.  F.  Ry.,  for  maintenance  and  operation  of 
swing  bridges,  ratified  and  confirmed,  November  17, 1897 4881 

To  arrange  with  contractors  for  revetment  of  part  of  Section  F,  November  24, 1897 4889 

To  repair  levee  on  Section  8,  at  cost  not  to  exceed  $600,  Deoember  1, 1897 4875 

To  confer  with  officials  of  Chicago  and  prepare  ordinance  involving  agreement  as  to 

lateral  canals  and  pumping  plants,  December^,  1897 4375 

To  supervise  (with  Attorney)  construction  of  proposed  toboggan  slide  and  skating  path, 

December  8,  1897 4398 

To  encourage  use  of  Desplalnes  Valley  limestone  In  preparation  of  specifications  and 

letting  of  contracts,  December  22,  1897 4429 

To  compile,  summarize  and  tabulate  bids  on  sub  and  superstructures  of  bridges,  Decem- 
ber 22,  1897 » 4480 

Chief  Engineer,  Isham  Randolph,  resolution  of  confidence  in,  Deoember  29, 1897 4441 

Chief  Engineer,  Isham  Randolph,  Reports— 

In  reference  to  compliance  of  Angus  &  Gindele  with  notice  to  resume  work,  referred  to 

Committee  on  Engineering,  January  20,  1897 8749 

(With  Attorney)  In  reference  to  return  of  unexpended  balanoe  of  amount  drawn  for  pay- 
ment of  laborers  on  Section  F,  January  27, 1897 8775 

Transmitting  form  of  advertisement  and  specifications  for  construction  of  foundations 
for  Bear  Trap  Dam  and  Collateral  Work,  referred  to  Committee  on  Engineering,  Feb- 
ruary 3, 1897 " 8794 

Report  on  same,  February  10, 1897 8889 

In  reference  to  claims  of  contractors  on  Sections  2  and  4,  referred  to  Committee  on  En- 
gineering, April  7,  1897 8951 

See  report,  July  7, 1897 4109 

In  reference  to  reduotlon  of  bond  of  contractors  for  Section  B,  referred  to  Committee  on 

Engineering,  April  7, 1897 8962 

Report  on  same,  September  22, 1897 4286 

In  reference  to  partial  payment  on  oontract  for  superstructure  of  Southwest  Boulevard 

bridge,  referred  to  Committee  on  Engineering,  April  16, 1897 8966 

Report  on  same,  April  28, 1897 8993 

Transmitting  forms  of  supplemental  agreement  with  P.,  C.  C.  A  St.  L.  Ry.  Co.  for  move- 
able bridge,  A  pril  16, 1897 8966 

Transmitting  supplemental   agreement   with   Union   Stock  Yard    &   Transit  Co.  for 

moveable  bridge,  April  28,  1897 8984 

In  reference  to  need  of  additional  office  room,  May  26.  1897 4018 

In  reference  to  employment  of  Surveyor,  June  2, 1897 4082 

Transmitting  ordinance  for  right  of  way  through  Joliet,  June  2, 1897 4082 

In  reference  to  completion  of  superstructure  for  Elgin,  Joliet  and  Eastern  bridge,  June 

28,  1897 4063 

Asking  authorization  of  expenditure  for  temporary  trestle  bridge  for  C.  &  C.  T.  Ry.,  July 

28,1897 4184 

In  reference  to  necessity  for  indemnifying  bond  in  favor  of  C,  B.  &  Q.  R.  R.  Co.  to  secure 

against  damage  through  crossing  of  tracks,  August  4, 1897 4140 

Asking  approval  of  vouchers  for  flooring  temporary  bridges  at  Romeo  and  Lemont, 

August  28,  1897 4165 

In  reference  to  final  payment  on  contract  for  Section  B,  September  15, 1897 4207 

Transmitting  copy  of  order  for  change  of  plans  for  substructure  of  Southwest  Boulevard 

bridge  and  acceptance  of  same,  September  15, 1897 4209 

In  reference  to  spoiling  of  rook  on  Section  E.  referred  to  Committee  on  Engineering,  Sep- 
tember 15, 1897 4210 

Asking  authority  for  payment  of  sundry  bills  for  work  and  material  on  bridges,  referred 

to  Committee  on  Engineering.  September  15, 1897 4210 

Report  on  same,  September  29, 1897 4248 

On  progress  of  District  work  and  plans  to  September  1, 1897,  referred  to  Committee  on 

Engineering,  September  22, 1897 4228 

Report  on  same,  November  17, 1697 4884 
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Chief  Engineer,  Isham  Randolph,  Reports—  Page. 
Transmitting  letter  from  surety  company  in  regard  to  release  of  bond  of  contractor  for 
superstructure  of  E.  J.  &  E.  Ry.  bridge,  referred  to  Committee  on  Engineering,  Sep- 
tember 28,  1897 4333 

Report  on  same,  October  18, 1897 4870 

Action  reconsidered,  October  13, 1897 4271 

Transmitting  ordinance  establishing  route  for  Main  Channel  along  Chicago  River,  Sep- 
tember 22, 1897 4282 

(Above  ordinance  repealed,  seepage  hXkk.) 
Transmitting  communication  from  surety  company  in  referenoe  to  release  of  bond  of  con- 
tractor for  substructure  of  E.  J.  &  E.  Ry.  bridge,  referred  to  Committee  on  Engineer- 
ing, October  6, 1897 4252 

Transmitting  order  covering  change  of  plana  for  superstructure  of  Southwest  Boulevard 

bridge  and  acceptance  of  same,  October  8, 1897 .' 4858 

In  reference  to  delivery  of  earth  filling  to  West  Park  Board,  November  8, 1897 4897 

(With  President)  submitting  agreement  with  A.,  T.  A  S.  F.  Ry.,  in  referenoe  to  mainten- 
ance and  operation  of  swing  bridges,  November  17. 1897 4881 

In  referenoe  to  revetment  of  part  of  Section  F,  November  24, 1897 4389 

In  reference  to  repair  of  levee  on  Section  8,  referred  to  Committee  on  Engineering  with 

power  to  act,  November  24, 1897 4340 

Report  on  same,  December  1, 1697 4875 

On  claims  of  contractors  for  Sections  O  and  H  for  extra  work  and  damages,  referred  to 

Committee  on  Engineering,  December  8, 1897 4889 

Report  on  same.  December  22, 1897 4424 

On  request  of  contractors  for  Section  C  for  payment  of  part  of  reserve  percentage,  De- 
cember 8, 1897 4391 

Christie  A  Lowe—  . 

Report  in  reference  to  release  of  sureties  on  bond  of  contractors  for  Sections  I  and  K, 

February  8, 1897 8810 

Report  transmitting  new  bonds  from,  on  contracts  for  Sections  I  and  E,  March  8, 1897. . . .    3910 
Report  on  communication  from,  In  referenoe  to  partial  payment  for  construction  of  Con- 
trolling Works,  April  16,  1897 8968 

Bid  for  constructing  foundations  for  Bear  Trap  Dam  and  Collateral  Work,  April  16, 1897. .    8975 
Communication  from,  asking  further  payment  and  reduction  of  bond  on  oontraot  for 
constructing  Regulating  Works,  referred    to  Committee  on  Engineering,  August 

25,1897 4167 

Report  on  same,  September  8, 1897 4188 

Report  in  referenoe  to  reduction  of  bond  on  contract  for  Regulating  Works,  December 

1,1897 4374 

Citizens'  Brewing  Company,  report  In  reference  to  claim  of,  against  Weir,  McKechney  &  Co., 

laid  over,  March  9,1897 8928 

Adopted,  Marob  17,1897 ." 3928 

City  Trust  Safe  Deposit  and  Surety  Company- 
Report    transmitting    communication    from,  referred  to  Committee   on   Engineering, 

September  22,1897 4232 

Report  on  same,  October  18, 1897 4270 

Action  reconsidered,  October  13, 1897 4271 

Report  transmitting  communication  from,  referred  to  Committee  on  Finance,  October 

6,  1897 4252 

Clark,  Jonathan,  and  Sons  Company- 
Bid  for  constructing  foundations  for  Bear  Trap  Dam  and  Collateral  Work,  April  16, 1897. .    8975 

Bids  on  substructures  of  four  bridges,  September  8, 1897 4191-4194 

Bid  on  substructure  of  bridge,  December  28, 1897 4482 

Clarkson,  John,  deceased,  purchase  of  laud  from  executors  of,  November  17, 1897 4885 

Clerical  Department- 
Annual  report  for  1896,  January  87, 1897 8766 

Monthly  report  for  December,  1896,  January  13,  1897 8781 

Monthly  report  for  January,  1897,  February  10, 1897 8828 

Monthly  report  for  February  1897.  March  9, 1897 8922 

Monthly  report  for  March,  1897,  April  16, 1897 8958 

Monthly  report  for  April,  1897,  May  19, 1897 4012 

Monthly  report  for  May,  1897,  June  28, 1897 4054 

Monthly  report  for  June,  1897,  July  14, 1897 4117 

Monthly  report  for  July,  1897,  August  11, 1897 4148 

Monthly  report  for  August,  1897,  September  15, 1897 4197 
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Monthly  report  for  September,  1897,  October  IS,  1897 4266 

Monthly  report  for  October,  1897,  November  10, 1897 4810 

Monthly  report  for  November,  1897,  Decembers,  1897 4887 

Weekly  report  on  employes,  January  6, 1897 8715 

Weekly  report  on  employes,  January  18, 1897 8781 

Weekly  report  on  employes,  January  20, 1897 8747 

Weekly  report  on  employes,  January  27, 1897 , . . . .  8766 

Weekly  report  on  employes.  February  8, 1897 8786 

Weekly  report  on  employes,  February  10, 1897 8828 

Weekly  report  on  employes,  February  17, 1897 8894 

Weekly  report  on  employes,  February  24, 1697 8897 

Weekly  report  on  employes,  March  8, 1897 8904 

Weekly  report  on  employes,  March  9, 1897 8921 

Weekly  report  on  employes,  March  17, 1897 8928 

Weekly  report  on  employes,  March  25, 1897 8988 

Weekly  report  on  employes,  March  81, 1897 8948 

Weekly  report  on  employes,  April  7, 1897 8949 

Weekly  report  on  employes,  April  16, 1897 8958 

Weekly  report  on  employes  April  21,  1897 8979 

Weekly  report  on  employes,  April  28, 1897 8984 

Weekly  report  on  employes,  May  5, 1897 8998 

Weekly  report  on  employes,  May  12, 1897 4001 

Weekly  report  on  employes,  May  19, 1897 401 1 

Weekly  report  on  employes,  May  26, 1897. 4017 

Weekly  report  on  employes,  June  2, 1897 4081 

Weekly  report  on  employes,  June  9, 1897 4089 

Weekly  report  on  employes,  June  28,  1897 .' 4054 

Weekly  report  on  employes,  June  80, 1897 4097 

Weekly  report  on  employes,  July  7, 1897 4107 

Weekly  report  on  employes,  July  14, 1897 4116 

Weekly  report  on  employes,  July  28, 1897. ...» 4124 

Weekly  report  on  employes,  August  11, 1897 4148 

Weekly  report  on  employes,  August  25, 1897 4164 

Weekly  report  on  employes,  September  8, 1897. . ./ 4180 

Weekly  report  on  employes,  September  22, 1897 4227 

Weekly  report  on  employes,  October  6, 1897 4251 

Weekly  report  on  employes,  October  18, 1897 4266 

Weekly  report  on  employes,  October  27, 1897 4279 

Weekly  report  on  employes,  November  8, 1897 4296 

Weekly  report  on  employes,  November  10, 1897 4810 

Weekly  report  on  employes,  November  17, 1897 4321 

Weekly  report  on  employes,  November  24, 1897 4839 

Weekly  report  on  employes,  December  1,  1897 4873 

Weekly  report  on  employes,  December  8, 1897 4887 

Weekly  report  on  employes,  December  15,  1897 4400 

Weekly  report  on  employes,  December  22,  1897 4419 

Weekly  report  on  employes,  December  29,  1897 4486 

Clerk  Authorized  or  Ordered  and  Directed— 

To  make  entry  explaining  discrepancy  of  $10  In  Treasurer's  accounts,  January  6, 1897 8716 

To  advertise  certain  vacant  buildings  for  sale,  January  6, 1897 8719 

To  prepare  and  have  printed  prospectus  for  issue  of  $800,000  bonds  (sixth  issue);  to  ad- 
vertise forbids,  and  to  include  amounts  required  bv  ordinances  in  amount  certified  to 

County  Clerk,  January  6, 1897 3720 

To  serve  notice  on  contractors  for  Section  E  and  sureties  in  reference  to  resumption  of 

work  and  report  service  of  notice,  January  13, 1897 8784 

To  execute  (with  President)  agreement  with  Gahan  &  Byrne  for  completion  of  work  on 

Section  F,  January  18,  1897 3735 

To  report  on  progress  and  condition  of  work  on  1896  Proceedings,  January  18,  1897 3740 

To  issue  and  deliver  (with  President)  bonds  of  sixth  issue  to  Treasurer,* January  20, 

1897 3751 

To  return  checks  of  bidders  on  bonds  of  sixth  issue,  January  20, 1897 8751 

To  ascertain  and  pay  amounts  d  ue  laborers  on  8ectlon  F,  January  27,  1897 8776 

To  pay  certain  part  of  claim  of  W.  It.  Stubbs  against  contractors  on  Section  E  and  report 

action,  January  27, 1897 3780 
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To  certify  to  County  Clerk  on  or  before  second  Tuesday  of  August,  1897,  amount  of  tax 

levy  for  1897,  January  87, 1897 3781 

To  deposit  with  Treasurer  certain  moneys  received  from  Attorney,  February  8, 1897 8787 

To  prepare  and  transmit  to  W.  M.  McEwen  engrossed  copy  of  commendatory  resolutions, 

February  8, 1897 3787 

To  provide  additional  accommodations  for  the  press,  February  8, 1897 3824 

To  draw  warrant  for  $1,500  for  emergency  fund  for  Law  Department,  February  10, 1897. . .  8885 
To  pay  for  Western  Stone  Company  lands  taken,  and  for  damages  to  lands  not  taken, 

February  10. 1897 8887 

To  advertise  and  receive  bids  for  constructing  foundation  for  Bear  Trap  Dam  and  Collat- 
eral Work,  February  10. 1897 8889 

To  have  printed  500  pamphlet  copies  of  revised  rules,  February  10, 1897 8889 

To  execute  (with  President)  lease  of  certain  lands  in  Section  14,  to  Wright,  Meysenberg, 

Sinclair  &  Carry,  February  24, 1897 889? 

To  advertise  for  bids  for  dredging  Chicago  River,  February  24, 1897 8899 

To  publish  500  copies  of  annual  messages  of  Presidents  Eckhart  and  Kelly,  with  annual 

reports  of  departments  for  1896,  February  24, 1897 8899 

To  execute  (with  President)  contract  for  reletting  qt  work  on  Section  E,  March  3,  1897.. . .  8916 
To  execute  (with  President)  with  Security  Deposit  Co.,  lease  for  two  years,  March  25, 1897 . .  8989 
To  notify  agent  of  Rlalto  building  of  determination  to  remove  offices  to  another  building, 

March  25, 1897 8939 

To  pay  (with  President)  final  payment  on  contract  for  Section  5,  March  81, 1897 3946 

To  exeoute  (with  President)  supplemental  agreement  with  P.,  C  ,  C.  &  St.  L.  Ry.  Co.  for 

movable  btldge,  April  16, 1897 8966 

To  answer  communication  from  Western  Stone  Company  in  reference  to  claim  for 

damages,  April  16, 1897 .' 8968 

To  make  (with  President)  tender  of  $195,855.41  to  contractors  on  Sections  2  and  4,  April  16, 

1897 8969 

To  sign  (with  President)  resolutions  commending  late  Superintendent  of  Construction, 

U.  W.  Weston,  April  16,  1897 8971 

To  draw  warrant  for  payment  of  May  Interest  on  bonds  of  first  issue,  April  21, 1897 8981 

To  execute  (with  President)  supplemental  agreement  with  U.  S.  Y.  &  T.  Co.  for  movabla 

bridge,  April  28, 1897 8984 

To  execute  (with  President )  contracts  for  telephone  service,  April  28, 1897 8987 

To  draw  (with  President)  warrant  for  $20,000  in  favor  of  A.,  T.4  8F.  Ry.  Co.  In  payment 

for  certain  lands,  April  28, 1897 8990 

To  execute  (with  President)  agreement  for  construction  of  Bear  Trap  Dam  and  Collateral 

Work,  April  28, 1897 8992 

To  execute  (with  President)  agreement  with  C.  &  C.  T.  Ry.  Co.  for  permanent  bridge  and 

extra  span,  May  12, 1897 4007 

To  execute  (with  President)  agreement  with  Chicago  Telephone  Company  for  additional 

telephone  service.  May  26, 1897 4018 

To  draw  vouchers  for  payment  of  salaries  of  M.  K.  Davis  and  Joseph  Metz  and  deliver 

same  to  their  wives,  May  26, 1897 4019 

To  execute  (with  President)  contract  for  dredging  Chicago  River,  between  its  mouth  and 

Robey  street,  May  26. 1897 4021 

To  ad  vertise  work  on  Tail  Race  and  work  collateral  thereto,  June  9, 1897 4048 

To  execute  (with  President)  contract  for  preparation  of  certain  abstracts,  June  9, 1897. . . .  4050 
Action  In  executing  (with  President)  modified  oontracts  with  Griffiths  &  McDermott  Con- 
struction Company,  ratified  and  confirmed,  June  23, 1897 . 4069 

To  execute  (with  President)  supplemental  agreement  with  West  Chicago  Park  Commis- 
sioners, June  28, 1897 4086 

To  execute  (with  Clerk)  supplemental  contract  for  extension  of  time  for  completion  of 

contraots  for  preparation  of  abstracts,  July  28, 1897 4088 

To  execute  (with  President)  agreement  with  C,  M.  &  N.  R.  R.  Co.  for  crossing  right  of 

way,  June  28,  1897 4089 

To  publish  advertisements  for  bridge  masonry,  June  23, 1897 4095 

To  pay  principal  and  interest  on  bonds  maturing  July  1, 1897,  June  23, 1897 4095 

To  send  to  City  Comptroller  copy  of  resolutions  In  regard  to  legal  proceedings  against 

delinquent  North  Town  Collector,  June  30, 1897 4100 

To  execute  (with  President)  deed  for  conveyance  of  certain  land  to  West  Chicago  Park 

Commissioners,  June  30, 1897 4101 

To  pay  to  Qualey  Construction  Company  amount  withheld  on  account  of  claim  of  Mason, 

Hoge,  King  &  Co.,  for  $598.83.  July  7, 1897 41 10 
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To  execute  (with  President)  agreement  for  extension  of  telephone  system  to  Joliet, 

July  7,189? 4111 

To  execute  (with  President)  indemnifying  bond  in  favor  of  C„  B.  A  Q  R.  R.  Co.  (condi- 
tionally), August  4,  1807 4140 

To  draw  voucher  for  $5,000  for  additional  emergency  fund  for  Law  Department,  August 

4,  1897 4141 

To  execute  (with  President)  contract  with  Daniel  Sullivan  for  removal  of  police  station, 

August  4,  1897 4142 

To  read  vert isc  for  bids  for  work  on  Tail  Race  and  Weir  Dam,  Sepl  ember  1, 1897 4177 

To  furnish  copies  of  certain  bonds  to  W.  P.  Black  or  order,  September  6,  1897 4185 

To  execute  (with  President)  lease  for  thirty  acres  of  land  at  Section  6  to  Mr.  Nagle,  Sep- 
tember 8, 1897 4186 

To  pay,  on  voucher  of  Attorney,  for  O'Connor  and  Ferguson  lands,  September  15, 1897. ...    4211 
To  execute  (with  President)  contracts  with  MoArthur  Bros.  Company  and  Winston  A  Co., 

jointly,  for  substructures  of  four  bridfes,  September  15, 1897 4212 

To  pay,  on  voucher  of  Attorney,  for  Calmer,  Duggan  and  McGovern  lands,  September  22, 

1897 4234 

To  pay,  on  voucher  of  Attorney,  for  Leach,  Riemer,  Glanelli  and  Brandom  lands,  Septem- 
ber 29,  1897 4240 

To  draw  1897  tax  levy  warrants  for  use  In  payment  of  pay-rolls,  September  29, 1897 4241 

To  draw  1897  tax  levy  warrant  in  payment  of  land,  Voucher  No.  357,  in  favor  of  A.,  T.  A  8. 

F.  R.  R.  Co. ,  Chicago,  September  29, 1897 4241 

To  draw  warrants,  in  his  discretion,  against  tax  levy  of  1897,  for  payment  of  expenses, 

October  6,1897 4867 

To  notify  Village  Board  of  Summit  as  to  acceptance  of  ordinance,  October  11, 1897 4280 

To  draw  (with  President)  warrant  for  purchase  of  lands  adjoining  Chicago  River,  October 

18,1897 4268 

To  draw  voucher  for  $2,400  in  favor  of  Mason,  Hoge  A  Co.,  and  charge  to  account  of  E. 

D.  Smith  A  Co.,  October  18,1897 4270 

To  pay,  on  voucher  of  Attorney,  for  land  purchased  from  Woods  A  Flood,  October  27, 1897   4289 
To  pay,  on  voucher  of  Attorney,  for  land  purchased  from  Halle,  Sohroeder  and  Palmer, 

October  27, 1897 4289 

To  draw  warrant  for  payment  of  maturing  principal  and  November  Interest  on  bonds  of 

first  Issue,  Ootober  27, 1897 4292 

To  pay,  on  vouoher  of  Attorney,  for  land  purchased  from  Margaret  L.  Momper,  Novem- 
ber 8, 1897 4299 

To  pay,  on  voucher  of  Attorney,  for  lands  purchased  from  Mary  Louise  and  Mary  J.  Rugg 

and  husbands,  and  Rose  McGovern,  November  10, 1897 4813 

To  execute  (with  President)  contracts  for  super  and  substructures  of  certain  bridges, 

NovemberlO,  1897 4314 

To  draw  (with  President)  warrant  forjpurchase  of  Norton  Mills,  Wire  Mills  and  other 

necessary  property,  November  10,  1897 4816 

To  pay,  on  voucher  of  Attorney,  for  land  purchased  from  executors  of  George  McConnell, 

deceased,  November  17, 1897 4834 

To  pay,  on  voucher  of  Attorney,  for  lands  purohased  from  Havemeyer,  Brioe,  executors 

of  John  Clarkson,  deceased,  and  McNiff  heirs,  November  17*  1897 4385 

To  make  (with  Clerk)  final  payment  to  contractors  on  Section  D,  November  24,  1897 4369 

To  pay,  on  voucher  of  Attorney,  for  land  purchased  from  Eugene  Daly,  December  1, 1897.    4374 
To  grant  (with  President)  permission  for  construction  of  toboggan  slide  and  skating 

path  on  certain  conditions,  December  8. 1897 4893 

To  pay,  on  vouoher  of  Attorney,  for  land  purohased  from  Thomas  Bossom,  December  15, 

1897 4418 

To  provide  for  payment  of  employes  to  December  24,  1897,  inclusive,  December  15, 1897. . .    4414 

Action  reconsidered,  December  22,  1897 4417 

To  provide  for  payment  of  employes  to  January  1,  1898,  December  22, 1(97 4417 

To  pay,  on  vouoher  of  Attorney,  $77, '.00  for  deposit,  pending  appeal  in  case  of  District  vs. 

W.  J.  Adam  et  al.,  December  22, 1897 4419 

To  pay  (with  President)  $15,300  to  contractor*  on  Section  1,  on  furnishing  of  bond, 

December  22,  1897 4421 

To  pay,  on  vouchor  of  Attorney,  for  land  purchased  from  John  Scott,  December  22, 1897. .    4422 
To  execute  (with  President)  agreement  with  C,  R.  I.  A  P.  Ry.  Co.,  for  crossing  right  of 

way  at  Joliet,  December  22, 1807 4427 

Actlm  reeornl  I  jrai  ani  ex3cutlon  of  new  agreement  authorized,  December  29, 

1897 4438 
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To  pay,  on  voucher  of  Attorney,  for  lands  purchased  from  Llna  E.  and  Chas.  P.  Barstow 

December  29, 1897 4486 

To  draw  warrant  for  payment  of  maturing  bonds  of  second,  fourth,  fifth  and  sixth  Issues, 

and  January  interest  of  second,  third,  fourth,  fifth  and  sixth  issues,  December  89,  1897  4487 
To  pay,  on  voucher  of  Attorney,  for  property   purchased  from  M.  Cashing  and  from  W. 

J.  and  Elizabeth  F.  Adam,  Deoember  29, 1897 4488 

To  return  certain  checks  received  with  bid  on  sub  and  superstructures,  December  29, 1897  4440 

Clerk,  James  Reddiok,  resolution  of  confidence  in,  December  29, 1897 4441 

Clerk,  James  Reddick,  Reports- 
Recommending  increase  of  salary  for  general  clerk  and  bookkeeper,  referred  to  Commit- 
tee on  Finance,  January  18,  1897 8788 

Report  on  same.  May  19, 1897 4018 

On  Index  of  1896  Proceedings,  referred  to  Committee  on  Rules,  January  20, 1897 8749 

Report  on  same,  February  8, 1897 3816 

In  reference  to  copy  of  notice  served  on  Aigus  &  Gindele,  referred  to  Committee  on 

Engineering,  January  20, 1897 8749 

In  reference  to  delivery  of  bonds  of  sixth  issue  and  return  of  checks  of  bidders,  January 

27,  1897 8775 

Closing  of  Offices  of  District- 
On  Decoration  Day.  May  26,  1897 4029 

On  Independence  Day,  June  80,  1897 4105 

On  July  22, 1897,  July  14,  1897 4121 

On  "Chicago  Day,"  October  6, 1897 4257 

On  Thanksgiving  Day,  November  24,  1897 4870 

On  Christmas  and  New  Year's  days,  Deoember  22, 1897 4480 

Collateral  expenses  of  District,  communication  from  Messrs.  Jones,  Braden  and  Smyth,  Trus- 
tees, in  referenoe  to,  January  6,  1897 8724 

Columbian  Powder  Company,  report  on  notice  of  claim  for  Hen  against  contractors  on  Section 

E,  January  6, 1897 8715 

Committees  for  1897-8,  appointed,  Deoember  15, 1897 4400 

Committee  of  Bankers,  reports  in  referenoe  to  financial  relief,  referred  to  Committee  on  Engi- 
neering, January  27, 1897 3764 

Committee  on  Engineering- 
Authorized  to  fix  salary  of  Consulting  Engineer  Cooley,  January  18, 1897 8740 

Relieved  from  further  consideration  of  complet  Ion  or  reletting  of  work  on  Section  E, 

February  17, 1897 8894 

Action  reconsidered  and  matter  referred  baok  to  Committee  to  report  at  next 

regular  meeting,  February  24, 1897 8900 

Directed  to  consider  propositions  relative  to  offices  for  Board,  March  17, 1897 3980 

Report  on  same,  March  25, 1897 3939 

Committee  on  Engineering,  Reports — 

In  reference  to  suspension  of  work  on  Section  E,  January  18, 1897 3734 

In  referenoe  to  reletting  of  work  on  Section  F,  January  18, 1897 8785 

On  Annual  Message  of  President  Eckhart,  January  18, 1897 3787 

On  demand  for  overtime  of  Inspectors  Bourke  and  Hero,  January  18, 1897 8788 

In  reference  to  crossing  of  Summit  Road  by  Main  Channel,  January  18, 1897 8788 

On  Annual  Message  of  President  Kelly,  January  13, 1897 8739 

On  Requisition  No.  584,  January  27, 1897 8781 

On  advertisement  and  specifications  for  constructing  foundations  for  Bear  Trap  Dam  and 

Collateral  Work,  February  10, 1697 3889 

In  referenoe  to  advertisement  for  bids  for  dredging  Chicago  River,  February  24, 1897 8899 

On  reletting  of  Section  E  to  llalvorson,  Richards  &  Co.,  March  3,  1897  3916 

On  plans  for  bridge  at  Canal  street,  March  17, 1897 8929 

On  proposition  for  renting  of  District  offices,  March  25, 1897 8939 

On  price  of  muck  and  other  waste  material  on  Sections  A,  B  and  C,  April  16, 1897 8967 

On  communication  from  H.  W.  Tiernan  in  regard  to  publication  of  Historical  Review  of 
Canal,  adopted,  reconsidered  and  recommitted  to  Committee  on  Engineering,  April 

16,  1897 8967 

Report  on  same,  April  21, 1897 8980 

On  communication  from  Western  Stone  Company  in  reference  to  olaim  for  $450  dam- 
ages, April  16, 1897 8968 

In  referenoe  to  partial  payment  for  construction  of  Controlling  Works,  April  16, 1897 8968 

In  referenoe  to  claims  of  contractors  and  final  payment  on  contracts  for  Sections  2  and  4, 

April  16, 1897 8969 
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In  reference  to  ratification  of  bill  for  Increase  of  taxing  power,  April  16, 1897 8971 

On  communication  from  H.  W.  Tlernan,  April  21, 1897 8980 

In  reference  to  sidewalk  on  Kedzie  Avenue,  April  28, 1897 3990 

In,  reference  to  communication  from  B.  P.  Ripley,  in  regard  to  payment  for  certain  lands, 

under  agreement  with  companies  of  u  Santa  Fe  System,"  April  28, 1897 8990 

In  reference  to  extra  filling  on  Section  B,  April  28, 1897 8991 

On  bids  for  constructing  foundations  for  Bear  Trap  Dam  and  Collateral  Work,  April 

28,1897 8992 

In  reference  to  partial  payment  on  contract  for  superstructure  of  Southwest  Boulevard 

bridge,  April  28, 1897 8998 

In  reference  to  temporary  line  for  C,  M.  &  N.  R.  R.,  across  Section  N,  May  12, 1897 4006 

In  reference  to  temporary  trestle  bridge  for  Chicago  and  Calumet  Terminal  Railway  Com- 
pany, May  12, 1897 4006 

(Majority)  In  reference  to  agreement  with  Chicago  and  Calumet  Terminal  Railway  Com- 
pany for  permanent  bridge  and  extra  span.  May  12,  1897 4007 

In  reference  to  payment  of  Policemen  Davis  and  Metz,  May  26, 1897 4019 

In  reference  to  removal  of  persons  using  and  occupying  District  lands   without  au- 
thority, May  26,  189? 4019 

(Majority  and  minority)  on  ordinance  for  enforcement  of  eight  hour  law  and  for  pref- 
erence of  union  labor,  June  28,  1897 4082 

Transmitting  form  of  supplemental  agreement  with  West  Chicago  Park  Commissioners,  • 

June  23,18U7 4086 

In  reference  to  waiving  of  surety  on  bond  on  contracts  for  preparation  of  certain  ab- 
stracts and  supplemental  agreement  for  extension  of  time  on  said  contracts,  June  23, 

1897 4088 

In  reference  to  conveyance  of  certain  land,  to  West  Chicago  Park  Commissioners,  June 

30,1897 4101 

In  reference  to  communication  from  MoArthur  Bros,  and  final  payments  on  contracts  for 

Sections  2  and  4,  July  7, 1897 4109 

In  reference  to  payment  of  amount  withheld  on  account  of  claim  of  Mason,  Hoge,  King 

&  Co.  against  contractors  on  Section  5,  July  7, 1897 4110 

In  reference  to  extension  of  telephone  system  to  Joliet,  July  7, 1897 4111 

In  reference  to  advertisements  for  bids  on  sub  and  superstructures  of  bridges,  August  4, 

1897 4142 

In  reference  to  authorizing  Chief  Engineer  to  purchase  coal  in  quantities  and  at  prices 

deemed  best,  August  4, 1897 4148 

In  reference  to  final  payment  on  contract  for  Retaining  Walls  on  Section  14,  August  26, 

1897 4166 

On  bids  for  excavation  of  Tail  Race  and  construction  of  Weir  Dam,  September  1, 1897. . . .    4176 
In  reference  to  communication  from  Town  Clerk  of  Lemont  in  regard  to  replanking  Bluff 

Road  bridge,  September  8, 1897 4188 

On  communication  from  contractors  for  constructing  Regulating  Works,  September  8, 

1897 4188 

On  bids  for  substructures  of  four  bridges,  September  16, 1897 4212 

Transmitting  resolutions  in  regard  to  plans  for  carrying  Main  Channel  through  Joliet, 

September  16, 1897 4228 

In  reference  to  reduction  of  bond  of  contractors  for  Section  B,  September  22, 1897 4286 

In  reference  to  final  payment  on  completed  portion  of  contract  for  Section  O,  Septem- 
ber 29, 1897 4242 

In  reference  to  payment  for  work  and  material  on  bridges,  September  29,  1897 4243 

In  reference  to  release  of  sureties  on  bond  of  contractors  for  Retaining  Walls  on  Sec- 
tion 14,  September  99. 1897 «....    4244 

On  request  for  release  of  bond  of  contractor  for  superstructure  of  EM  J.  &  E.  Ry.  bridge, 

October  18, 1897 4270 

Action  reconsidered,  October  18,  1897 4271 

On  claim  for  damages  from  contractors  on  Section  A,  October  27, 1897 4291 

In  reference  to  revetment  of  Section  E,  November  3, 1897 4299 

On  communication  from  Mayor  of  Chicago  in  reference  to  lateral  and  auxiliary  canals, 

November  8,  1897 4800 

On  bids  for  superstructures  of  C,  M.  A  N.  R.  R.  and  C.  T.  T.  R.  R.  bridges,  and  on  sub- 
structure of  Kedzie  Avenue  bridge,  November  10, 1897 4814 

In  reference  to  change  of  route  for  Tail  Race  and  purchase  of  certain  properties,  Novem- 
ber 10,  1897 4816 

On  progress  of  District  work  and  plans  to  September  1, 1897,  November  17, 1897 4884 
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In  reference  to  final  payment  on  Section  1,  November  24, 1807 4367 

In  reference  to  final  payment  on  oontract  for  Section  D,  November  84,  1897 4960 

In  reference  to  lateral  canals  and  proposed  agreement  for  perpetual  maintenance  of  cer- 
tain pumping  plants  to  be  constructed  by  the  City  of  Chicago,  December  1, 1897 4375 

In  reference  to  reduction  of  bond  of  contractors  for  Section  1,  Decembei  8.  1897 4391 

In  reference  to  claim  of  contractors  on  Sections,  for  interest  to  date  of  final  payment. 

Decern  ber  8, 1897 4392 

On  order  in  reference  to  payment  of  contractors  for  Section  D,  December  15, 1897 4414 

In  reference  to  appointment  of  custodian  of  District  property  at  Joliet,  December  22, 1807.  4423 
On  claims  of  contractors  on  Sections  6  and  H  for  extra  work  and  damage*.  December  22, 

1897 4424 

In  reference  to  reduction  of  bonds  of  contractors  for  Sections  10  and  D,  December  22, 

1897 4425 

Transmitting  opinion  from  Attorney  on  right  to  levy  special  atsefsmtm  for  Improvement 

of  Stock  Yards  Slip,  Deoember  22, 1897 4426 

Transmitting  form  of  agreement  with  C,  R.  I.  A  P.  Ry.  Co.,  for  crossing  right  of  way  at 

Jollet,  Deoember  22,  1897 4427 

Action  reconsidered  and  new  agreement  authorized,  December  £9,  1897 4438 

On  return  of  certain  checks  received  with  bids  on  pub  and  supers*  ructures,  December 

29,1897 4440 

Committee  (Joint)  on  Engineering  and  Finance,  Reports— 

In  reference  to  payment  for  supplies  and  rental  of  pumps  on  Section  4.  January  6, 1897. . .    8722 

In  reference  to  claims  and  final  payment  on  contract  for  Section  5,  March  81, 1897 3946 

In  reference  to  amounts  withheld  on  account  of  claims  against  contractors  on  Section  5, 

April  7,  1897 895* 

In  reference  to  route  for  right  of  way  through  Joliet,  May  26, 1897 40x'O 

Transmitting  form  of  agreement  with  C.,  M.  &  N.  R.  R.  Co.,  for  crossing  right  of  way, 

June  23,  1897 4089 

In  reference  to  payment  of  certain  amounts  withheld  on  account  of  claims  against  con- 
tractors on  Section  5,  and  release  of  sureties  on  bond,  June  30, 1897. 4108 

In  reference  to  claim  of  E.  D.  Smith  &  Co.,  for  Hen  against  contractors  on  Sections  11,  12 

and  18,  August  4/1897 4144 

In  reference  to  claim  of  Mason,  Hoge  &  Co.  against  contractors  on  Section  10,  October  13, 

1897 4270 

Committee  on  Federal  Relations,  report  on  communication  from  Mayor  of  Chicago,  in  refer- 
ence to  lateral  and  auxiliary  canals,  October  6, 1897 4254 

Committee  on  Finance,  Authorized— 

To  act  in  regard  to  sale  of  certain  vacant  buildings,  January  6, 1897 3719 

To  report  (with  Attorney)  on  disposition  of  cancelled  bonds  and  coupons,  January  6, 1897    3725 

Committee  on  Finance,  Reports— 

On  report  from  Treasury  Department  to  December  9, 1896,  inclusive,  and  on  examination 

of  books  of  Treasurer  by  expert  accountant,  January  6, 1897 8716 

In  reference  to  ocoupanoy  by  Engineering  Department  of  former  police  station  at 

Lem<  »nt,  January  6, 1897 3718 

On  assigned  claim  of  Henry  Miller,  for  labor  on  temporary  bridge  at  Western  avenue, 

January  6, 1897 8719 

In  reference  to  vacant  buildings,  January  6, 1897 3719 

Transmitting  ordinance  for  issue  of  1800,000  of  4H  per  cent  bonds  (sixth  issue),  January  6, 

1897 8720 

Transmitting  ordinance  making  appropriations  for  payment  of  principal  and  Interest 

on  bonds,  and  for  departmental  and  operating  expenses,  January  20, 1897 3752 

Transmitting  ordinance  for  tax  levy  for  1897,  January  27, 1897 8781 

In  reference  to  rate  of  interest  on  1897  tax  levy  warrants,  February  10, 1897 8884 

In  reference  to  $1,500  emergenoy  fund  for  Law  Department,  February  10, 1897 8885 

In  reference  to  sale  of  ice  house  buildings  on  Seotion  2,  February  10, 1897 3886 

In  reference  to  payment  for  Western  Stone  Company  lands  and  for  damages  to  land  not 

taken,  February  10, 1897 3887 

In  reference  to  lease  of  lands  In  Section  14,  to  Wright,  Meysenburg,  Sinclair  &  Carry, 

February  24, 1897 8897 

Transmitting  new  bonds  on  contracts  for  Sections  I  and  K,  March  3, 1897 3916 

In  reference  to  new  contracts  for  telephone  service,  April  28, 1897 3987 

Transmitting  report  and  statements  from  Chief  Engineer  showing  resources  and  liabili- 
ties of  District  January  1,  1897,  April  28,  1897 8987 
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On  report  of  Clerk  in  reference  to  increase  of  salary  for  General  Clerk  and  Bookkeeper, 

May  19,  1897 ! 4013 

In  reference  to  need  of  additional  telephone  service,  May  26, 1897 4018 

On  Requisition  No.  952,  Jane  83, 1897 4069 

On  execution  of  contraot  for  construction  of  foundations  for  Bear  Trap  Dam  and  Col- 
lateral Work,  June  28,  1897 4069 

On  Requisitions  Nos.  537, 588  and  539,  July  14, 1897 4119 

Transmitting  new  bond  on  contract  for  Section  5,  July  14, 1897. 4119 

Transmitting  new  bond  on  contract  for  Section  9,  July  14, 1897 4120 

Transmitting  general  appropriation  ordinance,  July  28, 1897 4184 

In  reference  to  additional  emergency  fund  for  Law  Department,  August  4, 1897 4141 

In  reference  to  removal  of  police  station  ai  Romeo  to  Lockport,  August  4, 1897 4142 

Transmitting  new  bonds  on  contracts  for  Sections  6,  7,  8, 11, 12  and  18,  August  25, 1897. . . .  4165 

On  sale  of  part  of  Police  Department  equipment  and  removal  of  drivers,  September  1, 1807.  4178 

On  semi-annual  property  return  from  Law  Department,  September  1, 1897 4174 

On  semi-annual  property  return  from  Engineering  Department,  September  1, 1897 4175 

Transmitting  and  approving  new  bond  of  contractors  for  Section  B,  October 6, 1897 4258 

In  reference  to  sale  of  frame  building  on  Section  4  to  Henry  Munch,  October  27, 1897 4290 

Transmitting  executed  contract  with  Toledo  Bridge  Company  and  approving  bond  for 

same,  November  24, 1897 4840 

Transmitting  executed  contract  with  Wisconsin  Bridge  and  Iron  Company  and  approving 

bond  for  same,  November  24,  1897 4850 

Transmitting  executed  contraot  with  Chicago  Star  Construction  and  Dredging  Company 

and  approving  bond  for  same,  November  24,  1897 4360 

In  reference  to  reduction  of  bonds  of  contractors  for  Regulating  Works  and  contractors 

for  Retaining  Walls  on  Section  14,  December  1,  1897 4874 

On  payment  of  principal  and  interest  of  bouds  maturing,  January  1, 1898,  December  29, 

1897 4487 

Committee  (Joint)  on  Finance  and  Engineering- 
Attorney  authorised  to  negotiate  for  purchase  of  right  of  way  through  Joliet,  under  direc- 
tion Of,  July  7, 1897 4112 

Attorney  authorized  to  negotiate  for  purchase  of  property  adjacent  to  Chicago  River, 

under  direction  of,  December  29, 1897 4442 

Committee  (Joint)  on  Finance  and  Engineering  Authorized— 

To  take  action,  by  condemnation  proceedings,  to  secure  certain  lands  adjoining  Chicago 

River,  May  5, 1897 * 3998 

To  purchase  lands  for  right  of  way  through  Joliet,  July  28, 1897 4186 

To  acquire  real  estate  necessary  under  ordinance  of  September  29, 1897,  October  13, 1897. .  4268 
Committee  (Joint)  on  Finance  and  Engineering,  Reports— 

In  reference  to  final  payment  for  completed  portion  on  contract  for  Section  8,  February 

8,  1897 3818 

In  reference  to  final  payment  on  contract  for  Section  15,  February  3, 1897 8815 

In  reference  to  redemption  of  certain  Will  County  lands  sold  for  taxes.  February  10, 1897.  8886 

In  reference  to  condemnation  of  lands  adjoining  Chicago  River,  May  19,  1897 4013 

On  purchase  of  certain  lands  from  John  J.  O'Neill,  June  30, 1897 4101 

On  agreement  for  purchase  of  land  from  James  C.  O'Connor,  September  8, 1807 4167 

In  reference  to  payment  of  certain  vouchers  in  favor  of  Title  Guarantee  and  Trust 

Company,  September  15, 1897 421 1 

In  reference  to  purchase  of  lands  from  James  C.  O'Conner  and  John  Ferguson,  September 

15,1897 4211 

On  purchase  of  lands  f  com  Michael  Calmer,  Trustee,  Margaret  L.  Duggan  and  Peter  E. 

MoGovern,  September  23, 1897 4234 

On  purchase  of  lands  from  L.  Leach,  G.  Riemer,  A.,  F.,  E.  and  D.  Gianelli,  and  A.  and  L. 

Brandom,  September  29, 1897 4240 

On  agreement  for  purchase  of  land  from  executors  of  George  McConnell,  deceased,  Octo- 
ber 6,  1897 4253 

In  reference  to  authority  for  purchase  of  lands  adjoining  Chicago  River,  October  13, 1897.  4268 

In  reference  to  purchase  of  lands  from  Robt.  M.  Wood  and  Honors  Flood,  Ootober  27, 1897  4289 
In  reference  to  purchase  of  lands  from  E.  G.  Halle,  F.  W.  Schroeder  and  Mary  J.  Palmer, 

October  27,  1897 4289 

In  reference  to  purchase  of  lands  from  Margaret  L.  Mora  per,  November  8, 1897 4299 

On  purchase  of  lands  from  Mary  Louise  and  Mary  J.  Rugg  and  husbands,  and  from 

Rose  McGovern,  November  10, 1897 4813 

On  purchase  of  land  from  executors  of  George  McConnell,  deceased,  November  17, 1897. . .  4334 


xxiv  INDEX. 

Committee  (Joint)  on  Finance  and  Engineering,  Reports—  Page. 

On  purchase  of  lands  from  W.  A.  Havemeyer,  Owen  Brioe  and  wife,  executors  of  John 

Clarkson,  deceased,  and  the  McNeff  heirs,  November  17, 1897 4385 

On  purchase  of  land  from  Eugene  Daly,  Dec.  1, 1807 4374 

On  sale  of  Police  Department  equipment,  and  on  property  return  from  Police  Department 

to  December  t,  1897,  December  15, 1897 4412 

On  purchase  of  land  from  Thomas  Bossom,  December  15, 1897 4413 

In  reference  to  granting  of  appeal  in  case  of  Wm,  J.  Adam  et  al„  and  transmitting  order 

in  reference  to  same,  December  28, 1897 4419 

In  referenoe  to  payment  of  amounts]  heretofore  withheld  from  contractors  on  Section  1, 

December  22, 1897 4421 

On  purchase  of  land  from  John  Scott,  December  22,  1897 4422 

On  message  in  referenoe  to  progress  of  work  and  financial  conditions,  December  22, 1887.  4423 

On  purchase  of  lands  from  Lina  E.  and  Chas.  P.  Barstow,  December  29, 1897 4436 

On  purchase  of  property  from  Martin  Cushing,  and  from  W.  J.  and  E.  F.  Adam,  Decem- 
ber 29, 1897 4438 

Committee  (Joint)  on  Finance  and  Judiciary,  Reports— 

In  reference  to  claim  of  W.  R.  Stubbs  against  contractors  on  Section  E,  January  27,  1897. . .  3780 

On  approval  of  bond  of  Attorney  Hayes,  February  10, 1897 3885 

Committee  on  Judiciary,  authorized  to  act  (with  Committee  on  Special  Legislation)  in  refer- 
ence to  proposed  legislative  business,  January  6,  1897 3723 

Committee  on  Judioiary,  Reports— 

On  notice  of  claim  of  Columbian  Powder' Co.  for  lien  against  contractors  on  Section 

E,  January  6, 1897 .' 3715 

In  feferenoe  to  bill  for  financial  relief  and  appointment  ofspectal  legislative  committee, 

January  6, 1897 3728 

In  reference  to  additional  payment  of  laborers  and  transmitting  notice  of  claim  of  George 

Hutchinson  and  sundry  laborers  for  lien  against  contractors  on  Section  F,  January 

27,1897 8778 

On  claim  of  Charles  Goerner  for  damage  to  land,  January  27. 1897 8777 

On  notices  of  sundry  claims  for  liens  against  contractors  on  Section  E,  January  27, 1897. . .    3778 
On  notice  of  claim  of  American  Forclte  Powder  Manufacturing  Company  for  Hen  against 

contractors  on  Section  E,  February  8, 1897 3810 

In  referenoe  to  release  of  sureties  on  bonds  of  contractors  for  Sections  10,  9, 8, 1  and  K, 

and  renewal  of  bond  on  Section  C,  February  3, 1897 3810 

In  referenoe  to  claim  of  James  Ray  for  damages  for  alleged  overflow  of  land,  Feb- 
ruary 8, 1897 3811 

On  payment  of  claim  of  Owen  A  Wiley  for  lien  against  Weir,  MoKechney  A  Co.,  February 

8,  1897 3812 

In  reference  to  order  in  favor  of  Shaller  A  Sohnlglau  Company,  February  8, 1897 8812 

In  referenoe  to  employment  of  W.  M.  McEwen  as  special  counsel,  February  10, 1897 3882 

On  notices  of  claims  of  Owen  A  Wiley  and  Vulcan  Iron  Works  for  Hen  against  contractors 

on  Section  E,  February  10, 1897 3882 

On  reference  to  payment  of  claim  of  Dr.  N.  B.  Bartz  against  Weir,  McKechney  A  Co., 

February  10, 1897 .' 8888 

On  notices  of  claims  of  Vulcan  Iron  Works  and  Lesohen-Maoomber  White  Company,  for 

lien  against  contractors  on  Section  F,  February  10, 1897 8883 

Transmitting  bond  securing  District  from  payment  of  order  in  favor  of  Shaller  A  Sohnlg- 
lau Company,  March  8, 1897 8915 

In  referenoe  to  claim  of  Citizens*  Brewing  Company  against  Weir,  MoKechney  A  Co.,  laid 

over,  March  9, 1897 3923 

Adopted ,  March  17,  1 897 3928 

On  notices  of  sundry  claims  for  lien  against  contractors  on  Section  5,  March  81, 1897 8944 

On  notice  of  claim  of  John  Griebler  against  contractors  on  Section  E,  March  31, 1897 3944 

On  payment  of  sundry  labor  claims  against  Weir,  McKechney  A  Co.,  and  reconsidering 

action  on  payment  of  claim  of  Dr.  N.  B.  Bartz,  March  81, 1897 3945 

In  reference  to  claim  of  Mason,  Hoge,  King  A  Co.  for  Hen  against  contractors  on  Section  5, 

April  28,  1897. 8985 

In  reference  to  payment  of  labor  claims  of  G.  H.  Welbourne  and  James  Rawnsley  against 

Weir,  MoKechney  A  Co.,  April  28, 1897 8986 

In  reference  to  reduction  of  bonds  of  contractors  for  Sections  6,  7,  11, 12  and  18,  May  12, 

1897 4004 

In  reference  to  claims  of  F.  S.  Hutton  A  Co.  and  Thomas  O'Brien  against  subcontractor 

on  Section  14,  May  12, 1897 4004 
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(Minority)  in  reference  to  final  payment  and  release  of  sureties  on  bond  on  contract  for 

Seotion8,  June  28, 1897 .*.  4064 

(Minority)  in  reference  to  claim  of  W.  R.  Stubbs  against  Angus  A  Gindele,  referred  to 

Committee  on  Engineering,  June  28, 1897 4066 

In  reference  to  claim  of  W.  B.  Crane  A  Co.  against  Angus  A  Gindele,  June  23, 1897 4066 

In  reference  to  claim  of  John  Davison  against  Angus  A  Qindele,  June  28, 1897 4067 

In  referenoe  to  additional  books  for  Law  Department,  June  28, 1897 4067 

In  referenoe  to  delinquency  of  North  Town  Collector,  June  28, 1897 4068 

In  reference  to  uncontested  labor  claims  of  Dalamand  A  Co.  and  A.  J.  Pruitt  against 

Weir,  MoKeohney  A  Co.,  June  80, 1897 4099 

In  reference  to  increase  of  salary  for  Assistant  Attorney  at  Joliet,  June  80,  1897 4099 

In  reference  to  olaim  for  damages  from  heirs  of  Michael  Ray,  deceased,  July  28, 1897 4134 

In  reference  to  payment  of  olaim  of  H.  Regensburg  A  Son  against  Weir,  MoKechney  A 

Co.,  September  8, 1897 41 84 

In  referenoe  to  petition  of  P.  A.  Otis  for  refund  of  taxes  pal<f  in  error,  September  8,  1897. .  4184 
On  communication  from  W.  P.  Black  in  reference  to  copies  of  bonds  executed  by  Agnew 

A  Co.,  September  8, 1897 4186 

In  referenoe  to  notice  of  claim  of  assignee  of  Ketcham  Lumber  Co.  against  contractors 

on  Section  14,  September  8, 1897 4185 

On  application  for  rent  of  land  at  Section  6,  September  8,  1897 4186 

In  referenoe  to  payment  of  olaim  of  T.  Carroll  against  Weir,  MoKeohney  A  Co.,  Septem- 
ber 8,1897 4187 

On  communication  from  Western  Dredging  and  Improvement  Company,  September  22, 

1897 4284 

On  notice  of  olaim  of  Michael  Cuoullch  for  lien  against  contractors  on  Section  1,  Novem- 
ber 10,1897 4318 

On  proposed  removal  of  State  Dams  ,Nos-.  1  and  2,  at  Joliet,  November  17, 1897. 4832 

On  claim  of  Dr.  Re  for  professional  services  and  hospital  care,  November  17, 1897 4888 

Committee  on  Rules,  Reports— 

On  Clerk's  report  on  index  of  1896  Proceedings,  February  8, 1897 8816 

On  order  for  change  of  rules,  February  8, 1897 8816 

Committee  on  Special  Legislation- 
Appointment  authorized ,  January  6, 1897 8723 

Authorized  to  act  (with  Committee  on  Judiciary)  in  reference  to  proposed  legislative 

business,  January  6, 1897 8723 

Appointed  January  6, 1897 , 3726 

Instructed  to  follow  conclusions  of  Committee  on  Engineering,  in  referenoe  to  pending 

legislation,  January  27, 1897 8764 

Committee  (Special)  for  consideration  of  communication  as  to  toboggan  slide  and  skating  path 

appointed,  November  8, 1897 4302 

Report  of  same,  December  8, 1897 4398 

Conley.  Sam,  report  on  notice  of  claim  of,  for  Hen  against  con otrac tors  on  Section  5,  March  31, 

1897 8944 

Consulting  Engineer- 
Employment  of  L.  E.  Cooley  as,  January  13, 1897 8740 

Resignation  of  L.  E.  Cooley  as,  September  29, 1897 4246 

Controlling  Works,  report  In  reference  to  partial  payment  for  construction  of.  April  16, 1897. . .  3968 
Conway,  J.  W.,  report  in  reference  to  payment  of  olaim  of,  against  Weir,  MoKeohney  A  Co., 

March  81, 1897 -. 8945 

Cooley,  L.  B.— 

Employment  of,  as  Consulting  Engineer,  January  18, 1897. 3740 

Resignation  as  Consulting  Engineer,  September  29, 1697 4246 

Crane,  W.  B.  A  Co.,  report  in  reference  to  claim  of,  against  Angus  A  Gindele,  June  28, 1897 4066 

Cuculich,  Michael- 
Report  on  notice  of  olaim  of,  for<llen  against  contractors  on  Section  1,  November  10, 

1897 4813 

Amount  of  claim  ordered  withheld  from  contractors  on  Section  1,  November  24, 1897 4367 

Claim  of,  against  contractors  on  Seotion  1,  ordered  paid  and  bond  for  $5,000  as  security 

against  same  to  be  given,  Deoember  22,  1897 44*21 

Cushlng,  Martin,  purchase  of  property  from,  December  29, 1897 4438 


D 


ALAMAND  A  CO.- 
Report  in  reference  to  uncontested  labor  claim  of,  against  Weir,  MoKechney  A  Co.,  June 

30,1897 4099 
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Daly,  Eugene,  purchase  of  land  from,  December  1, 1897 4874 

Davis,  Michael  K.,  report  in  reference  to  payment  of  salai  y  as  policeman,  May  28, 1897 4019 

Davison,  John,  report  in  reference  to  claim  of,  against  Angus  &  Gindele,  June  18, 1807 4C67 

Detroit  Bridge  and  Iron  Works— 

Bids  on  superstructures  of  two  bridges,  November  8, 1897 4804 

Bids  on  superstructures  of  three  bridges,  December  22, 1897 4483-4484 

Devecchio,  report  in  reference  to  amount  withheld  on  account  of  claim  of,  against  contractor 

on  Section  5,  April  7,  1897 8952 

Dillingham,  Thomas,  report  on  notice  of  claim  of,  for  Hen  against  contractors  on  Section  5, 

March  31 ,  1897 3944 

Doran,  J— 

Report  in  reference  to  payment  of  claim  of,  against  contractors  on  Section  F,  January 

27,1897 8775 

Report  in  reference  to  payment  of  claim  of,  against  contractors  on  Section  F,  March 

31,  1897 8915 

Daggan,  Margaret  L.,  purchase  of  land  from,  September  22,  1897 4234 
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CKHART,  B.  A.— 

Elected  temporary  Chairman,  March  17, 1897 8925 

Edge  Moor  Bridge  Works- 
Bids  on  superstructures  of  two  bridges,  November  3, 1897 4804 

Bids  on  superstructures  of  three  bridges,  December  22, 1897 4488-4434 

Election— 

Of  *Wm.  Boldenweck  as  President,  December  7, 1897 4881 

Of  Frank  Wenter  as  temporary  Chairman,  February  17, 1897 3892 

Of  J.  P.  Mallette  as  temporary  Chairman,  February  24, 1897 3896 

Of  Wm.  Boldenweck  as  temporary  Chairman,  March  3, 1897 3902 

Of  Z.  R.  Carter  as  temporary  Chairman,  March  9, 1897 8920 

Of  B.  A.  Eckhart  as  temporary  Chairman,  March  17. 1897 8926 

Of  Thomas  A.  Smyth  as  temporary  Chairman,  March  25, 1897 3983 

Of  Wm.  BoldenWeok  as  temporary  Chairman,  April  7, 1897 394S 

Elgin,  Joliet  and  Eastern  Railway  Bridge- 
Report  in  reference  to  completion  of  superstructure  for.  June  23, 1897 4063- 

Report  transmitting  communication  from  Surety  Company  in  reference  to  release  of 
bond  of  contractor  for  substructure  of,  referred  to  Committee  on  Finance,  October  6, 

1897 4252 

Elmira  Bridge  Company  (Limited),  bids  on  superstructures  of  three  bridges,  Deoember  22, 

1897 4483-4484 

Emergency  Fund  for  Law  Department- 
Fifteen  hundred  dollars  returned  by  W.  M.  Mo  E wen,  Attorney,  February  3, 1897 8787 

Fifteen  hundred  dollars  allowed,  February  10,  1897 8885 

Five  thousand  dollars  allowed  August.  4, 1897 4141 

Engineering  Department- 
Annual  report  for  1896,  February  10, 1897 3829 

Monthly  report  for  December,  1896,  and  January.  1697,  March  8, 1897 3905 

Monthly  report  for  February,  1897,  March  25, 1897 3984 

Monthly  report  for  March,  1897,  April  16, 1897 8960 

Monthly  report  for  April,  1897,  Juhe9, 1897 4039 

Monthly  report  for  May,  1897,  June  28, 1897 4055 

Monthly  report  for  June,  1897,  July  28, 1897 4124 

Monthly  report  for  July,  1897,  August  11, 1897 4150 

Monthly  report  for  August,  1897,  September  15, 1997 4198 

Monthly  report  for  September,  1897,  October  27, 1897 4279 

Monthly  report  for  October,  1897,  November  17, 1897 4821 

Monthly  report  for  November,  1897,  December  15, 1897 4402 

Semi-annual  property  return  to  December  81 ,  1896,  January  20,  1897 8747 

Semi-annual  property  return  to  June  30,  1897,  referred  to   Committee  on  Finance,  July 

14,1897 4119 

Report  on  same,  September  1, 1897 4175 

Authorized  to  make  preparations  for  removal  of  all  obstructions  in  Despiaines  River 

that  may  be  necessary,  November  17.  1897 4382 

Esson,  J.  H.— 

Bids  on  substructures  of  four  bridges,  September  8, 1897 4191-4194 

Bid  on  substructure  of  Kedzle  Avenue  bridge,  November  3, 1897 4305 


• 
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Estabrook  &  Co.,  Boston,  joint  bid  with  Blair  &  Co.  for  bonds  of  sixth  issue,  January  18,  1897.. .  8744 
Expert  Accountant,  examination  of  books  of  Treasurer  by,  approved  January  6,  1897 8716 


r 


ERGUSON,  JOHN— 

Purchase  of  land  from,  September  15,  1897 4211 

Fidelity  and  Deposit  Company  of  Maryland,  report  on  communication  from,  in  reference  to 

release  of  sureties  on  bond  of  contractors  for  Retaining  Walls  on  Section  !4,  September 

29,  1897 4244 

First  National  Bank  of  Chicago,  bid  for  bonds  of  sixth  issue,  January  18, 1897 3744 

Fitz-Slmons  &  Connell  Company  (The),  bid  for  dredging  Chicago  River  between  its  mouth  and 

Robey  street.  May  19, 1897 4014 

Flood,  Honora,  purchase  of  land  from,  October  27,  1897 4889 

Forhan,  Simon  J. ,  appointed  Third  Assistant  Attorney,  February  10, 1897 388* 
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AHAN    &   BYRNE— 

Contract  for  completion  of  work  on  Section  F  relet  to.  January  13, 1897 8786 

Bid  for  excavation  of  Tail  Race,  August  25, 1897 4189> 

Bid  for  construction  of  Weir  Dam,  August  25,  1897 4170 

Bid  on  substructure  of  bridge,  Septembers,  1397 4198-4194 

Report  In  reference  to  final  payment  on  completed  portion  of  contract  for  Section  G, 

September  29,1897 4242 

Communication  transmitting  bill  for  extra  work  nnd  damages  for  delay  on  Sections  G 

and  H,  referred  to  Chief  Engineer,  September  2ft,  1897 4242 

Report  on  same  referred  to  Committee  on  Engineering,  December  8, 1897 4889 

Report  of  committee  on  same,  December  22, 1897 4424 

Arrangement  with,  for  revetment  of  part  of  Section  F  authorized,  November  24, 1897 —  4389 
Gay,  E.  H.,  &  Co.,  joint  bid  with  The  New  York  Security  and  Trust  Company  for  bonds  of  sixth 

issue,  January  18, 1897 3745 

General  Counsel  authorized,  or  ordered  and  directed,  to  render  (with  Attorney)  opiuion  as  to 

authority  for  Improving  Chicago  River,  July  28, 1897 4135 

General  Counsel,  John  S.  Runnels,  resolution  of  confidence  in,  December  29, 1897 4441 

Geraldine,  Dion,  report  in  reference  to  claims  of  F.  S.  Hut  ton  &  Co.  and  Thos.  O'Brien  against, 

:                           May  18,  1897 4004 

Gianelli,  August,  Frank,  Edward  and  Daniel,  purchase  of  land  from,  September  29, 1897 4240 

Oilman  &  Co.,  report  in  reference  to  release  of  sureties  on  bond  on  contracts  for  Section  3, 

February3, 1897 8810 

Goerner,  Chas.,  report  on  claim  of,  for  damage  to  land,  January  27, 1897 8777 

Green's  Dredging  Company,  bid  for  dredging  Chicago  River  between  ite  mouth  and  Robey 

street,  May  19, 1897 4014 

Griebler,  John,  report  on  notice  of  claim  of,  against  contractors  on  Section  E,  March  81, 1897. . .  8944 
Griffiths  &  McDermott— 

Report  in  reference  to  final  payment  of,  on  contract  for  Section  1,  November  24, 1897 4867 

Report  in  reference  to  reduction  of  bond  of.  on  contract  for  Section  1,  December  8. 1897. .  4891 
Report  in  reference  to  payment  of  amounts  heretofore  withheld  from,  December  22, 1897.  4421 
Griffiths  &  McDermott  Construction  Company- 
Bid  for  constructing  foundations  for  Bear  Trap  Dam  and  Collateral  Work,  April  10, 1897..  8975 

Awarded  contract,  April  28, 1897 8092- 

Contract  with,  for  construction  of  foundations  for  Bear  Trap  Dam  and  Collateral  Work, 

June  23, 1897 4069- 

Bid  for  excavation  of  Tail  Race,  August  25, 1897 4169 

Bid  for  construction  of  Weir  Dam,  August  25, 1897 4170- 

Bids  on  substructures  of  four  bridges,  September  8, 1897 4191-4194 

Report  on  notice  of  claim  of  M.  Cuculich  for  Hen  against,  November  10, 1897 4318 

Bid  on  substructure  of  bridge,  December  22, 1897 4482 
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AGEMAN,  JOHN  R.— 

Report  on  notice  of  claim  for  Hen  against  contractors  on  Section  E,  January  27, 1897 3778 

Halle,  Edward  G.,  purchase  of  land  from,  October  27, 1897 4289- 

Halvorson.  Richards  &  Co- 
Report  in  reference  to  release  of  sureties  on  bond  of  contractors  for  Section  9,  February 

3,1897 3810 

Reletting  of  work  on  Section  E  to,  March  3, 1897 8916- 
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Halvorson,  Richards  A  Co.—  Page. 

Report  transmitting  new  bond  on  oontract  for,  July  14, 1897 4120 

Bid  for  excavation  of  Tail  Race,  August  25, 1807 4160 

Report  In  reference  to  spoiling  of  rock  by,  on  Section  E,  referred  to  Committee  on  Engi- 
neering, September  15, 1897 4210 

Arrangement  with,  for  revetment  of  Section  E  authorized,  November  8, 1897 4299 

Harrison,  C.  H.,  Mayor  of  Chicago- 
Communication  from,  in  reference  to  lateral  or  auxiliary  canals,  referred  to  Joint  Com- 
mittee on  Engineering  and  Federal  Relations,  May  26, 1897 4027 

Report  of  Committee  on  Federal  Relations  on  same,  October  6, 1897 4254 

Report  of  Committee  on  Engineering  on  same,  November  3, 1897 4800 

Havemeyer,  W.  A.,  purchase  of  land  from,  November  17, 1897 4885 

Hayes,  Bros— 

Bid  for  excavation  of  Tail  Raoe,  August  26, 1897 4160 

Bid  for  construction  of  Wier  Dam,  August  25, 1897 4170 

Bids  on  substructures  of  two  bridges,  September  8, 1897 4191-2 

Acceptance  of  order  in  reference  to  delivery  of  earth  filling  to  West  Park  Board,  Novem- 
ber 8, 1897 4297 

Bid  on  substructure  of  Kedzle  Avenue  bridge,  November  8, 1897 4305 

Bid  on  substructure  of  bridge,  December  22, 1897. 4482 

Hayes,  D.  H.,  bids  on  substructures  of  four  bridges,  September  8, 1897 4191-4194 

Hayes,  F.  W.  C— 

Elected  Attorney,  February  8, 1897 3788 

Approval  of  bond  as  Attorney,  February  10, 1897. 8885 

Heldmaier  A  Neu— 

Report  of  Chief  Engineer  in  reference  to  reduction  of  bond  of,  on  contract  for  Section  B, 

referred  to  Committee  on  Engineering,  April  7, 1897 8952 

Report  on  same,  September  22, 1897 4236 

Report  in  reference  to  agreement  with,  for  extra  filling  on  Section  B,  April  28, 1897 8091 

Report  in  reference  to  suit  of  Bowers  and  Brown  against  District  for  infringement  of 

patents  by,  referred  to  Committee  on  Judiciary,  June  23, 1897 4063 

Bid  for  excavation  of  Tall  Race,  August  25, 1897 4169 

Bid  for  construction  of  Weir  Dam,  August  25, 1807 4170 

Communication  from,  in  reference  to  final  payment  for  work  done  on  contract  for 
Seotlon  B,  referred  to  Joint  Committee  on  Engineering  and  Judiciary,  September  1, 

1897 4176 

Bids  on  substructures  of  four  bridges,  September  8, 1897 4191-4194 

Report  in  reference  to  final  payment  of  on  oontract  for  Section  B,  September  15, 1897 4207 

Approval  of  new  bond  on  oontract  for  Seotlon  B,  October  6, 1807 4258 

Communication  claiming  alleged  damages,  referred  to  Committee  on  Engineering,  Octo- 
ber 18,  1897 4272 

Report  on  same,  Ootober  27, 1897 4291 

Hero,  Olaf,  inspector,  report  on  claim  of,  for  overtime,  January  18, 1697 8788 

Heslng,  Washington,  Hon.,  resolution  in  eulogy  of,  December  22, 1897 4430 

Hickerson,  Bettie,  report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  5,  March 

31,1897 8944 

Hojnerohij,  Frek.,  report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  5,  March 

31,1807 3944 

Hutchinson,  George,  report  transmitting  notice  of  claim  of,  for  lien  against  contractors  on 

Section  F,  January  27,  1897 8776 

Hutton,  F.  S.  A  Co.,  report  in  reference  to  claim  of,  against  subcontractor  on  Section  14,  May 

12,1897 4004 

ICE  HOUSE  BUILDINGS  ON  SECTION  2- 

Report  on  sale  of,  February  10, 1897 3886 

Illinois  and  Michigan  Canal  Commissioners- 
Order  in  reference  to  negotiations  with,  June  30,  1897 4104 

Resolutions  in  reference  to  certain  rights  and  necessities  of  District  in  connection  with, 

September  15,1897 4228 

Illinois  Trust  and  Savings  Bank,  bid  for  bonds  of  sixth  Issue,  January  18,  1897 3744 

Indenture,  form  of,  conveying  certain  land  to  West  Chicago  Park  Commissioners,  June  30, 1897  4101 
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ACOBSON,  ELI- 

Report  in  reference  to  payment  of  claim  of,  against  Weir,   McKechney  A  Co.,  March 

81,1897 3945 
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Joliet,  report  tn  reference  to  adoption  of  route  for  right  of  way  through,  May  26, 1897 4080 

Joliet,  ordinance  establishing  right  of  way  through.  Juue  2, 1807 4082 

Joliet,  order  in  referenoe  to  negotiations  with  Illinois  and  Michigan  Canal  Commissioners  with 

regard  to  plans  for  route  through,  June  80, 1807 4104 

Joliet,  order  in  referenoe  to  negotiations  for  wright  of  way  through,  July  7, 1897 ^. 411$ 

Joliet,  purchase  of  lands  for  right  of  way  through,  authorized,  July  28, 1897 4186 

Joliet,  order  In  referenoe  to  removal  of  State  dams  Nos.4  and  2  at,  referred  to  Joint  Committee 

on  Judiciary  and  Engineering,  November  10, 1897 4818 

Report  on  same,  November  17, 1897 4832 

Joliet,  communication  from  offiolals  of,  in  referenoe  to  plans  for  work  on  Main  Channel  through 

Joliet  referred  to  Joint  Committee  on  Judiciary  and  Engineering,  December  22, 1897 4416 

Joliet  Bridge  &  Iron  Company  (The),  bid  on  superstructure  of  bridge,  December  29, 1897 4448 

Jones,  Alex.  J.— 

Appointed  member  of  Committee  on  Special  Legislation,  January  6, 1897 3726 

■  Appointed  member  of  Special  Committee,  November  8, 1897 4802 

Jones,  Braden  and  Smyth,  Trustees,  communication  from,  in  reference  to  necessary  col  lateral 

expenses  of  District,  January  6, 1897 8724 

Jones,  Seymour,  appointed  Assistant  Attorney,  February  3, 1897 3786 
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>EAN,  S,  A.— 

Bid  for  bonds  rejected,  January  18, 1897 3749 

Kedzie  Avenue  Bridge- 
Bids  on  substructure  for,  opened  and  referred  to  Committee  on  Engineering,  Novem- 
ber 8,  1897 ,    4802 

Report  on  same,  November  10,  1897 4314 

Report  transmitting  executed  contract  for  substructure  of,  and  approving  bond  for 

same,  November  24.  1897 4860 

Ketoham  Lumber  Company  (assignee  of),  report  in  referenoe  to  notice  of  claim  of,  against 

contractors  on  Section  14,  September  8, 1897 4185 

King  Bridge  Company  (The)— 

Bid  8  on  superstructures  of  two  bridges,  November  3, 1837 4804 

Bids  on  superstructures  of  three  bridges,  December  22, 1897 4433-4484 

Kueoken,  Wo.  &  Co.,  report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  E, 

January  27, 1887 8778 
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rABOR  ORGANIZATIONS- 

Communication  from,  in  reference  to  intercepting  sewers,  October  6, 1897 4257 

Lamprecht  Bros/  Company  (The),  bid  for  bonds  of  sixth  issue,  January  18, 1897 8745 

/Lantry  Sons,  B.,  bids  on  substructures  of  two  bridges,  September  8, 1897 4191-4194 

Lateral  Canals,  report  on  conference  with  Mayor  and  Commissioner  of  Public  Works  in  refer- 
enoe to,  December  1, 1897 4375 

Law  Department- 
Annual  report  for  1896,  referred  to  Committee  on  Judiciary,  January  20, 1897 3758 

Report  on  same,  January  27, 1897 8778 

Monthly  report  for  December,  1896,  January  18, 1897 3782 

Monthly  report  for  January,  1897,  February  8, 1897 3786 

Monthly  report  for  February,  1897,  March  9, 1897 3923 

Monthly  report  for  March.  1897,  April  16, 1897 8959 

Monthly  report  for  April,  1897,  May  12, 1897 4002 

Monthly  report  for  May,  1897.  June  9, 1897 4047 

Monthly  report  for  June,  1897,  July  14, 1897  4118 

Monthly  report  for  July,  1897,  August  11, 1897 4159 

Monthly  report  for  August,  1897,  September  8, 1897 4180 

Monthly  report  for  September,  1897,  October  13, 1897 4267 

Monthly  report  for  October,  1897.  November  10, 1897 431 1 

Monthly  report  for  November,  1897,  December  15, 1897 4401 

Semi-annual  property  return  to,  June  30, 1897,  referred  to  Committee  on  Finance,  July  14, 

1897 4119 

Report  on  same,  September  1, 1897. .' 4174 

Employment  of  additional  assistance  for,  authorized,  December  15, 189? 441 1 

Leach,  Leander,  purchase  of  land  from,  September  29, 1897 4240 
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Lemont  State  Bank—  Page . 

Report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  5,  March  81, 1897. . . .    8944 
Report  in  reference  to  payment  of  claim  of,  against  Wler,  MoKechney  A  Co.,  March  81, 

1807 8945 

Report  in  reference  to  amount  withheld  on  account  of  claims  against  contractors  on  Sec- 
tion 5,  April  7,  1897 8952 

Lemont  Town  Clerk,  communication  from,  in  reference  to  bridge  crossing  on  Bluff  Road,  re- 
ferred to  Committee  on  Engineering,  August  11, 1897 4159 

Report  on  same,  September  8, 1897 4188 

Lenzi,  Modesto,  communication  from  contractors  on  8ection  C  in  reference  to  claim  of,  re- 
ferred to  Committee  on  Judiciary,  July  28, 1897 4185 

Report  on  same,  September  22, 1897 4234 

Leschen-Macomber  White  Company,  report  on  notice  of  claim  of,  for  lien  against  contractors 

on  Section  P,  February  10, 1897 8883 

Linskog,  Peter,  report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  5,  March 

81,1897 8944 

Lockport  Construction  Company- 
Bid  for  excavation  of  Tail  Race,  August  25, 1897 .• 4169 

Bid  for  construction  of  Weir  Dam,  August  25, 1897 4170 

Lydon  &  Drews  Co.— 

Bid  for  dredging  Chicago  River  between  Its  mouth  and  Robey  street.  May  19, 1697 4014 

Award  of  contract  to,  for  dredging  Chicago  River  between  its  n^outh  and  Robey  street, 

May  26, 1897 4021 

Bids  on  substructures  of  four  bridges,  September  8, 1897 4101-4194 

Bid  on  substructure  of  bridge,  December  22, 1897 4432 

lMALLETTE,  J.  P— 

Appointed  member  of  Committee  on  Special  Legislation,  January  0, 1897 3726 

Elected  temporary  Chairman,  February  24, 1897 3896 

Main  Channel- 
Bear  Trap  Dam  and  Collateral  Work,  advertisement  and  specifications  for,  referred  to 

Committee  on  Engineering,  February  8, 1897 8794 

Report  on  same.  February  10, 1897 <■ 3889 

Bear  Trap  Dam  and  Collateral  Work,  bids  for  construction  of,  presented  and  referred  to 

Committee  on  Engineering,  April  16, 1397 8978 

Report  on  same,  April  28, 1897 3992 

Bear  Trap  Dam  and  Collateral  Work,  contract  for  construction  of  foundations  for,  June 

23,  1897 4069 

Bridges,  order  in  reference  to  advertisements  for  masonry  of,  June  28, 1897 4095 

Bridges,  agreement  with  A.,  T.  A  S.  F.  Ry.  for  maintenance  and  operation  of  swing, 

November  17, 1897 4881 

Bridges,  return  of  certain  checks  received  with  bids  on  sub  and  superstructures  of, 

December  29, 1897 4440 

Bridges  and  other  works,  use  of  Desplalnes  Valley  limestone  to  be  encouraged  on,  De- 
cember 22,  1897 4429 

Bridge,  sub  and  superstructures  over,  report  in  reference  to  advertisements  forbids  on, 

involving  competitive  plans,  August  4, 1897 4142 

Chicago  and  Calumet  Terminal  Railway  Company,  report  in  reference  to  temporary 

trestle  bridge  for.  May  12, 1897 4006 

Chioago  and  Calumet  Terminal  Railway  Company,  report  In  reference  to  agreement 

with,  for  permanent  bridge  and  extra  span.  May  12, 1897 4007 

Chicago  and  Calumet  Terminal  Railway,  authorization  of  extra  expenditure  for  tem- 
porary trestle  bridge  for,  July  28, 1897 4134 

Chicago,  Madison  and  Northern  Railroad,  agreement  with,  for  crossing  right  of  way, 

June  28, 1897 4089 

Chicago,  Madison  and  Northern  Railroad  bridge,  near  east  end  Section  N,  agreement  for 

superstructure  of,  November  24, 1897 4340 

Chicago  River,  negotiations  for  purchase  of  property  adjacent  to,  authorized,  December 

29,  1897 4442 

Chicago  Terminal  Transfer  Railroad  bridge,  near  west  end  of  Section  E,  agreement  for 

superstructure  of,  November  24, 1897 4330 

Contracts,  order  in  reference  to  completion  of,  plans  for  swinging  bridges  and  amended 

oontraots  in  reference  thereto,  April  16, 1897 3972 
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Controlling  Works,  report  in  reference  to  partial  payment  for  construction  of,  April  16, 

1897 8968 

Elgin,  Jolfet  and  Eastern  Railway  bridge,  report  in  reference  to  completion  of  superstruc- 
ture for,  June  28,  1897 4C63 

Ice,  communication  from  Tost  Bros,  asking  privilege  of  cutting  and  securing,  December 

89,1897 4441 

Joliet,  report  In  reference  to  adoption  of  route  for  right  of  way  through,  May  26, 1897 4020 

Joliet,  ordinance  establishing  right  of  way  through,  June  2, 1897 4032 

Joliet,  order  in  reference  to  negotiations  with  Illinois  and  Michigan  Canal  Commissioners 

with  regard  to  plans  for,  June  80, 1897 4104 

Joliet,  order  in  reference  to  negotiations  for  right  of  way  through,  July  7, 1897 4112 

Joliet,  purchase  of  lands  for  right  of  way  through,  authorized,  July  28, 1897 4186 

Joliet,  order  in  reference  to  removal  of  State  dams  Nos.  1  and  2  at,  referred  to  Joint 

Committee  on  Judiciary  and  Engineering,  November  10, 1897 4818 

Report  on  same,  November  17, 1897 4882 

Joliet,  communication  from  city  officials  in  regard  to  plans  for  work  on,  referred  to  Joint 

Committee  on  Judiciary  and  Engineering,  December  22, 1897 4416 

Joliet,  agreement  with  C,  R.  I.  A  P.  Ry.  Co.,  for  crossing  right  pt  way  at,  December  22, 

1897 4427 

Action  reconsidered  and  new  agreement  authorized,  December  29, 1897 4488 

Kedzle  Avenue  bridge  on  Section  N,  agreement  for  substructure  of,  November  24, 1897. . .    4860 

P.,  C,  C.  &  St.  L.  Ry.  Co.,  supplemental  agreement  with,  for  movable  bridge  acrobs, 

April  16,1897 3966 

Regulating  Works,  communication  from  contractors  for,  asking  further  payment  and 

reduction  of  bond,  referred  to  Committee  on  Engineering,  August  25, 1897 4167 

Report  on  same,  September  8, 1897 4188 

Regulating  Works,  report  in  reference  to  reduction  of  bond  of  contractors  for,  December 

1,  1897 4874 

Section  A,  communication  from  contractors  on,  claiming  damages  alleged  from  lateral 

pressure  of  spoilage  bank,  referred  to  Committee  on  Engineering,  October  13, 1897. . . .    4272 
Report  on  same,  October  27, 1897 4291 

Sections  A,  B  and  C,  report  on  price  for  muck  and  other  waste  material  on,  April  16, 1897   8967 

Section  B,  report  of  Chief  Engineer  in  reference  to  reduction  of  bond  of  contractors  on, 

referred  to  Committee  on  Engineering,  April  7, 1897 8952 

Report  on  same,  September  22, 1897 4236 

Section  B,  report  In  reference  to  extra  filling  on,  April  28, 1897 8991 

Section  B,  communication  from  contractors  on,  in  reference  to  final  payment  for  work 

done,  referred  to  Joint  Committee  on  Engineering  and  Judiciary,  September  1, 1897. . .    4176 

Section  B,  report  in  reference  to  final  payment  on  contract  for,  September  15, 1897 4207 

Section  B,  approval  of  new  bond  of  contractors  for,  October  6, 1897. '. 4258 

Section  C,  communication  from  contractors  on,  in  reference  to  claim  of  Modesto  Lenzi, 

referred  to  Committee  on  Judiciary,  July  28,  1897 ...    4185 

Report  on  same,  September  22,  1897 4234 

Section  C,  report  on  request  of  contractors  on,  for  payment  of  part  of  reserve  percent- 
age, December  8. 1897 4391 

Section  D,  report  in  reference  to  final  payment  on  contract  for,  November  24, 1897 4869 

Section  D,  order  in  reference  to  payment  of  contractors  for,  referred  to  Committee  on 

Engineering,  December  1, 1897 4876 

Report  on  same,  December  15, 1897 4414 

Section  E,  report  on  notice  of  claim  of  Columbian  Powder  Co.   for  Hen  against  con- 
tractors on,  January  6, 1897 8715 

Section  E,  report  In  reference  to  suspension  of  work  on,  January  13,  1897 8734 

Section  E,  communication  from  W.  R.  Stubbs,  in  reference  to  payment  of  laborers  on, 

referred  to  Joint  Committee  on  Finance  and  Judiciary,  January  18, 1897 8739 

Section  E,  reports  of  Clerk  and  Chief  Engineer  in  reference  to  notice  to  contractors  on,  to 

resume  work,  referred  to  Commit  tee  on  Engineering,  January  20, 1697 8749 

Section  E,  report  on  notices  of  sundry  claims  for  liens  against  contractors  on,  January 

27,  1897 8778 

Section  E,  report  In  reference  to  claim  of  W.  R.  Stubbs  against  contractors  on,  January 

27,1897 3780 

Section  E,  report  on  notice  of  claim  of  American  Forcite  Powder  Manufacturing  Com- 
pany for  lien  against  contractors  on,  February  8, 1897 8810 

Section  E,  report  on  notices  of  claims  of  Owen  &  Wiley  and  Vulcan  Iron  Works  against 

contractors  on,  February  10,  1897 3882 
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Section  E,  order  in  reference  to  completion  or  reletting  of,  February  17, 1897 8894 

Action  reconsidered,  February  24, 1897 890O 

Section  E,  reletting  of  work  on,  to  Halverson,  Richards  &  Co.,  March  3, 1897 8916 

Section  E,  communication  from  W.  R.  Stubbs  in  reference  to  claim  against  contractors 

on,  referred  to  Committee  on  Judiciary,  March  9, 1897 8924 

Report  on  same,  referred  to  Committee  on  Engineering,  June  23, 1897 4066 

Section  E,  payment  of  labor  claim  of  W.  R.  Stubbs  against  contractors  on,  Jane  80, 1897. .    4104 

Section  E,  report  on  notice  of  claim  of  John  Griebler  against  contractors  on,  March  81, 

1897 3944 

Section  E,  report  in  reference  to  claim  of  W.  B.  Crane  &  Co.  against  contractors  on,  June 

28,1897 4066 

Section  E,  report  in  reference  to  claim  of  John  Davison  against  contractors  on,  June  28, 

1897 4067 

Section  E,  report  In  reference  to  spoiling  of  rock  by  contractors  on,  referred  to  Commit- 
tee on  Engineering,  September  15, 1897 : 4210 

Section  E,  revetment  of,  authorized,  November  8, 1897..... 4299 

Section  F,  report  in  reference  to  reletting  of  work  on,  January  18,  1697 8785 

Section  F,  report  In  reference  tcreturn  of  unexpended  balance  of  amount  drawn  for  pay- 
ment of  laborers  on,  January  27, 1897 8775 

Section  F,  report  in  reference  to  additional  payment  of  laborers  on,  and  transmitting 
notice  of  claim  of  G.  Hutchinson  and  sundry  laborers  for  lien  against  contractors  on, 
January  27, 1897 3776 

Section  F,  report  on  return  of  $88.00  refunded  on  account  of  error  in  payment  of  laborers, 

February  8, 1897 8787 

8ection  F,  payment  of  claim  of  Owen  &  Wiley  against  contractors  on,  February  8, 1897. . .    8812 

Section  F,  report  In  reference  to  order  given  by  contractors  on,  in  favor  of  Shailer  & 

Schniglau  Company,  February  8, 1897 8812 

Section  F,  report  in  reference  to  payment  of  olaim  of  Dr.  N.  B.  Bartz  against  contractors 

on,  February  10, 1897 8883 

Section  F,  report  on  notices  of  claims  of  Vulcan  Iron  Works  and  Lesohen-Maoomber, 

White  Company  for  Hen  against  contractors  on,  February  10, 1897 3883 

Section  F,  report  transmitting  bond  of  Shailer  &  Schniglau  Company  for  payment  of 
order  for,  account  of  contractors  on,  March  8, 1897 3915 

Section  F,  report  In  reference  to  claim  of  Citizens'  Brewing  Company  against  contractors 

on,  laid  over,  March  9, 1897 8923 

Adopted,  March  17, 1897 8028 

Section  F,  report  on  payment  of  sundry  labor  claims  of,  against  contractors  on,  and  re- 
considering action  on  payment  of  claim  of  Dr.  N.  B.  Bartz,  March  81, 1897 3945 

Section  F,  report  in  reference  to  payment  of  labor  claims  of  George  H.  Welbourne  and 

James  Rawnsley  against  contractors  on,  April  28, 1897 8986 

Section  F,  report  In  reference  to  uncontested  labor  claims  of  Dalamand  &  Co.  and  A.  J. 

Prultt  against  contractors  on,  June  80, 1897 4099 

Section  F,  report  in  reference  to  payment  of  olaim  of  H.  Regensburg  &  Son.  against 
former  contractors  on,  Septembers,  1897 4184 

Section  F,  report  in. reference  to  payment  of  claim  of  T.  Carroll  against  former  contract- 
ors on,  September  8, 1897 4187 

Section  F,  revetment  of  part  of,  authorized,  November  24, 1897 4339 

Seotion  G,  report  in  reference  to  final  payment  on  completed  portion  of,  September  29, 

1897 4242 

Sections  G  and  H,  communication  from  contractors  on  transmitting  bill  for  extra  work 

and  damages,  referred  to  Chief  Engineer,  September  29. 1897 4242 

Report  on  same,  referred  to  Committee  on  Engineering,  December  8, 1897. 4389 

*  Report  of  Committee  on  same,  December  22, 1897 4424 

Sections  I  and  E,  report  transmitting  new  bonds,  In  lieu  of  original,  on  contract  for, 

March  3, 1897 8916 

Section  N,  report  in  reference  to  temporary  line  across,  for  C,  M.  &  N.  R.  R.,  May  12, 

1897 , 4005 

Section  1,  report  on  notice  of  claim  of  M.  Cuculich  for  Hen  against  contractors  on,  No- 
vember 10, 1897 4818 

Section  1,  report  in  reference  to  final  payment  on  contract  for,  November  24, 1897 4367 

Section  1,  report  in  reference  to  reduction  of  bond  on  contract  for,  Deoember  8, 1897 4391 

Section  1,  report  in  reference  to  payment  of  amounts  heretofore  withheld  from  contract- 
ors on,  December  22, 1897 4421 

Section  2,  report  in  reference  to  sale  of  ice  house  buildings  on ,  February  10,  1897 3886 
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Sections  2  and  4,  report  of  Chief  Engineer  In  reference  to  claims  of  contractors  on,  refer- 
red to  Committee  on  Engineering,  April  7,  1807 8901 

Sections  2  and  4,  report  in  reference  to  claims  of  contractors  on,  and  final  payment  on  k 

contracts  for,  April  16, 1897 8960 

Sections  2  and  4,  communication  from  contractors  on,  declining  to  execute  general  re- 
lease in  full  of  all  claims,  April  21, 1897 , 3980 

Sections  2  and  4,  communication  from  contractors  on,  asking  that  action  be  had  on 
former  request   for    payment,   referred  to  Committee  on   Engineering,   June  80, 

1897 4104 

Report  on  same,  July  7, 1897 4109 

Sections  8,  9, 10, 1  and  K,  report  in  reference  to  release  of  sureties  on  bonds  of  contractors 

on,  and  in  reference  to  renewal  of  bond  on  Section  C,  February  8, 1897 8810 

Section  4,  Chief  Engineer's  report  asslng  authorization  ot  payment  for  supplies  and 
rental  of  pumps  on,  approved,  January  6, 1897 8722 

Section  5,  report  on  notices  of  sundry  claims  for  lien  against   contractors  on,  March 

81,1897 8944 

Section  5,  report  In  reference  to  olaims  and  final  payment  on  oontraot  for,  March  81, 

1897 ^ 8046 

Section  5,  report  in  reference  to  amounts  withheld  on  account  of  olaims  against  con- 
tractors on,  April  7, 1807 8952 

Section  5,  report  in  reference  to  claim  of  Mason,  Hoge,  King&  Co.,  for  lien  against  con- 
tractors on,  April  28, 1897 8985 

Section  5,  report  in  reference  to  amount  withheld  on  account  of  claim  of  Mason,  Hoge, 

King  &  Co.  against  contractors  on,  April  7, 1807 4110 

Section  5,  report  transmitting  new  bond  on  contract  for,  July  14, 1897 41 19 

Sections  6, 7,  A  and  B,  report  in  reference  to  suit  of  Bowers  &  Brown  for  infringement  of 

patents  by  contractors  on,  referred  to  Committee  on  Judiciary,  June  23, 1897 4068 

Sections  6,7, 11, 12  and  18,  report  in  reference  to  reduction  of  bonds  of  contractors  on. 

May  12,1897 4004 

Sections  6,  7,  8,  11,  12  and  18,  report  transmitting  new  bonds  on  con  tracts  for  August  25, 

1897 4195 

Section  8,  report  in  reference  to  final  payment  for  completed  portion  on  contract  for,  Feb- 
ruary 8, 1897 8813 

Section  8,  resort  in  reference  to  release  of  sureties  on  bond  of  contractors  for,  June  28, 

1807 4064 

Section  8,  communication  from  contractors  on,  in  reference  to  claim   of  $2,501 .  14  for 

interest,  referred  to  Committee  on  Engineering,  June  30, 1807 4104 

Report  on  same.  December  8, 1807 4802 

Section  8,  Chief  Engineer's  report  in  reference  to  repair  of  levee  on,  referred  to  Committee 

on  Engineering  with  power  to  act,  November  24, 1897 4340 

Report  on  same,  December  1, 1807 4875 

Section  0,  report  transmitting  new  bond  on  contract  for.  July  14, 1807 4120 

Section  10,  report  in  reference  to  claim  of  Mason,  Hoge  &  Co.,  against  contractors  on,  Oc- 
tober 13,1807 4270 

Sections  10  and  D,  report  in  reference  to  reduction  of  bonds  of  contractors  on,  Decem- 
ber 22, 1807 4425 

Sections  11,  Vi  and  18,  report  in  reference  to  claim  of  E.  D.  Smith  A  Co.  against  contractors 

on,  August  4,  1807 4144 

Seotion  14,  lease  of  certain  lands  to  Wright,  Meysenburg,  Sinclair  A  Carry,  authorized 

February  21,  1807 3807 

Seotion  14,  report  in  reference  to  olaims  of  F.  S.  Button  A  Co.  and  Thomas  O'Brien 

against  subcontractors  on,  May  12,  1807 4004 

Section  14,  communication  from  contractors  on,  in  reference  to  consolidation  of  claims, 

May  26, 1807 4027 

Section  14,  Retaining  Walls,   report  in  reference  to  final  payment  on  contract  for, 

August  25,  1807 4166 

Section  14,  Retaining  Walls,  communication  from  contractors  for,  in  reference  to  release 
of  sureties  on  bond,  referred  to  Joint  Committee  on  Finance  and  Judiciary,  Septem- 
ber 1, 1807 4176 

Report  on  same,  September  29, 1897 - 4214 

Section  11,  report  In  reference  to  notice  of  claim  of  assignee  of  Ketcham  Lumber  Com- 
pany against  contractors  on,  September  8,  1807 4185 

Seotion  14,  Retaining  Walls,  report  in  reference  to  release  of  sureties  on  bond  of  con- 

trac t  for,  Septem ber  29,  1 897 4244 
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Section  14,  Retaining  Walls,  report  In  reference  to  reduction  of  bond  of  contractors  for, 

December  1, 1897 4874 

Section  15,  report  in  reference  to  final  payment  on  contract  for,  February  8, 1807. 3815 

Southwest  Boulevard  Bridge- 
Report  In  reference  to  partial  payment  on  contract  for  superstructure  of,  referred  to 

Committee  on  Engineering,  April  16,  1807 8966 

Report  on  same,  April  28, 1897 8908 

Change  of  plans  for  substructure  of,  September  15, 1897 4909 

Report  transmitting  order  covering  change  of  plans  for  superstructure  of,  and 

acceptance  of  same,  October  6, 1897 4252 

Summit  road,  report  in  referenoe  to  crossing  of,  by  Main  Channel,  January  18, 1897 8788 

Tail  Race,  order  for  preparation  of  specifications  for,  June  9, 1897 4048 

Tail  Race,  adoption  of  Central  route  for,  November  10, 1897 4316 

Tail  Race  and  Weir  Dam,  bids  for  work  on,  opened  and  referred  to  Committee  on  Engi- 
neering. August  25, 1807 4167 

Report  on  same,  September  1, 1897 4175 

Western  avenue,  report  on  assigned  claim  of  Henry  Miller  for  labor  on,  January  6, 1897. . .  8719 

Marshal,  Edward  J.  Coeu,  resolution  of  confidence  in,  December  29, 1897 4441 

Marshal  Authorized  or  Ordered  and  Directed— 

To  prevent  Interference  with  Section  E  by,  by  Messrs.  Angus  &  Gindele,  their  agents  or 

employes,  January  20, 1897 8751 

To  serve  notice  to  vacate  on  persons  using  or  occupying  District  land  without  authority, 

and  use  means  to  dispossess,  May .26, 1897 4019 

To  sell  part  of  Police  Departmrnt  equipment  and  arrange  for  storage  of  remainder,  Sep- 
tember 1, 1897 4178 

To  swear  J.  W.  Nadelhoffer  as  Sergeant  of  Police,  December  22, 1897 4423 

Marshal,  Reports— 

On  application  of  Mr.  Nagle  for  rent  of  land  at  Section  6,  referred  to  Committee  on  Ju- 
diciary, March  31,1897  8943 

Report  on  same,  September  8, 1897 4186 

Mason,  Hoge  &  Co.— 

Report  in  referenoe  to  amount  withheld  on  account  of  claim  of,  against  contractors  on 

Section  5,  April  7,  1897 ^ 8952 

Report  in  referenoe  to  reduction  of  bond  on  contracts  for  Sections  6,  7, 11, 12  and  18,  May 

18,  1897 4004 

Report  in  reference  to  suit  of  Bowers  &  Brown  against  District,  for  infringement  of 

patents  by,  referred  to  Committee  on  Judiciary,  June  23, 1897 4063 

Report  in  reference  to  claim  of  E.  D.  Smith  &  Co.  against,  August  4, 1897 4144 

Report  transmitting  new  bonds  on  contracts  for  Sections  6, 7, 11, 12  and  13,  August  25, 1897   4165 
Report  In  reference  to  claim  of,  against  contractors  on  Section  10,  October  13, 1897 4270 

Mason,  Hoge,  King  &  Co.— 

Report  on  notioe  of  claim  of,  for  Ken  against  contractors  on  Section  E,  January  27, 1897. .    8778 
Report  in  reference  to  final  payment  of,  for  completed  portion  on  contract  for  Section  8, 

February  8, 1807 8818 

Report  in  reference  to  amount  withheld  on  account  of  claim  of,  against  contractors  on 

Section  5,  April  7,1807 '. 8962 

Report  in  reference  to  olalm  of,  for  lien  against  contractors  on  Section  5,  April  28, 1897. . . .    8066 
Report  in  reference  to  final  payment  and  release  of  sureties  on  bond  on  contract  for  Sec- 
tion 8,  June  23,1807 4064 

Communication  from,  in  referenoe  to  claim  of  $2,501.14  for  interest,  referred  to  Commit 

tee  on  Engineering,  June  80, 1807 4104 

Report  on  same,  December  8, 1807 4802 

Report  in  referenoe  to  amount  withheld  on  account  of  olalm  of,  against  contractors  on 

Section5,  July7,  1807 4110 

Report  transmitting  new  bond  on  contract  for  Section  8,  August  25, 1897 4165 

Bid  for  exoavation  of  Tall  Race,  August  25, 1897 4169 

Bid  for  construction  of  Weir  Dam,  August  25, 1897 4170 

Massillon  Bridge  Company,  bid  on  superstructure  of  bridge,  Deoember  '29, 1897 4443 

Mayor  and  Commissioner  of  Public  Works  of  Chicago,  report  in  reference  to  conferences  with, 

in  regard  to  lateral  canals,  Deoember  1, 1897 4875 

Mo  Arthur  Bros.— 

Report  of  Chief  Engineer  in  reference  to  claims  of,  on  Sections  2  and  4,  referred  to  Com- 
mittee on  Engineering,  April  7, 1897 8951 
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Report  in  reference  to  claims  of,  and  final  payment  to,  on  contract*  for  Sections  2  and  4, 

Aprill8,1897 8960 

Communication  from,  declining  to  execute  general  release,  in  full  of  all  claims,  on  pay- 
ment on  contracts  for  Sections  2  and  4,  April  SI,  1837 8980 

Communication  from,  asking  that  action  be  had  on  former  request  for  payment,  referred 

to  Committee  on  Engineering,  June  80, 1897 4104 

Report  on  same,  July  7, 1897 4109 

Mc Arthur  Bros.  Co.  and  Winston  A  Co.— 

Joint  bids  on  substructures  of  four  bridges,  April  8, 1897 4191-4194 

Awarded  oontraots  on  same,  September  15, 1897 4218 

Joint  bid  on  substructure  of  Kedzle  Avenue  bridge,  November  8, 1897 4805 

Joint  bid  on  substructure  of  bridge,  December  32, 1897 4482 

MoConnell,  George,  deceased— 

Agreement  with  executors  of,  for  purohase  of  land,  October  6.  1897  4258 

Purchase  of  land  from  exeontors  of,  November  17, 1897 4884 

McEwen,  W.  M.— 

Resignation  as  Attorney,  February  8,  1897 8787 

Employment  as  special  counsel  authorized,  February  10, 1897 8882 

MoOovern,  Peter  E  ,  purchase  of  land  from,  September  22, 1897 4284 

McOovern,  Rose,  purohase  of  land  from,  November  10, 1897.... «• 4818 

MoGutrl,  Mrs.  B.,  communication  from,  in  referenoe  to  alleged  damages,  referred  to  Committee 

on  Judiciary,  October  18. 1897 4272 

McNiff  heirs,  purohase  of  land  from,  November  17, 1897 4885 

Merchants  Loan  and  Trust  Company- 
Bid  for  bonds  of  sixth  issue,  January  18, 1897 8744 

Bid  for  bonds  of  sixth  issue  accepted,  January  20, 1897 8751 

Metz,  Joseph,  report  in  reference  to  payment  of  salary  as  policeman,  May  26, 1897 \ 4019 

Miller,  Henry,  report  on  assigned  claim  of,  for  labor  on  temporary  bridge  at  Western  avenue, 

January  6, 1897 8719 

Milwaukee  Bridge  and  Iron  Works.    (See  J.  Q.  Wagner.) 

Momper,  Margaret  L.,  purohase  of  land  from,  November  3, 1897 4299 

Moody,  John  A.,  Deputy  Commissioner,  communication  from,  In  reference  to  sidewalk  on 

Kedzle  Avenue,  April  28, 1897 8990 

Mosby,  John,  report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  5,  March  81, 

1897 8944 

Munoh,  Henry,  sale  of  frame  building  on  Section  4  to,  October  27, 1897 4290 

Myer,  Shanahan  &  Serpell,  bid  for  excavation  of  Tall  Race,  August  25, 1897 4169 

Nadelhoffer,  John  W.,  appointment  of,  as  custodian  of  District  property  at  Jo  1  let,  December 

22,1897 4428 

Nagle,  Mr.,  report  transmitting  to  application  for  rent  of  land  at  Section  6  referred  to  Com- 
mittee on  Judiciary,  March  31, 1897 8943 

Report  on  same,  September  8, 1897 4186 

Nelson,  Oust,  report  on  notice  of  claim  of,  for  lein  against  contractors  on  Section  5,  March 

81,1897 8944 


N 


EW  JERSEY  STEEL  AND  IRON  COMPANY- 

Bids  on  superstructures  of  two  bridges,  November  8, 1897 4804 

Bid  on  superstructure  of  bridge,  December  22, 1897 4488 

New  York  Security  and  Trust  Company  (The),  joint  bid  with  E.  H.  Gay  &  Co.  for  bonds  of 

sixth  isoue,  January  18, 1897 8745 

Norton  Mills,  purohase  of,  November  10, 1897 4816 


O 


'BRIEN,  THOMAS- 

Report  in  reference  to  claim  of,  agalnnt  sub- contractor  on  Section  1'.  May  12, 1897 4004 

O'Connor,  James  C— 

Report  on  agreement  for  purchase  of  land  from,  September  8,  1897 4187 

Purchase  of  land  from,  September  15, 1897 4211 

O'Connor,  John,  supplemental  agreement  with,  for  extension  of  time  for  completion  of  con- 
tracts for  preparation  of  abstracts,  authorized  June  28,  1897 4088 

O'Neill,  John  J.,  purchase  of  certain  lauds  from,  authorized  June  80, 1897 4101 

Opinion  of  Attorney  as  to  right  to  levy  special  assessment  for  improvement  of  Stock  Yards 

Slip,  December  22, 1897 4426 
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Orders—  Pace. 

For  employment  of  L.  E.  Cooley  as  Consulting  Engineer,  January  18, 1897 8740 

In  reference  to  abandonment  of  work  by  contractors  on  Section  E  and  reletting  of  same, 

January  90, 1807 8749 

In  reference  to  President's  message  and  report  from  Committee  on  Bankers  as  to  financial 

relief,  January  87, 1897 3764 

For  change  of  rules,  February  8, 1897 8816 

For  additional  accommodations  for  the  press,  February  8, 1897 8884 

Directing  Clerk  to  draw  warrant  for  $1,500  for  emergency  fund  for  Law  Department,* 

February  10, 1897 8885 

Authorizing  Clerk  to  pay  for  Western  Stone  Company  lands  taken  and  for  damages  to 

land  not  taken,  February  10, 1897 , 8887 

For  publishing  revised  rules  with  membership  and  time  of  meeting  of  Committees,  Feb- 
ruary 10, 1897. 3889 

For  closing  of  offices  on  Washington's  Birthday,  February  22, 1897,  February  10, 1897 8890 

In  reference  to  completion  or  reletting  of  work  on  Section  S,  February  17, 1897 3894 

Aotion  reconsidered,  February  24, 1897 3900 

Authorizing  lease  of  certain  land  on  Section  14,  to  Wright,  Meysenburg,  Sinclair  A  Carry, 

February  24,  1897 8897 

For  publication  of  500  copies  of  Annual  Messages  of  Presidents  Bokhart  and  Kelly,  with 

Annual  Reports  of  Departments  for  1896,  February  24. 1897 8899 

Directing  Committee  on  Engineering  to  consider  and  report  on  propositions  relative  to 

rent  of  offices  for  Board.  March  17, 1897 8980 

In  reference  to  completion  of  existing  contract*,  plans  for  swinging  bridges  and  amended 

contracts  in  reference  thereto,  April  16, 1897 8972 

For  Saturday  dosing  of  offices,  April  21,  1897 3981 

For  payment  of  semi-annual  interest  on  bonds  of  first  issue,  due  May  1, 1897,  April  21, 1897.    8981 
For  deferring  consideration  of  report  of  Committee  on  Engineering  in  reference  to  agree- 
ment with  C.  A  C.  T.  Ry.  Co.  for  permanent  bridge  and  extra  span,  (motion  to 

adopt,  lost)  May  12, 1897 4007 

Directing  Attorney  to  furnish  opinion  in  reference  to  legal  authority  for  construction  of 

certain  bridges,  referred  to  Committee  on  Engineering,  May  12, 1897 4007 

For  closing  offices  of  District  on  election  day,  June  2, 1897 4634 

For  preparations  of  specifications  for  Tail  Race,  June  9, 1897 4048 

For  enforcement  of  eight-hour  law  and  for  preference  to  union  labor  in  certain  contracts, 

June9,1897 4048 

Authorizing  execution  of  contracts  for  preparation  of  certain  abstracts,  June  9, 1897 4050 

For  preparation  and  publication  of  advertisements  for  bridge  masonry,  June  23, 1897 4095 

For  payment  of  maturing  bonds  of  third  issue,  and^  interest  on  bonds  of  second,  third, 

fourth,  fifth  and  sixth  Issues,  June  28, 1897 4095 

In  reference  to  negotiations  with  Commissioners  of  Illinois  and  Michigan  Canal,  June  80, 

1897 4104 

In  reference  to  negotiations  for  condemnation  of  right  of  way  through  Joliet,  July  7, 1897,    4112 

For  closing  offices  of  District  on  July  22, 1897,  July  14, 1897 4121 

District  Attorney  and  General  Counsel  to  render  opinion  as  to  authority  for  improving 

Chicago  River,  July  28, 1897 4135 

Authorizing  Joint  Committee  on  Finance  and  Engineering  to  purchase  lands  for  right  of 

way  through  Joliet,  July  28, 1897 4186 

In  reference  to  indemnifying  bond  for  C,  B.  &  Q.  R.  R.  Co.,  August  4, 1897 4140 

For  readvertisement  for  bids  for  work  on  Tall  Race  and  Weir  Dam.  September  1, 1897. . . .    4177 
For  amendment  of  condemnation  petition  pending  against  C.  &  W.  I.  R.  R.  Co.,  Septem- 
ber^. 1897 4236 

In  reference  to  use  of  1897  tax  levy  warrants  in  payment  of  payrolls!,  September  29, 1897. .    4241 
Directing  payment  of  land  voucher  No.  857  in  1897  tax  levy  warrant,  September  29, 1897. . .    4241 
In  reference  to  communication  from  labor  organizations  as  to  intercepting  sewers,  Oc- 
tober 6,  1 897 4257 

For  closing  of  offices  of  District  on  "Chicago  Day,"  October  6, 1897 4257 

In  reference  to  payment  of  expenses  in  3897  tax  levey  warrants,  October  6, 1897 4257 

In  reference  to  acquisition  of  certain  real  estate  necessary  under  ordinance  of  Septem- 
ber 29, 1897,  October  13, 1807 4268 

For  payment  of  maturing  principal  and  November  interest  on  bonds  of  first  issue,  Octo- 
ber 27,  1897 4292 

In  reference  to  removal  of  State  Dams  Nos.  1  and  2  at  Joliet,  referred  to  Joint  Committee 

on  Judiciary  and  Engineering,  November  10, 1897 4818 

Report  on  same,  November  17, 1897 4382 
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Orders—                                                                                                                                             Page. 
Directing  Chief  Engineer  to  arrange  for  revetment  of  part  of  Section  F,  November  24, 1807  4889 
In  reference  to  payment  of  contractors  for  Section  D,  referred  to  Committee  on  Engineer- 
ing, December  1,  1897 4876 

Report  on  same,  December  15, 1897 4414 

For  payment  of  employes  to  December  84, 1897,  inclusive,  December  15, 1897 4414 

Action  reconsidered,  and  amended  order  adopted,  December  22»  1897 4417 

Directing  Clerk  to  pay,  on  voucher  of  Attorney,  $77,100  for  deposit,  pending  appeal  In  case 

of  District  vs.  W.  J.  Adam,  et  al.,  December  22, 1897 4419 

In  reference  to  use  of  Desplaines  Valley  limestone  on  works  along  Main  Channel. 

December  22, 1897 4429 

Authorizing  Attorney  to  negotiate,  under  direction  ef  Joint  Committee  on  Finance  and 

Engineering,  for  purchase  of  property  adjacent  to  Chicago  River,  December  29, 1897. .  4442 
Ordinances— 

For  bonds,  $800,000,  A%  per  oent  currency  (sixth  issue),  January  6V 1897 8720 

For  payment  of  principal  and  interest  on  bonds,  and  for  departmental  and  operating 

expenses,  January  20, 1897 8752 

For  tax  levy  for  1897,  January  27, 1897 8781 

Fixing  rate  of  interest  for  1897  tax  levy  warrants,  February  10, 1897 8884 

For  right  of  way  through  Joliet,  June  2, 1897 .- 4082 

For  enforcement  of  eight-hour  law  and  for  preference  of  union  labor,  referred  to  Commit- 
tee on  Engineering,  June  2, 1897 4034 

Report  (majority)  on  same,  June  28, 1897 4082 

Report  (minority)  on  same,  June  23, 1897 4082 

(Substitute)  for  enforcement  of  eight-hour   law,    and  for  preference  of  union   labor 

(motion  to  adopt  lost)  June  28, 1897 4082 

For  appropriation  for  corporate  purposes,  July  28. 1897 4184 

Establishing  route  for  Main  Channel  along  Chicago  River,  September  22, 1897 4282 

Above  ordinance  repealed,  September  29, 1887 4244 

Establishing  route  for  Main  Channel  between  Lake  street  and  Robey  street,  Chicago,  and 

repealing  former  ordinance,  September  29, 1897 4244 

Ordinance  of  Village  of  Summit,  granting  conditional  permission  to  excavate  across  Summit 

and  Lyons  Road,  October  11, 1897 4260 

Ordinance  of  Village  of  Summit,  referred  to  Joint  Committee  on  Judiciary  and.  Engineering, 

January  20, 1897 8759 

Otis,  Philo  A.,  petition  of,  for  refund  of  taxes  paid  in  error,  referred  to  Committee  on 

Judiciary,  May  12, 1897 4008 

Report  on  same,  September  8, 1897 4184 

Owen  &  Wiley- 
Payment  of  claim  of,  for  lien  against  Weir,  McKechney  A  Co.,  February  8,  1897 8812 

Report  on  notice  of  claim  of,  against  contractors  on  Section  E,  February  10, 1897 8882 

ALMER,  MARY  J— 

Purchase  of  land  from,  October  27,  1897 4289 

Patterson,  J.  S.  Construction  Company  and  Hausler  A  Lutz  Towing  and  Dock  Company,  Joint 

bid  on  substructure  of  bridge,  December  22,  1897 4482 

Pay  Rolls- 
February  8, 1897 8784 

March  8, 1897 3908 

March  31 ,  1897 3942 

May  5,  1897 8997 

June2,  1897 4030 

June  30, 1897 4096 

August  4, 1897 4188 

September  1,  1897 4172 

September  29,  1897 4288 

Order  in  reference  to  use  ot  1897  Tax  Levy  Warrants,  in  payment  of,  September  29, 1897. . .  4241 

November  3, 1897 4294 

December  1 ,  1897 4372 

December  22,  1897 4417 

December  29, 1897 4486 

Pennsylvania  Steel  Company- 
Bids  on  superstructures  of  two  bridges,  November  8, 1897 4304 

Bids  on  superstructures  of  three  bridges,  December  22, 1897 4433-4434 
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Pittsburgh  Bridge  Company,  bid  on  superstructure  of  bridge,  December  20, 1897 4443 

Pittsburg,  Cincinnati,  Cbioago  and  St.  Louis  Railway  Company- 
Form  of  supplemental  agreement  with,  for  movable  bridge,  April  10, 1807 3966 

Bids  on  sub  and  superstructure  of  joint  bridge  for,  on  Section  O,  near  Campbell  avenue. 

referred  to  Committee  on  Engineering,  December  22, 1897 ,.    4480 

Report  on  same,  December  20, 1897 4440 

Police  Department- 
Annual  report  for  1896,  January  20, 1697 8747 

Report  on  sale  of  part  of  equipment,  and  removal  of  drivers,  September  1, 1897 4173 

Sale  of  part  of  equipment,  December  15, 1^97 4412 

Property  return  to  December  1, 1897,  December  15, 1897 4412 

Prescott,  P.  M.,  communication  from,  offering  to  sell  certain  lands,  referred  to  Joint  Committee 

on  Finance  and  Engineering,  October  27, 1897 4292 

President  Authorized  or  Ordered  and  Directed— 

To  execute  (with  Clerk)  agreement  with  Gahan  &  Byrne  for  completion  of  work  on  Sec- 
tion F,  January  18, 1897 , 8735 

To  issue  and  deliver  (with  Clerk)  bonds  of  sixth  issue  to  Treasurer,  January  20, 1897 8751 

To  send  certain  notice  to  Clerk  of  Village  of  Summit,  January  20, 1897 3759 

To  send  certain  notice  to  Clerk  of  Vilage  of  Romeo  v  file,  January  20, 1607 8760 

To  advertise  (with  Chief  Engineer)  for  bids  for  completion  of  Section  E,  February  17, 1897    8894 

Action  reconsidered,  February  24, 1897 8900 

To  execute  (with  Clerk)  lease  of  certain  lands  on  Section  14  to  Wright,  Meysenburg,  Sin- 
clair &  Carry,  February  24, 1897 3897 

To  execute  (with  Clerk)  contract  for  reletting  of  work  on  8ection  E,  March  8.  1397 8916 

To  execute  (with  Olerk)  with  Security  Deposit  Company  lease  for  two  years,  March  25, 

1897 3939 

To  pay  (with  Clerk)  final  payment  on  contract  for  Seotlon  5,  March  31. 1897 8946 

To  execute  (with  Clerk)  supplemental  agreement  with  P.,  C,  C.  &  St.  L.  Ry.  Co.  for 

movable  bridge,  April  16, 1897 8966 

To  make  (with  Clerk)  tender  of  $195,855.41  to  oontraotors  on  Sections  2  and  4,  April  16, 1897.    3969 
To  sign  (with  Clerk)  resolutions  commending  late  Superintendent  of  Construction,  U.  W. 

Weston,  April  16, 1807 8971 

To  execute  (with  Clerk)  supplemental  agreement  with  U.  S.  T.  &  T.  Co.  for  movable  bridge, 

April  28,1897 3984 

To  execute  (with  Clerk)  contracts  for  telephone  service,  April  28, 1897 8987 

To  draw  (with  Clerk)  warrant  for  $20,000  in  favor  of  A.,  T.  &  Santa  Fe  Ry.  Co.  in  pay- 
ment for  certain  lands,  April  28, 1897 8990 

To  execute  (with  Clerk)  agreement  for  construction  of  Bear  Trap  Dam  and  Collateral 

Work,  April  28, 1897 8992 

To  execute  (with  Clerk]  agreement  with  C.  &  C.  T.  Ry.  Co.  for  permanent  bridge  and  ex- 
tra span,  May  12, 1897 4007 

To  arrange  for  additional  office  room  after  conference  with  Chief  Engineer  and  Attor- 
ney, May  26,  1897 4018 

To  execute  (with  Clerk)  agreement  with  Chicago  Telephone  Company  for  additional  tel- 
ephone service,  May  26, 1897 4018 

To  execute  (with  Clerk)  contract  for  dredging  Chicago  River  between  its  mouth  and 

Robey  street.  May  28, 1897 4021 

To  execute  (with  Clerk)  contract  for  preparation  of  certain  abstracts,  June  9. 1897 4050 

Action  in  executing  (with  Clerk)  modified  contract  with  Griffiths  &  MoDermott  Con- 
struction Company  ratified  and  confirmed,  June  23, 1897 4(69 

To  execute  (with  Clerk)  supplemental  agreement  with  West  Chicago  Park  Commission- 
ers, June  23,  1897 4086 

To  execute  (with  Clerk)  supplemental  oontraot  for  extension  of  time  for  completion  of 

contracts  for  preparation  of  abstracts,  July  28, 1897 4088 

To  execute  (with  Clerk)  agreement  with  C,  M.  A  N.  R.  R.  Co.,  for  crossing  right  of  way, 

June  28, 1897 4089 

To  execute  (with  Clerk)  deed  for  conveyance  of  certain  land  to  the  West  Chicago  Park 

Commissioners.  June  30,  1897 4101 

To  confer  with  Illinois  and  Michigan  Canal  Commissioners  in  reference  to  plans  for 

Drainage  Canal  through  Joliet.  and  report  to  Committee  on  Engineering,  June  80, 1697.    4105 
To  execute  (with  Clerk)  agreement  for  extension  of  telephone  system  to  Joliet,  July  7, 

1897 4111 

To  execute  (with  Clerk)  indemnifyng  bond  in  favor  of  C,  B.  &  Q.  R.  R.  Co.  (condition- 
ally) August  4,  1897 4140 
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President  Authorized  or  Ordered  and  Directed—  Page. 

To  execute  (with  Clerk)  contract  with  Daniel  Sullivan  for  removal  of  police  station, 

August  4, 1897 4142 

To  execute  (with  Clerk)  lease  of  thirty  acres  of  land  at  Section  6  to  Mr.  Nagle,  Septem- 
ber 8, 1897 4188 

To  execute  (with  Clerk)  contracts  with  MoArthur  Bros.  Company  and  Winston  &  Co., 

jointly,  for  substructures  of  four  bridges,  September  15, 1897 *. < 4212 

To  draw  (with  Clerk)  warrant  for  purchase  of  lands  adjoining  Chicago  River,  October  18, 

1897 4368 

To  execute  (with  Clerk)  contracts  for  super  and  substructures  of  certain  bridges,  Novem- 
ber 10, 1897 4814 

To  draw  (with  Clerk)  warrant  for  purchase  of  Norton  Mills,  Wire  Mills  and  other  neces- 
sary property,  November  10,  1897 4316 

Aotion  in  executing  agreement  with  A.,  T.  &  S.  F.  Ry.  for  maintenance  and  operation 

of  swing  bridges  ratified  and  confirmed,  November  17, 1897.. 4831 

To  make  (with  Clerk)  final  payment  to  contractors  on  Section  D,  November  24, 1897 4869 

To  grant  (with  Clerk)  permission  for  construction  of  toboggan  slide  and  skating  path  on 

certain  conditions,  December  8,  1897 8393 

To  pay  (with  Clerk)  $46,300  to  contractors  on  Section  1,  on  their  furnishing  bond,  Decem- 
ber 22,  1897  4421 

To  execute  (with  clerk)  agreement  with  C,  R.  I.  &  P.  Ry.  Co.  for  crossing  right  of  way 

at  Joliet,  December  22, 1897 4427 

Action  reconsidered  and  execution  of  new  agreement  authorized,  December  29, 

1897 4488 

President,  William  Boldenweck— 

Elected,  December  7,  1897 4881 

Annual  message  to  Board  of  Trustees,  December  15, 1897 4395 

Message  submitting  list  of  committees  for  1897-8,  December  15, 1697 4400 

Message  in  reference  to  communication  in  regard  to  plans  for  proposed  work  on  Main 
Channel  through  Joliet,  referred  to  Joint  Committee  on  Judiciary  and  Engineering, 

December  23, 1897 4416 

r  President,  B.  A.  Eckhart,  report  on  annual  message  of,  January  13, 1897., 3737 

;  President,  Thomas  Kelly— 

•  Report  on  annual  message  of,  January  18, 1697 3739 

Message  transmitting  report  from  committee  of  bankers  in  reference  to  financial  relief, 

>  referred  to  Committee  on  Engineering  January  27, 1897 8764 

Message  in  reference  to  progress  of  work  and  financial  conditions,  referred  to  Joint 

Committee  on  Flnanoe  and  Engineering,  October  27, 1897 4275 

|  Report  on  same,  December  22, 1897 4428 

Annual  Message  to  Board  of  Trustees,  December  7, 1897 4878 

Report  (with  Chief  Engineer)  submitting  agreement  with  A.,  T.  &  S.  F.  Ry.  in  reference 

to  maintenance  and  operation  of  swing  bridges,  November  17, 1897 4331 

Pruitt,  A.  J.,  report  in  reference  to  uncontested  labor  claim  of,  against  Weir,  McKeokney  & 

Co.,  June  80, 1897 4099 


Q 


UALET,  CONSTRUCTION  COMPANY— 

Report  on  notices  of  sundry  claims  for  lien  against,  March  81, 1897 3944 

Report  in  reference  to  claims  against,  and  final  payment  on  contract  for  Section  5, 

March  8, 1897 8946 

Report  in  reference  to  amounts  withheld  on  account  of  claims  against,  April  7, 1897 8952 

Report  in  reference  to  claim  of  Mason,  Hoge,  King  &  Co.,  for  Hen  against,  April  28, 1897. .  8085 
Report  In  reference  to  payment  of  amounts  withheld  on  account  of  claims  against,  and 

release  of  sureties  on  bond,  June  30  1897 4103 

Report  in  reference  to  amount  withheld  on  account  of  claim  of  Mason,  Hoge,  King  &  Co. 

against,  July  7, 1897 4110 

Report  transmitting  new  bond  on  contract  for  Section  5,  July  14, 1897 4119 

Bid  for  excavation  of  Tail  Race,  August  25, 1897  4169 


R 


>AY,  JAMES— 

Report  in  reference  to  claim  of,  for  alleged  overflow  of  land,  February  3, 1897 381 1 

Ray,  Michael,  deceased,  claim  for  damages  from  heirs  of,  referred  to  Committee  on  Judiciary, 

June  2, 1897 4038 

Report  on  same,  July  28, 1897 4184 

Rawnsley,  James,  payment  of  labor  claim  against  Weir,  McKechney  &  Co.,  April  28, 1897 3986 
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Re,  Nicholas,  report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  5,  March  31, 

1897 3944 

Re,  Dr.,  report  in  reference  to  amount  withheld  on  account  of  claim  of,  against  contractors  on 

Section  5,  April  7, 1897 8952 

Re,  Dr.,  report  In  reference  to  agreement  of  settlement  with,  and  release  of  claims  of,  against 

contractors  on  Section  5,  June  30, 1897 4108 

Re,  Dr.  Nicholas,  claim  of,  for  professional  services  and  hospital  care,  referred  to  Joint  Com- 
mittee on  Judiciary  and  Engineering,  July  88, 1897 4136 

Report  on  same,  November  17, 1897 4338 

Redieskl,  Paul,  North  Town  Collector- 
Report  in  reference  to  delinquency  of,  June  83, 1897 4068 

Resolution  in  reference  to  legal  proceedings  against,  June  80, 1897 4100 

Regensburg,  H.  &  Son,  report  in  reference  to  payment  of  claim  of,  against  Weir,  McKechney  & 

Co.,  September  8, 1897 4184 

Regulating   Works,    communication    from    contractors  for,  asking  further  payment    and 

reduction  of  bond,  referred  to  Committee  on  Engineering,  August  85, 1897 4167 

Report  on  same,  September  8, 1897 4188 

Regulatirfg  Works,  report  in  reference  to  reduction  of  bond  of  contractors  for,  December 

1,1897 4874 

Requisitions- 
Clerical  Department- 
No.  1077,  allowed,  February  17, 1897 8893 

No.  1078,  allowed,  April  28, 1897 3988 

No.  1079,  allowed,  May  12,1897 4001 

No.  1080,  allowed,  August  25,  1897 4164 

No.  1081,  allowed,  September  15, 1897 4197 

To.  1082,  allowed,  October  6, 1897 4250 

No.  1088,  allowed.  November  3, 1897 4296 

No.  1084,  allowed,  November  10. 1897 4310 

No.  1085,  allowed,  December  22,  1897 4419 

Engineering  Department- 
No.  531,  referred  to  Committee  on  Engineering,  January  20, 1897 8746 

Allowed,  January  27, 1897 3781 

No.  535,  allowed.  April  28, 1897 3988 

No.  586,  allowed,  May  26, 1897 4017 

No8.  537,  588  and  539,  referred  to  Committee  on  Finance,  July  7,  1897 4107 

Allowed,  July  14, 1897 4119 

No.  540,  allowed,  July  28? 1897 4123 

No.  541,  allowed,  August  11, 1897 4148 

No.  542,  allowed,  Septembers,  1897 4180 

No.  543,  allowed,  September  15,  1897 4197 

No.  544,  allowed,  8eptember22,  1897 4227 

No.  545,  allowed,  September  29, 1897 4239 

Nos.  546  and  547,  allowed,  October  6, 1897 4250 

No.  548.  allowed,  October  13, 1897 4266 

No.  549,  allowed,  October  27, 1897 4278 

No.  550,  allowed,  November  10, 1897 4310 

No.  551,  allowed,  December  1,  1897 4878 

No.  552,  allowed,  December  8, 1897 4386 

No.  558,  allowed,  December  15,  1897 4400 

No.  554,  allowed,  December  22, 1897 4419 

Law  Department- 
No.  812,  allowed,  January  20, 1897 3746 

No.  813,  allowed,  January  27, 1897  3766 

No.  814,  allowed.  May  19,  1897 4011 

No.  5/5,  not  issued. 

No.  816,  allowed,  December  15,  1897 4400 

Police  Department- 
No.  949,  allowed.  January  27, 1897 8766 

No.  950,  allowed,  February  3, 1897 3785 

No.  951,  allowed,  May  26, 1897 4017 

No.  952,  referred  to  Committee  on  Finance,  June  9, 1897 4039 

Allowed,  June  28,  1897 4069 

No.  953,  allowed,  October  28,  1897 4278 
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Residents  and  property  owners  of  Fifth,  Sixth  and  Twenty-ninth  Wards,  communication  from, 
in  reference  to  creation  of  water  power  between  Lockport  and  Joliet,  referred  to  Com- 
mittee on  Engineering,  October  27, 1897 4292 

See  also  report  and  motion  November  5,  1897 4800 

Resolutions- 
Commending  Treasurer  Stone,  January  6, 1807.- 8785 

Commendatory,  on  resignation  of  W.  M.  McEwen  as  Attorney,  February  8, 1897 8787 

Commending  late  Superintendent  of  Construction,  U.  W.  Weston,  April  16,  1897 8971 

Pledging  Board  to  urge  favorable  legislation,  April  16, 1897 8972 

For  condemnation  of  lands  adjoining  Chicago  River,  May  5, 1897 8998 

In  reference  to  legal  proceedings  against  delinquent  North  Town  Collector,  June  90, 1897.  41C0 
In  reference  to  fuller  development  of  plans  for  right  of  way  through  Joliet,  August  25, 

1897 4167 

In  regard  to  plans  for  carrying  Main  Channel  through  Joliet,  September  15,  1897 4223 

Commending  Consulting  Engineer  Cooley,  September  29, 1897 4246 

Authorizing  appeal  for  new  trial  in  case  of  District  vs.  W.  J.  Adam  et  al.,  October  18, 

1897 4272 

In  eulogy  of  Hon.  Washington  Heslng,  December  22, 1897 4480 

Of  confidence  in  officers  of  District,  December  29, 1897 4441 

Rick,  John,  report  on  communication  from  Attorney  for,  June  80, 1897 4098 

Riemer,  Gustav,  purchase  of  land  from,  September  29, 1897 4240 

Riley,  Wm .  IT.,  appointed  Second  Assistant  Attorney,  February  10, 1897 8882 

Robinson,  E.   A.,   Company,  report  in  reference  to  amount  withheld  on  account  of  claim 

of,  against  contractors  on  Section  5,  April  7, 1897 8952 

Robinson,  John  C,  bids  on  substructures  of  two  bridges,  September  8,  1897 4191-4192 

Romeo  Police  Station,  removal  of,  to  Lockport,  August  4, 1897 4142 

Romeoville,  communication    from  Village    Clerk  of,  in  reference  to  bridges  on  highway, 

January  20, 1397 8760 

Route  "C,"  resolution  in  reference  to  fuller  development  of  plans  for,  August  2s,  1897 4167 

Ruddy  Contracting  Company,  bid  on  substructure  of  Kedzie  Avenue  bridge,  November  3,  1897.  4805 
Rules  and  Rules  of  Order- 
Substitute  order  for  change  of  rules  adopted,  February  8, 1897 8816 

Order  for  publishing  revised  rules,  with  membership  and  time  of  meeting  of  Committees, 

February  10, 1897 8889 

Rugg,  Mary  Louise  and  Mary  J.,  and  husbands,  purchase  of  lands  from,  November  10, 1897. . . .  4313 
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IANITARY  DISTRICT  ACT— 

Bill  for  proposed  amendment  of,  January  6, 1897 3728 

Sohroeder,  Ferdinand  W.,  purchase  of  land  from.' October  27, 1897 4289 

-Scott,  John,  purchase  of  land  from,  December  22, 1897 ....  4422 

Section  A,  communication  from  contractors  on,  ol aiming  damages  alleged  from  lateral  pressure 

of  spoilage  bank,  referred  to  Committee  on  Engineering,  October  13,  I89r 4272 

Report  on  same,  October  27, 1897 4291 

flections  A,  B  and  C,  report  on  price  for  muck  and  other  waste  material  on,  April  16, 1897 8967 

Section  B,  report  of  Chief  Engineer  In  reference  to  reduction  of  bond  of  contractors  on,  referred 

to  Committee  on  Engineering,  April  7, 1897 3952 

Report  on  same,  September  22, 1897 4236 

Section  B,  report  in  reference  to  extra  filling  on,  April  28, 1897 8991 

Section  B,  communication  from  contractors  on,  in  reference  to  final  payment  for  work  done, 

referred  to  Joint  Committee  on  Engineering  and  Judiciary,  September  1, 1897 4176 

Section  B,  report  in  reference  to  fin  si  payment  on  contract  for,  September  15, 1897 4207 

Section  B,  approval  of  new  bond  of  contractors  for.  October  6, 1897 4253 

Section  C,  commnnication  from  contractors  on,  In  reference  to  claim  of  Modesto  Lenzl,  refer- 
red to  Committee  on  Judiciary,  July  28,  1897 4135 

Report  on  same,  September  22, 1897 4234 

Section  C,  report  on  request  of  contractors  on,  for  payment  of  part  of  reserve  percentage, 

December  8,  1897 4391 

Section  D,  report  in  reference  to  final  payment  on  contract  for,  November  24, 1897 4369 

Section  D,  order  In  reference  to  payment  of  contractors  for,  referred  to  Committee  on  Engi- 
neering, December  1, 1697 4376 

Report  on  same,  December  15, 1897 441 1 

Section  E,  report  on  notice  of  claim  of  Columbian  Powder  Co.,  for  lien  against  contractors  on, 

January  6, 1897 8715 
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Section  E,  report  in  reference  to  suspension  of  work  on,  January  13, 1807 3784 

Section  E,  communication  from  W.  R.  Stubbs,  in  reference  to  payment  of  laborers  on,  referred 
to  Joint  Committee  on  Finance  and  Judiciary,  January  13, 1897 3789 

Seotlon  E,  reports  of  Clerk  and  Chief  Engineer  in  reference  to  notice  to  contractors  on,  to  re- 
sume work,  referred  to  Committee  on  Engineering,  January  20, 1897 8749 

Section  E,  report  on  notices  of  sundry  claims  for  liens  against  contractors  on,  January  27, 1897.    3778 

Section  E,  report  in  reference  to  claim  of  W.  R.  Stubbs  against  contractors  on,  January  27, 

1897 8780 

Section  E,  report  on  notice  of  claim  of  American  Forcite  Powder  Manufacturing  Company  for 

lieu  against  contractors  on,  February  8, 1897.  3810 

Section  E,  report  on  notices  of  claims  of  Owen  &  Wiley  and  Vulcan  Iron  Works  against  con- 
tractors on,  February  10, 1897 3882 

Section  E,  order  in  reference  to  completion  or  reletting  of,  February  17, 1697 3894 

Aotion  reconsidered,  February  24, 1897 8900 

Section  E,  reletting  of  work  on,  to  Halverson,  Richards  &  Co.,  March  3, 1897 3916 

Section  E,  communication  from  W.  R.  Stubbs  In  reference  to  claim  against  contractors  on, 

referred  to  Committee  on  Judiciary,  March  9, 1897 8924 

Report  on  same,  referred  to  Committee  on  Engineering,  June  23, 1897 4066 

Section  E,  payment  of  labor  claim  of  W.  R.  Stubbs  against  contractors  on,  June  30, 1897 4104 

Section  E,  report  on  notice  of  claim  of  John  Griebler  against  contractors  on,  March  81, 1897. . . .    3944 

Section  E,  report  In  reference  to  claim  of  W.  B.  Crane  &  Co.  against  contractors  on,  June  23, 

1897 * 4006 

Seotlon  E,  report  in  reference  to  claim  of  John  Davison  against  contractors  on,  June  28, 1897. . .    4067 

Section  E,  report  in  reference  to  spoiling  of  rock  by  contractors  on,  referred  to  Committee  on 

Engineering,  September  15, 1897 4210 

Section  E,  revetment  of,  authorized,  November  3, 1897 4299 

Seotlon  F,  report  in  reference  to  reletting  of  work  on,  January  18, 1897 3785 

Section  F,  report  in  referenoe  to  return  of  unexpended  balance  of  amount  drawn  for  payment 

of  laborers  on,  January  27, 1897 8775 

Section  7,  report  In  reference  to  additional  payment  of  laborers  on,  and  transmitting  notice  of 

claim  of  G.  Hutchinson  and  sundry  laborers  for  lien  against  contractors  on,  January  27, 1897.    3776 

Section  F,  report  on  return  of  $88.00  refunded  on  account  of  error  in  payment  of  laborers,  Feb- 
ruary^ 1897 3787 

Section  F,  payment  of  claim  of  Owen  A  Wiley  against  contractors  on,  February  8, 1897 3812 

Section  F,  report  in  reference  to  order  given  by  contractors  on,  in  favor  of  Sbailer  &  Scbnig- 

lau  Com pany ,  February  8, 1897  ... , 8812 

Section  F,  report  in  reference  to  payment  of  claim  of  Dr.  N.  B.  Bartz  against  contractors  on, 

February  10, 1897 3883 

Seotlon  F,  report  on  notices  of  claims  of  Vulcan  Iron  Works  and  Lesohen-Maoomber,  White 
Company  for  lien  against  contractors  on,  February  10, 1897 3883 

Seotlon  F,  report  transmitting  bond  of  Shailer  &  Schniglau  Company  for  payment  of  order  for, 

account  of  contractors  on,  March  8, 1897 3915 

Seotlon  F,  report  in  referenoe  to  claim  of  Citizens*  Brewing  Company  against  contractors  on, 

laid  over,  March  9, 1897 3928 

Adopted,  March  17, 1897 8928 

Section  F,  report  on  payment  of  suudry  labor  claims  of,  against  contractors  on,  and  reconsid- 
ering action  on  payment  of  claim  of  Dr.  N.  B.  Bartz,  March  81, 1897 3945 

Section  F,  report  in  referenoe  to  payment  of  labor  olaims  of  George  H.  Welbourne  and  James 

Rawnsley  against  contractors  on,  April  28, 1897 8986 

Section  F,  report  in  referenoe  to  uncontested  labor  claims  of  Dalamand  &  Co.  and  A.  J.  Pruitt 
against  contractors  on,  June  30, 1897 4099 

Section  F,  report  In  referenoe  to  payment  of  claim  of  H.  Regensbarg  &  Son,  against  former 

contractors  on,  September  8, 1897 * 4184 

Section  F,  report  in  referenoe  to  payment  of  claim  of  T.  Carroll  against  former  contractors  on, 

September  8,  1897 4187 

Section  F,  revetment  of  part  of,  authorized,  November  24, 1897 4339 

Section  G,  report  in  reference  to  final  payment  on  completed  portion  of,  September  29, 1897. . . .    4?42 

Sections  G  and  H,  communication  from  oontraotors  on,  transmitting  bill  for  extra  work  and 

damages,  referred  to  Chief  Engineer,  September  29, 1897 4242 

Report  on  same,  referred  to  Committee  on  Engineering,  December  8, 1897 4380 

Report  of  Committee  on  same,  December  22, 1897 4424 

Sections  I  and  K,  report  transmitting  new  bonds,  in  lieu  of  original,  on  contract  for,  March  8, 

1897 8916 

Section  N,  report  in  reference  to  temporary  line  across,  for  C  M.  &  N.  R.  R.,  May  12, 1897 4005 
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8ectlon  1,  report  on  notioe  of  claim  of  M.  Cuculioh  for  lien  against  contractors  on,  November 

10,1897 , 4813 

Section  1,  report  in  reference  to  final  payment  on  contract  for,  November  24,  1897 4867 

Seotion  1,  report  in  reference  to  reduction  of  bond  on  contract  for,  December  8, 1697 » 4391 

Section  1,  report  in  reference  to  payment  of  amounts  heretofore  withheld  from  contractors 

on,  December  22,  1897 4421 

Section  2,  report  in  reference  to  sale  of  ice  house  buildings  on,  February  10,  1897 8886- 

8ectlons  2  and  4,  report  of  Chief  Engineer  in  reference  to  claims  of  contractors  on,  referred 

to  Committee  on  Engineering,  April  7,  1897 3951 '' 

Sections  2  and  4,  report  in  reference  to  claims  of  contractors  on,  and  final  payment  on  con- 
tracts for,  April  16, 1897 j...    8969 

Sections  2  and  4,  communication  from  contractors  on,  declining  to  execute  general  release  in 

full  of  all  claims,  April  21,  1897 *. 3980 

Sections  2  and  4.  communication  from  contractors  on,  asking  that  action  be  had  on  former 

request  for  payment,  referred  to  Committee  on  Engineering,  June  80,  1897 4104 

Report  on  same,  July  7,  1897 4109 

Sections  3, 9*,  10, 1  and  K,  report  in  reference  to  release  of  sureties  on  bonds  of  contractors  on, 

and  in  reference  to  renewal  of  bond  on  Seotion  C,  February  8,  1897 8810 

Section  4,  Chief  Engineer's  report  asking  authorization  of  payment  for  supplies  and  rental  of 

pumps  on,  approved,  January  6, 1897 8722 

Section  5,  report  on  notices  of  sundry  claims  for  lien  against  contractors  on,  March  31,  1897 —    8944 

Seotion  5,  report  in  referenoe  to  claims  and  final  payment  on  contract  for,  March  31, 1897 3946 

Section  5,  report  in  reference  to  amounts  withheld  on  account  of  claims  against  contractors 

on,  April  7,  1897 8952 

Seotion  5,  report  in  referenoe  to  claim  of  Mason,  Iloge,  King  &  Co.,  for  lien  against  contractors 

on,  April  28, 1897 8985 

Seotion  5,  report  in  reference  to  amount  withheld  on  account  of  claim  of  Mason,  Hoge,  King 

&  Co.  against  contractors  on,  April  7, 1897 4110 

Seotion  5,  report  transmitting  new  bond  on  contract  for,  July  14,  1897 4119 

Sections  6,  7,  A  and  B,  report  in  reference  to  suit  of  Bowers  &  Brown  for  infringement  of 

patents  by  contractors  on,  referred  to  Committee  on  Judiciary,  June  28, 1897 4063 

Sections  6,  7, 11, 12  and  13,  report  in  reference  to  reduotlon  of  bonds  of  contractors  on,  May  12, 

1897 4004 

Sections  6,  7,  8,  11,  12  and  13,  report  transmitting  new  bonds  on  contracts  for,  August  25, 

1897 4165 

Seotion  8,  report  in  reference  to  final  payment  for  completed  portiou  on  contract  for,  February 

8,1897 8818: 

Section  8,  report  in  reference  to  release  of  sureties  on  bond  of  contractors  for,  June  23, 1897. . . .    4064 
Section  8,  communication  from  contractors  on,  in  referenoe  to  claim  of  $2,501.14,  for  interest, 

referred  to  Committee  on  Engineering,  June  80, 1897 4101 

Report  on  same,  December  8, 1897 4892 

Seotion  8,  Chief  Engineer's  report  in  referenoe  to  repair  of  levee  on,  referred  to  Committee  on 

Engineering  with  power  to  act,  November  24, 1897 4840 

Report  on  same,  December  1, 1897 4375 

Seotion  9,  report  transmitting  new  bond  on  contract  for,  July  14, 1897 4120 

Section  10,  report  in  referenoe  to  claim  of  Mason,  Hoge  &  Co.  against  contractors  on,  October 

18,1897 4270 

Sections  10  and  D,  report  in  referenoe  to  reduction  of  bonds  of  contractors  on,  December  22, 

1897 4425 

Sections  11, 12  and  13,  report  in  reference  to  claim  of  E.  D.  Smith  &  Co.  against  contractors  on, 

August  4, 1897 4144 

Section  14,  lease  of  certain  lands  to  Wright,  Meysenberg,  Sinclair  &  Carry  authorized,  February 

February  24, 1897 3897 

Seotion  14,  report  in  reference  to  claims  of  F.  S.  Hutton  &  Co.  and  Thomas  O'Brien  against  sub- 
contractors on,  May  12,  1897 4004 

Section  14,  communication  from  contractors  on,  in  referenoe  to  consolidation  of  claims.  May 

26,  1897 4027 

Section  14,  Retaining  Walls,  report  in  reference  to  final  payment  on  contract  for,  August  25, 

1897 4166 

Section  14,  Retaining  Walls,  communication  from  contractors  for,  in  reference  to  release  of 

sureties,  on  bond,  referred  to  Joint  Committee  on  Finance  and  Judiciary,  September  1, 1897.    4176 

Report  on  same,  September  29, 1897 4244 

Seotion  14,  report  in  reference  to  notice  of  olaim  of  assignee  of  Ketoham  Lumber  Company 

against  contractors  on,  September  8, 1897 < 4185 
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Seotlon  14,  Retaining  Walls,  report  In  reference  to  release  of  sureties  on  bond  of  contract  for, 

September  29, 1897 4244 

Section  14,  Hetainlng  Walls,  report  in  reference  to  reduction  of  bond  of  contractors  for,  Do- 

cemberj,  1897 4874 

Section  15,  report  in  referenoe  to  final  payment  on  contract  for,  February  8, 1897 3816 

Security  Deposit  Company,  communication  from,  making  proposition  for  rent  of  offices,  re- 
ferred to  Committee  on  Engineering,  March  17. 1897 8989 

Report  on  same,  March  25, 1897 8939 

Seitz,  B.  A.,  bid  for  bonds  of  sixth  issue,  January  18, 1897 8745 

Shaller  A  Sohniglau  Co.— 

Report  In  referenoe  to  order  in  favor  of,  February  8, 1897 8812 

Report  transmitting  bond  securing  District  for  payment  of  order  in  favor  of,  March  8, 1897   8915 

Communication  from,  in  referenoe  to  interest,  March  25, 1897 8940 

Bid  on  sjibatruoture  of  bridge,  December  22, 1897 4482 

Shepherd,  Bertha,  report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  5,  March m 

81.  1897: "8944 

Shields,  C.  M.,  report  in  reference  to  payment  of  claim  of,  against  Weir,  McKechney  &  Co., 

March  81,  1897 8945 

Smith  A  Eastman- 
Report  in  referenoe  to  claims  of  F.  S.  Huttotf  &  Co.  and  Thomas  O'Brien  against  Dion  Ger- 

aldine,  sub-contra otor  for,  May  12, 1897 4004 

Communication  from,  in  reference  to  consolidation  of  claims,  May  26, 1897 4027 

Report  In  reference  to  notice  of  claim  of  assignee  of  Ketcham  Lumber  Company  against, 

September  8, 1897 4185 

Smith,  E.  D.  &  Co.— 

Report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  E,  January  27, 1897.. .    8778 
Report  in  referenoe  to  release  of  sureties  on  bond  of  contractors  for  Section  10,  February 

8,  1897 8810 

Report  in  reference  to  claim  of,  against  contractors  on  Sections  11,  12  and  18,  August  4, 

1897 4144 

Report  in  reference  to  claim  of  Mason,  Hoge  A  Co.  against,  October  18, 1897 4270 

Report  in  referenoe  to  final  payment  of,  on  contract  for  Section  D,  November  24, 1897 4809 

Order  in  reference  to  payment  on  contract  for  Seotion  D,  referred  to  Committee  on  Engi- 
neering, December  1, 1897 4876 

Report  on  same,  Deoember  15, 1897 4414 

Reduction  of  bonds  of,  on  contracts  for  Sections  10  and  D,  December  22, 1897 .- 4425 

Smyth,  Thomas  A.,  elected  temporary  Chairman,  March  25, 1897 3983 

Snapp,  n.  M.,  salary  as  Assistant  Attorney  at  Jollet,  increased,  June  80, 1897 4099 

Southwest  Boulevard  Bridge- 
Report  of  Chief  Engineer  in  reference  to  partial  payment  on  oontraot  for  superstructures 

of,  referred  to  Committee  on  Engineering,  April  10, 1897 3966 

Report  on  same,  April  28, 1897 8993 

Change  of  plans  for  substructure  of,  September  15, 1897 4209 

Report  transmitting  order  covering  change  of  plans  for  superstructure  of,  and  accept- 
ance of  same,  October  6,  1897 4252 

State  Dams  No.  1  and  2  at  Jollet,  order  in  reference  to  removal  of,  referred  to  Joint  Committee 

on  Judiciary  and  Engineering,  November  10, 1897 4318 

Report  on  same,  November  17, 1897 4332 

Stone,  M.  E.,  resolution  commending,  for  service  as  Treasurer,  January  6, 1897 3725 

Stubbs,  W.  R.— 

Communication  from,  in  reference  to  payment  of  laborers  on  Section  E,  referred  to  Joint 

Committee  on  Finance  and  Judiciary,  January  13, 1897 8739 

Report  in  referenoe  to  claim  of,  against  contractors  on  Seotion  E.  January  27, 1897 3780 

Communication  from,  in  reference  to  claim  against  contractors  on  Section  E,  referred  to 

Committee  on  Judiciary,  March  9, 1897 3924 

Report  in  reference  to  claim  against  Angus  A  Gindele,  referred  to  Committee  on  Engi- 
neering, June  23,  1897 4066 

Payment  of  labor  claim  against  Angus  A  Gindele,  June  30, 1897 4104 

Sullivan,  Daniel,  awarded  contract  for  removal  of  police  station   at   Romeo   to    Lock  port, 

August  4,  1897 4142 

Summit,  communication  from  Village  Clerk  of,  referred  to  Joint  Committee  on  Judiciary  and 

Engineering,  January  20, 1897 3759 

Summit  (Village  of),  ordinance  granting  conditional  permission  to  excavate  across  Summit  and 

Lyons  road,  October  11,  1897 4260 
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Summit  and  Lyons  highway,  bids  on  superstructure  for  bridge  across  Deplaines  River  on 

line  of,  referred  to  Committee  on  Engineering,  December  20,  1887 4443 

Summit  road,  report  in  reference  to  crossing  of,  by  Main  Channel,  January  18, 1897 8788 

Superintendent  of  Construction,  resignation  of  U.  W.  Weston  as,  April  7,1897 8962 

AIL  RACE— 

Order  for  preparation  of  specifications  for,  June  9, 1897 4048 

Adoption  of  "Central  Route"  for,  November  10, 1897 4816 

Tail  Race  and  Weir  Dam— 

Bids  for  work  on,  opened  and  referred  to  Committee  on  Engineering,  AuguBt  25, 1897 4167 

Report  on  same,  September  1, 1897 4175 

Schedule  of  bids  for  work  on,  August  35, 1897 4168 

Bids  in  detail.  August  25, 1897 4169-4170 

Readvertisement  for  bids  for  work  on,  ordered,  September  1, 1897 4177 

Tax  Levy  for  1897— 

Ordinance  for,  January  27, 1897 : 8781 

Report  in  reference  to  rate  of  interest  on  warrants  drawn  against,  February  10,  1897 8884 

Taylor,  Washington,  report  on  notloe  of  olalm  of,  for  lien  against  contractors  on  Section  5, 

March81,1897 8944 

Tlernan,  H.  W.,  communication  from,  in  regard  to  publication  of  Historical  Review  of  Canal, 

referred  to  Committee  on  Engineering,  April  7, 1897 8954 

Report  on  same,  April  16, 1897 8967 

Report  on  same,  April  21, 1897 3980 

Title  Guarantee  and  Trust  Company,  seven  vouchers  in  favor  of,  referred  to  Joint  Committee 

on  Finance  and  Engineering,  August  11, 1897 4146 

Approved  and  ordered  paid,  September  15, 1897 4211 

Toledo  Bridge  Company- 
Bids  on  superstructures  of  two  bridges,  November  3, 1897 4804 

Awarded  contract  for  superstructure  of  C,  M.  &  N.  R.  R.  bridge,  November  10. 1897 4814 

Report  transmitting  executed  contract  with,  for  superstructure  of  C,  M.  &  N.  R.  R. 

bridge,  and  approving  bond  for  same,  November  24, 1897 4840 

Bids  on  superstructures  of  two  bridges,  December  22, 1897 4433-4484 

Bid  on  superstructure  of  bridge,  December  29, 1897 4443 

Treasurer  Authorized  or  Ordered  and  Direoted— 

To  make  entry  explaining  discrepancy  of  $10  in  Treasurer's  accounts,  January  6, 1897. . . .  3716 
To  deliver  bonds  of  sixth  issue  to  Merchant's  Loan  and  Trust  Company  on  payment  for 

same,  January  20,  1897 8751 

To  apply  part  proceeds  of  sale  of  sixth  issue  of  bonds  to  payment  of  certain  principal 
and  interest  on  bonds  and  remainder  to  the  payment  of  direct  and  operating  ex- 
penses, January  20, 1897 3759 

To  pay  May  interest  on  bonds  of  first  issue,  April  21, 1897 3981 

To  pay  maturing  prinoipal  and  interest  on  bonds  of  first  issue,  October  37, 1897 4292 

To  use  warrant  for  $673,600.00  in  payment  of  bonds  and  interest  maturing  January  1, 

1898,  December  29,  1897 4437 

Treasurer  F.  M.  Blount,  resolution  of  oonfidenoe  in,  December  29, 1697 4441 

Treasurer  F.  M.  Blount,  Reports— 

On  receipt  of  moneys  from  late  Treasurer,  January  6, J 897 8716 

Announcing  appointment  of  S.  P.  Blount  as  Assistant  Treasurer,  January  6, 1897 8725 

Treasurer  M.  E.  Stone,  report  on  examination  of  books  of,  by  expert  accountant,  January  6, 

1897 8716 

Treasury  Department- 
Annual  report  for  1896,  February  8, 1897 8788 

Report  to  December  9, 1896,  approved,  January  6, 1897 8716 

Report  to  December  31, 1896 8738 

Monthly  report  for  January,  1897.  February  8, 1897 8793 

Monthly  report  for  February,  1897,  March  3, 1897 8915 

Monthly  report  for  March,  1897,  April  7, 1897 8950 

Monthly  report  for  April,  1897,  May  12. 1897 4008 

Monthly  report  for  May,  1897,  June  9, 1897 4046 

Monthly  report  for  June,  1897,  July  7, 1897 4108 

Monthly  report  for  July,  1897,  August  11, 1897 4149 

Monthly  report  for  August,  1897,  September  8, 1897 4188 

Monthly  report  for  September,  1897,  October  6, 1897 4251 

Monthly  report  for  October,  1897,  November  8, 1897 4598 
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Monthly  report  for  November,  1897,  December  8,  1897 4388 

Tullock,  A.  J.- 

Bids  on  superstructures  of  two  bridges,  November  3, 1897  4304 

Bids  on  sub  and  superstructures  of  bridges,  Deoember  22, 1897 4433-3-4 


U 


NION  8TOCK  YARD  AND  TRANSIT  COMPANY— 

Supplemental  agreement  with,  for  movable  bridge,  April  28, 1897 3984 

Bids  on  sub  and  superstructure  of  Joint  bridge  for,  on  Section  O,  near  Campbell  avenue, 

referred  to  Committee  on  Bngineerlng,|December  22, 1897 4480 

Report  on  same,  December  29. 1897 4440 

ACANT  BUILDINGS— 

Advertisement  for  sale  of,  authorized,  January  6, 1897 3719 

Vehmeyer,  C.  C,  report  In  referenoe  to  payment  of  claim  of,  against  contractors  on  Section  F, 

January  27, 1897 3779 

Vouchers- 
January  6, 1897 , 8714 

January  18, 1897 8728 

January  27, 1897 3762 

February  3, 1897 8784 

February  10, 1897 * 8826 

February  17, 1897 3893 

February  24, 1897 8896 

March  3,1897 8908 

March  9,1897 8921 

March  17,1897 3926 

March  25, 1897 3983 

March  81, 1897 8942 

April  7,  1897 3948 

April  16,  1897 8967 

April  21.  1897 8978 

In  favor  ef  M  G.  Good  and  Chicago  Photo  Stock  Company,  referred  to  Committee  on 

Engineering,  April  21, 1897 8979 

Approved  and  ordered  paid,  April  28, 1897 3991 

April  28,  1897 8982 

May  5,  1897  '. 8997 

May  12,1897 4000 

May  19,1897 4010 

May  26,1897 4016 

June  2, 1897 4080 

June  9, 1897 4036 

June  28,  1897 4052 

June  80, 1897 4096 

July  7, 1897 4107 

July  14,  1897 4114 

July  28, 1897 4122 

August  4,  1897 v 4138 

August  11 ,  1897 4146 

In  favor  of  Title  Guarantee  and  Trust  Company,  aggregating  $2,025.00,  referred  to  Joint 

Committee  on  Finance  and  Engineering,  August  11, 1897 4146 

Approved  and  ordered  paid,  September  15, 1897 4211 

August  25,1897 4162 

September  1, 1897 4172 

September  8, 1897 4178 

September  15, 1897 rf. 4196 

September  22, 1897 4226 

September  29, 1897 4288 

October  6, 1897 4248 

•  Ootober  13, 1897 4264 

October  27, 1897 4277 

November  8, 1897 4294 

November  10, 1897 4808 

November  17, 1897 4320 

.November  24, 1897 4388 
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December  1 ,  1897 4873 

Decembers,  1897 4884 

December  22, 1897 4417 

Deoember  29, 1897 4485 

Vulcan  Iron  Works- 
Report  on  notice  of  claim  of,  against  contractors  on  Section  E,  February  10, 1897 8882 

Report  on  notice  of  claim  of,  for  lien  against  contractors  on  Section  F,  February  10, 1897.  8788 


W 


AGNER,  J.  G.    (doing  business  as  The  Milwaukee  Bridge  and  Iron  Works)—  , 

Report  in  reference  to  partial  payment  to,  on  contract  for  superstructure  of  Southwest 

Boulevard  bridge,  April  28, 1897 3998 

Report  in  reference  to  completion  by,  of  superstructure  for  E.,  J.  &  E.  bridge,  June  28. 

1897 4068 

Report  transmitting  letter  from  surety  company  in  regard  to  release  of  bond  of,  on  con- 
tract   for  superstructure    of  B.,  J.  &  E.   Ry.   bridge,  referred  to  Committee   on 

Engineering,  September  22, 1897 4232 

Report  on  same,  October  13, 1897 4270 

Action  reoonsidered,  October  18, 1897 : 4271 

Acceptance  of  order  covering  change  of  plans  for  superstructure  of  Southwest  Boulevard 

bridge,  October  6, 1897 4252 

Wagner,  J.  Q.,  Company  (The)— 

Report  of  Chief  Engineer  In  reference  to  partial  payment  to,  on  contract  for  superstruc- 
ture of  Southwest  Boulevard  bridge,  referred  to  Committee  on  Engineering,  April  16, 

1897 8966 

Bids  on  superstructures  of  two  brldees,  November  8, 1897 4804 

Bids  on  superstructures  of  three  bridges,  December  22, 1897* 4433-4434 

Bid  on  superstructure  of  bridge,  Deoember  29, 1897 . 4443 

Waller,  R.  A.,  Comptroller  City  of  Chicago,  resolution  in  reference  to  communication  from.  In 

regard  to  co-operation  in  proceedings  against  North  Town  Collector,  June  80, 1697 4100 

Weir  Dam  (See  Tail  Race  and  Weir  Dam.) 
Weir,  McKeckney  &  Co.— 

Report  in  reference  to  reletting  of  work  on  Section  F,  January  13, 1897 8785 

Report  in  reference  to  return  of  unexpended  balance  of  amount  drawn  for  payment  of 

laborers  of,  on  Section  F,  January  27, 1897 -. 3775 

Report  in  reference  to  additional  payment  of  laborers,  and  transmitting  notice  of  claim 

of  G.  Hutchinson  and  sundry  laborers  for  lien  against,  January  27, 1897 377G 

Return  by  Attorney,  of  $38  refunded  on  aooount  of  "error  In  payment  of    laborers, 

Section  F,  February  8, 1897 8787 

Report  on  payment  of  claim  of  Owen  &  Wiley  for  lien  against,  February  3, 1897 3812 

Report  in  reference  to  order  in  favor  of  Shailer  &  Schnlglau  Company,  February  8, 1897. .    8812 

Report  in  reference  to  payment  of  claim  of  Dr.  N.  B.  Bartz  against,  February  10, 1897 8888 

Report  on  notices  of  claims  of  Vulcan  Iron  Works  and  Leschen-Macomber  White  Com- 
pany for  lien  against  contractors  on,  February  10, 1897. 3883 

Report  transmitting  bond  of  Sbailer  &  Schnlglau  Company,  securing  District  for  payment 

of  order  for  account  of,  March  3, 1897 8915 

Report  in  reference  to  claim  of  Citizens'  Brewing  Company  against,  laid  over,  March  9, 

1897 8928 

Adopted,  March  17, 1897 8928 

Communication  from  Shailer  &  Schnlglau  Company  in  reference  to  interest  on  draft 

drawn  by,  Maroh  25, 1897 8940 

Report  in  reference  to  payment  of  sundry  labor  claims  against,  and  reconsidering  action 

on  payment  of  claim  of  Dr.  N.  B.  Bartz,  Maroh  81, 1697 8945 

Report  in  reference  to  payment  of  labor  claims  of  G.  H.  Welbourne  and  James  Iiawnsley 

against.  April  28,  1897 3986 

Report  in  reference  to  uncontested  labor  claims  of  Dalamand  &  Co.  and  A.  J.  Prultt 

against,  June  80, 1897 4099 

Report  in  reference  to  payment  of  claim  of  H.  Regensburg  &  Son  against,  September  8, 

1897 4184 

Report  in  reference  to  payment  of  claim  of  T.  Carroll  against,  September  8,  1897 4187 

Welbourne,  George  H.,  payment  of  labor  claim  against  Weir,  MoKechney  &  Co.,  April  28, 1897.    8986 
Welbourn,  T.  E.,  report  In  reference  to  payment  of  claim  of,  against  Weir,  McKechney  A  Co., 

Maroh  81,  1897 3945 

Wenter,  Frank- 
Appointed  member  of  Committee  on  Special  Legislation,  January  6,  1897 8726 
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Elected  temporary  chairman,  February  17,1897 8892 

Appointed  member  of  Special  Committee^  November  8, 1897 4802 

West  Chicago  Park  Commissioners- 
Supplemental  agreement  with,  for  substitution  of  one  joint  swing  bridge  for  two  separate 

bridges  and  for  delivery  of  certain  quantity  of  eart b,  June  28. 1897 4006 

Conveyance  of  certain  land  to,  in  accordance  with  agreement  of,  June  5, 1895,  authorized, 

June  80, 1897 4101 

Western  Dredging  and  Improvement  Company- 
Report  in  reference  to  renewal  of  bond  of,  contractors  on  Section  C,  February  3, 1897. . . .    8810 
*  Communication  from,  in  reference  to  claim  of  Modesto  Lenzi,  referred  to  Committee  on 

Judiciary,  July  28, 1897 4185 

Report  on  same,  September  22, 1897 4284 

Report  on  request  of,  for  payment  of  part  of  reserve  percentage  on  contract  for  Section 

C,  Deoember8, 1897 4891 

Western  Stone  Company- 
Report  in  reference  to  payment  for  lands  taken,  and  for  damages  to  lands  not  taken, 

February  10, 1897 8887 

Communication  from,  in  referenoe  to  claim  for  $450  damages,  referred  to  Committee  on 

Engineering,  April  7, 1897 8953 

Report  on  same,  April  16, 1897 , 8968 

Weston,  U.  W.— 

Resignation  of,  as  Superintendent  of  Construction,  April  7, 1897 8952 

Commendatory  resolutions  concerning,  April  16. 1897.,. 8971 

Williams,  Benezette— 

Bids  on  substructures  of  two  bridges,  September  8, 1897 4191-4192 

Change  of  plans  in  contract  with,  for  substructure  of  Southwest  Boulevard  bridge,  Sep- 
tember 15,  1897 .' 4209 

Report  transmitting  communication  from  Surety  Company  In  referenoe  to  release  of  bond 
of,  on  contract  for  substructure  of  E.,  J.  &  E.  Ry.  bridge,  referred  to  Committee  on 

Finance,  October  6, 1897 4252 

Bid  on  substructure  of  bridge,  December  22, 1897 4482 

Williams,  Benezette,  &  Co.— 

Bid  for  constructing  foundations  for  Bear  Trap  Dam  and  Collateral  Work,  April  16, 1897,    8975 
Winston  &  Co.— 

Bid  for  excavation  of  Tail  Race,  August  25, 1897 4169 

Bid  for  construction  of  Weir  Dam,  August  25, 1897 4170 

Wire  Mills,  etc.,  purchase  of,  November  10, 1897 4816 

Wisconsin  Bridge  and  Iron  Company- 
Bid  on  superstructure  of  Chicago  Terminal  Transfer  Railroad  bridge,  November  8, 1807. .    4804 

Awarded  contract  on  same,  November  10, 1897 4314 

Report  transmitting  executed  contract  with,  for  superstructure  of  C.  T.  T.  R.  R.  bridge 

and  approving  bond  for  same,  November  24, 1897 4850 

Bids  on  superstructures  of  two  bridges,  December  22,  1897 4433-4484 

Bid  on  superstructure  of  bridge,  December  29, 1897 4448 

Wodrich,  H.  J.  D.,  report  of,  as  expert  accountant,  on  examination  of  books  of  Treasurer, 

approved,  January  6, 1897 8716 

Woods,  Robert  M.,  purchase  of  land  from,  October  27, 1897 4289 

Wright,  Meysenburg,  Sinclair  &  Carry- 
Report  in  reference  to  final  payment  on  contract  for  Section  15,  February  3, 1897 8815 

.  Lease  of  certain  lands  in  Section  14  to,  authorized,  February  24, 1897 3897 

Yost  bros.— 

Communication  from,  asking  privilege  of  cutting  and  securing  Ice  from  Main  Channel, 

December  29,  1897 4441 

Youngstown  Bridge  Company  (The),  bids  on  superstructures  of  two  bridges.  November  3, 1897.    4804 
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— OP    THE — 


Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


JANUARY  6, 1897. 


OFFICIAL   RECORD. 

{Published  by  authority  of  the  Board  of  Trustees  of 
v  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  thirty-seventh 
regular  meeting  of  the  Board  of  Trus- 
tees of  the  Sanitary  District  of  Chicago, 
was  held  in  their  rooms,  Rialto  Building, 
Wednesday,  January  6,  1897,  at  2:00 
o'clock  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mai- 
lette,  Smyth  and  Wenter — nine  members 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  December  30,  1896,  were  approved 
as  printed,  on  motion  of  Mr.  Bolden- 
weck, seconded  by  Mr.  Braden. 


VOUCHERS: 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

Charles  Werner  (livery) $   89  25 

E.  R.  Shnable  (expense  traveling) 42  00 


$     81  25 
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LAW  DEPARTMENT. 

John  S.  Runnells  (services  General  Counsel  to  Dec.  81, 1806) $  888  90 

John  P.  Wilson  (services  General  Counsel  to  Dee.  2, 1896) 861  10 

W.  M.  McEwen  (expense) 628  80 

GENERAL  ACCOUNT. 

*JohnF.  Hlgglns  (printing  proceedings) $  214  72 

Henry  J.  D.  Wodrich  (expert  accountant) 127  60 

E.  J.  Coen  (expense) 


$1,878  80 


$842  22 
27  21 


ENGINEERING  DEPARTMENT. 

•Construction  Account— 

Lakf>  Snore  Sand  Co.  (Sec.  O-P.,  C,  C.  &St  L.  Bridge,  Dec.  18, 

1896) $  808  64 

Lake  Snore  Sand  Co.  (Sec.  O— P.,  C,  C.  <fe  St  L.  Bridge,  Dec.  18, 

1896) 817  00 

Grand  total 


$  1,626  64 


$  8.949  62 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1886. 


Mr.  Boldenweck,  seconded  by  Mr. 
Carter,  moved  that  the  vouchers  as  read 
and  shown  above  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— none. 

Upon  which  result,  the  President  de- 
•  clared  the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  January 
2,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file 

The  following  is 

the  report: 

"Chicago,  January  6, 1897. 

7o  the  Honorable  the  Board  of  Trustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
January  2,  1897,  as  the  same  have 
been  reported  to  me  : 

Engineering  department 89 

Pumping  plants 9 

Clerical  department 5 


Law  department 7 

Treasury  department 1 

Police  department 39 

Towpath  force 1 

Telephone  operator 1 

Total  employes 142 

Respectfully  submitted, 
(Signed)  Jab.  Reddiok, 

Clerk.97 

REPORT  ON  NOTICE  OF  CLAIM  OF  COLUM- 
BIAN POWDER  COMPANY  FOR  LIEN 
AGAINST  CONTRACTORS  ON  SECTION  E. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
notice  of  claim  of  the  Columbian  Pow- 
der Company,  by  Messrs.  Goldzier  & 
Rodgers,  its  attorneys,  against  Messrs. 
Angus  &  Gindele,  contractors  on  Sec- 
tion E,  for  the  sum  of  $220  for  material, 
the  report  recommending  that  said  claim 
should  be  received  and  stand  together 
with  such  other  claims  as  are  filed 
against  said  contractors,  and  that  such 
amounts,  if  any,  which  may  remain 
after  satisfying  the  rights  of  the  Dis- 
trict under  the  contract  with  sai4  con- 
tractors on  said  section  accrued,  or 
which  may  accrue  under  said  contract, 
be  retained  on  account  of  said  notice  un- 
til said  claim  is  settled  or  adjudicated  or 
until  the  further  order  of  the  Board, 
such  retention  to  be  subject  to  the  pro- 
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visions  of  said  contract,  and  any  action 
which  may  be  taken  by  the  District 
thereunder  ;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein,  concurred  in. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Garter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  bbpobt: 

"Chicago,  January  2,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— -Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District  and  filed  with 
the  Clerk,  notice  of  claim  for  lien  for 
material  furnished  by  the  Columbian 
Powder  Company  for  two  hundred  and 
twenty  ($220)  dollars  against  Angus  & 
Gindele,  contractors  on  8ection  E  of  the 
Main  Channel,  and  your  Committee  ad- 
vise and  recommend  that  said  claim 
should  be  received  and  stand  together 
with  such  other  claims  as  are  filed 
against  said  contractors,  and  that  such 
amounts,  if  any,  which  may  remain 
after  satisfying  the  rights  of  the 
District  under  the  contract  with  said 
contractors  on  said  section  accrued 
and  which  may  accrue  under  said  con- 
tract, be  retained  on  account  of  said 
notice  until  said  claim  is  settled  or  ad- 
juicated  or  until  the  furthur  order  of 
the  Board,  such  retention  to  be  subject 
to  the  provisions  of  said  contract,  and 
any  action  which  may  be  taken  by  the 
District  thereunder. 

Returned  herewith  is  said  notice  for 
filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Malzjetee, 

Chairman, 

Alex.  J.  Jones, 
J.  C.  Braden, 
Committee  on  Judiciary." 

(One  enclosure.) 


REPORT  ON  REPORT  FROM  TREASURY  DE- 
PARTMENT TO  DECEMBER  fr,  18Q6  INCLU- 
SIVE, AND  ON  EXAMINATION  OF  BOOKS 
OF  TREASURER  BY  EXPERT  ACCOUNT- 
ANT. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
in  reference  to,  and  accompanied  by,  the 
report  of  Melville  E.  Stone,  retiring 
Treasurer,  presented  and  referred  to 
that  Committee  at  the  meeting 
held  December  10,  1896  (page  8666  of 
Proceedings),  and  also  in  /reference  to, 
and  accompanied  by,  the  report  on  the 
examination  of  the  books  of  the  Treas- 
urer by  the  expert  accountant  employed 
pursuant  to  instructions  of  the  Board 
at  its  meeting  of  December  10, 1896  (page 
8670  of  the  Proceedings),  the  report  also 
being  accompanied  by  statement  from  the 
expert  accountant,  marked  Exhibits  A 
and  B,  and  a  report  from  F.  M.  Blount, 
Treasurer  of  the  District,  made  to  the 
Committee,  acknowledging  receipt  from 
the  late  Treasurer  of  the  sum  of 
1526,201.78.  and  also  the  sum  of  $8,960.88, 
the  latter  being  for  the  bond,  interest 
and  premium  account;  and  the  report 
from  the  Committee  on  Finance  was 
read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  of  the  Committee 
on  Finance  be  adopted,  with  reports  of 
expert  accountant  and  Treasurer  Blount 
printed,  and  the  recommendations  con- 
tained in  the  Committee  report  con- 
curred in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 

and  Wenter — nine.    Nays — none. 

» 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  January  5, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance, to  whom  was  referred  the  report  of 
Melville  E.  Stone,  retiring  Treasurer  (page 
8667  of  Proceedings),  beg  leave  to  report 
that  they  have  examined  said  report,  and 
in  that  connection,  pursuant  to  the  Instruc- 
tion of  the  Board  at  its  meeting  of  Decem- 
ber 10,  1896,  directing  the  Committee  on 
Finance  to  employ  a  competent  accountant 
to  examine  the  books  of  the  retiring  Treas- 
urer and  report  thereon  to  the  Board  (page 
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8670  of  Proceedings),  employed  Henry 
Wodricb,  an  expert  accountant,  who  exam- 
ined the  books  of  the  retiring  Treasurer, 
under  the  order  of  the  Finance  Committee, 
and  made  his  report  thereon,  and  your 
Committee  find  that  the  report  of  said  re- 
tiring Treasurer  is  correct  and  in  due.  form, 
and  that  his  books  as  such  Treasurer  have 
been  well  and  accurately  kept,  and  that  the 
balance  of  moneys  in  his  hands,  as  shown 
by  the  report  at  the  time  of  his  retiring 
from  office,  ft  the  true  balance  of  the 
moneys  of  the  District,  and  same  have  been 
turned  over  to  his  successor,  as  appears  by 
the  report  of  Fred.  M.  Blount,  Treasurer, 
made  to  your  Committee  and  presented 
herewith.  Your  Committee,  in  explanation 
of  a  difference  of  ten  ($10.00)  dollars,  dis- 
covered by  the  accountant,  report  that  the 
same  arises  upon  a  difference  between  the 
exact  amount  of  interest  on  bonds,  as  com- 
puted at  the  rate  ol  interest  on  the  same, 
and  the  amount  of  the  first  interest  coupon 
of  such  bonds,  which,  while  a  small  frac- 
tion of  a  cent  on  each  dollar  of  each  bond 
issued,  on  the  entire  issue  amounted  to  ten 
($10.00)  dollars,  and  that  such  amount  was 
in  all  probability  carried  into  the  items  of 
the  general  account,  and  the  District  has 
no  doubt  received  the  benefit  of  the  same, 
and  as  to  such  item,  your  Committee  rec- 
ommend that  the  Clerk  and  Treasurer  be 
authorized  to  make  such  entry  as  may  be 
necessary  upon  their  respective  books  to 
properly  explain  the  same,  and  your  Com- 
mittee further  recommend  that  said  report 
of  said  retiring  Treasurer  be  approved,  and 
that  the  report  of  said  expert  accountant, 
and  of  said  Fred.  M.  Blount,  Treasurer,  of 
receipt  of  moneys,  be  likewise  approved, 
and  all  placed  on  file. 

Transmitted  herewith  are  the  reports  of 
the  retiring  Treasurer,  accountant  and 
Treasurer  for  filing. 

Respectfully  submitted, 

(Signed)  Frank  Wsntbr, 

Chairman, 

Z.  R.  Carter, 

Thomas  A..  Smyth, 

Committee  on  Finance." 

( Five  enclosures. ) 


The  following  is 

THE  EXPERT   ACCOUNTANT'S  REPORT 

AND  statements: 

"Chicago,  December  28, 1896. 

Frank  Wenter,  Chairman  Finance  Com* 
mittee,  Sanitary  District,  Chicago,  III. : 

Sir— In  accordance  with  your  Instruc- 
tions, 1  have  made  a  careful  examination 
ot  the  cash  and  cash  accounts  of  your 
Treasurer  from  January  1, 1896,  to  Decem- 
ber 9, 1896,  inclusive.    1  find  as  follows: 

January  1,  1896,  cash  in  treas- 
ury  $  440,170  66 

Receipts  during  this  time 4.086.125  80 

$4,476  296  86 
Disbursements  during  this  time  8  960,094  18 

Available  cash  In  Treasury, 

close  Dec.  9, 1896 $  626,201  78 

Error  Warrant  No.  6928, 

Dec.  81,  1894,  covering 

coupons $62,500 

Should  be 62,490 

10  00 

Also  bonds  and  coupons  due 

but  not  presented  for  payment, 

a  warrant  having  been  issued 

covering  the  entire  amount 

maturing 896088 

Total  cash,  including  bonds 

and  coupon  account $  580,172  56 

Distributed  as  follows: 

Chicago  Nat'l  Bank. .  .$85,188  08 

Ft  Dearborn  National 
Bank 85,62208 

National  Bank  of  Illi- 
nois   86,462  61 

Garden  City  B.  &.  T. 
Co 88,003  79 

Metropolitan  National 
Bank 88,85995 

Globe  National  Bank  97,615  22 

Globe  (Bond  and  Cou- 
pon account) 8.960  88 

$   580,162  56 

Deficit $  10  00 

The  books  of  your  Treasurer  agree  with 
my  figures,  with  the  exception  of  the  error 
ot  ten  dollars  above  noted. 

For  detailed  statement  of  receipts  aud 
disbursements  see  Exhibit  "A."  1  have 
verified  the  above  statement  by  comparison 
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of  warrants;  by  comparison  with  books  of 
your  Clerk,  and  of  the  Collector,  and  by 
comparison  with  bank  books  as  to  cash  on 
deposit. 

None  of  the  bonds  and  coupons  paid  had 
ever  been  checked,  conn  ted  and  verified. 
I  therefore  deemed  it  necessary  to  do  this 
and  hand  you  herewith  a  list,  marked 
Exhibit  "B",  of  paid  and  cancelled  bonds 
and  coupons  now  in  hands  of  your  Treas- 
urer amounting  to— bonds  $1,199,000.00; 
coupons,  $1,272,529.17. 

1  presume  that  the  Clerk  is  the  Auditor 
and  Accountant  of  the  District,  in  that  case 
he  should  have  in  his  custody  all  bonds 
and  coupons  paid  and  cancelled,  as  at 
present  he  has  nothing  to  show  for  the 
warrants  issued  to  pay  them,  the  Treas- 
urer retaining  both  warrants  as  well  as 
bonds  and  coupons. 

Tax  warrants  amounting  to  $2,701,218.77 
and  accrued  Interest  $06,004.91  were  paid 
and  cancelled  and  are  now  in  hands  of 
Treasurer. 

It  seems  to  me  that  a  plan  might  be 
devised  by  which  all  tax  warrants  and 
the  accrued  Interest  calculated  thereon 
first  pass  the  inspection  of  your  Clerk 
before  payment  is  made. 

It  gives  me  pleasure  to  state  that  I  found 
the  books  of  the  Treasurer  very  neatly  and 
correctly  kept  (except  the  error  noted) ; 
that  the  warrants,  bonds  and  coupons  are 
filed  methodically  and  of  easy  reference. 

Respectfully  submitted, 

(Signed)  fl.  J.  D.  Wodbich, 

Special  Auditor:' 

(Accompanied  by  statements  marked 
Exhibits  A  and  B.) 


The  following  is 

THE  REPORT  OF  TREASURER  BLOUNT. 

"Chicago,  January  5,  1897. 

Frank  Wenter,  Chairman  Finance  Com- 
mittee, Sanitary  District,  Chicago : 

In  compliance  with  the  instructions  con- 
tained in  the  resolution  passed  by  the 
Honorable  Board  of  Trustees  at  the  meet- 
ing held  December  9th,  1896,  1  have  the 
honor  to  report  that  I  have  received  from 
M.  E.  Stone,  late  Treasurer  of  the  Sanitary 
District  of  Chicago,  the  sum  of  five  hundred 
and  twenty-six   thousand   two   hundred 


and  one  and  seventy-three  one-hundredths 
dollars  ($526,201.78)  and  also  the  sum  of 
three  thousand  nine  hundred  and  sixty  and 
eighty-three  one  hundredths  dollars  ($3,- 
960  88)  for  the  bond  interest  and  premium 
account 

Yours  truly, 

(Signed)  F.  M.  Blount, 

Treavwrer  Sanitary  District." 

REPORT  IN  REFERENCE   TO   POLICE   STA- 
TION AT  LEMONT. 

Mr.  Wenter,  Chairman,  presented  a  rev 
port  from  the  Committee  on  Finance, 
recommending  that  the  Engineering  De- 
partment be  authorized  ana  directed  to 
occupy  the  building  heretofore  used  as  a 
police  station  by  the  District  at  Lemont, 
and  that  the  present  quarters  occupied 
by  the  Engineering  Department  at  Le- 
mont be  vacated  and 'surrendered  to  the 
lessor,  and  that  the  Chief  Engineer  be 
instructed  to  serve  a  proper  notice  upon 
such  lessor  of  the  intention  of  the  District 
to  vacate  the  premises  now  occupied, 
and  of  the  termination  of  the  tenancy 
of  the  District  therein;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted, printed, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call,  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter — nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  January  5, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  report  that  in  the 
matter  of  the  oscupany  of  the  building 
heretofore  used  as  police  station  by  the 
District  at  Lemont,  that  the  same  is 
adapted  to  the  use  of  the  Engineering  De- 
partment, for  the  various  engineers  and 
other  employes  of  the  District,  employed 
on  the  sections  at  or  near  Lemont,  In  con- 
nection with  their  work,  and  who  now 
occupy  quarters  ac  Lemont  for  which  the 
District  pays  a  monthly  rental  of  twenty 
($20.00)  dollars  per  month,  which  can  be 
saved  by  the  use  of  said  building  hereto- 
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fore  used  by  the  Police  Department  as  a 
Police  Station,  and  yonr  Committee  there- 
fore recommend  that  the  Engineering  De- 
partment be  authorized  and  directed  to 
occupy  said  building  for  the  purposes  of  the 
District,  and  that  the  present  quarters  now 
occupied  by  the  Engineering  Department 
at  Lemont  be  vacated  and  surrendered  to 
the  lessor  thereof,  and  that  the  Chief  Engi- 
neer be  directed  to  serve  a  proper  notice  on 
such  lessor  of  the  intention  of  the  District 
to  vacate  the  premises  now  occupied  and 
of  the  termination  of  the  tenancy  of  the 
district  therein. 

Respectfully  submitted, 
(Signed)  Frank  Wen  tee, 

Chairman. 
Z.  R.  Carter, 
Thomas  A.  Smyth, 
Committee  on  Finance," 

REPORT  ON  ASSIGNED  CLAIM  OF   HENRY 

MILLER  FOR  LABOR  ON  TEMPORARY 

BRIDGE  AT  WESTERN  AVENUE. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
setting  forth  that  a  claim  has  been  pre- 
sented by  Henry  Miller  for  the  sum  of 
$17.60,  for  labor  furnished  by  Charles 
Webber,  upon  the  temporary  bridge  at 
Western  Avenue,  assigned  by  him  to  said 
Miller,  and  presented  to  the  District 
prior  to  final  payment  of  the  contract 
for  said  temporary  bridge,  the  report 
recommending  that  a  warrant  be  drawn 
in  favor  of  said  Miller  for  said  amount 
upon  the  voucher  of  the  Chief  Engineer, 
to  be  delivered  to  him  upon  execution  of 
a  proper  assignment  to  the  District  of 
all  his  right,  title  and  interest  in  said 
olaim  and  any  incidents  thereof;  and  the 
report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  January,  5,  1867. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 


nance would  respectfully  report  to  your 
Honorable  Body  that  a  claim  has  been 
presented  by  Henry  Miller  for  the  sum  of 
seventeen  and  sixty  one-hundredths 
($17.60)  dollars  for  labor  furnished  by 
Charles  Webber  upon  the  temporary  bridge 
at  Western  Avenue;  this  claim  was  assigned 
by  him  to  said  Henry  Miller  and  presented 
to  the  District  prior  to  final  payment  of  the 
contract  for  said  temporary  bridge  and  is 
one  which  the  District  ought  under  all  the 
circumstances  of  the  case  equitably  to  save 
him  harmless  from  loss,  and  your  Commit- 
tee, therefore,  recommend  that  a  warrant 
be  drawn  in  favor  of  said  Henry  Miller  for 
said  sum  o(  seventeen  and  sixty  one-hun- 
dredths ($17.60)  dollars  upon  the  voucher 
of  the  Chief  Engineer,  to  be  delivered  to> 
him  upon  his  executing  to  the  District 
proper  assignment  to  vest  in  the  District 
all  his  right,  title  and  interest  in  such 
claim  and  any  incidents  thereof. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman* 

Z.  JR.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance?* 


REPORT  IN   REFERENCE  TO  VACANT 
BUILDINGS.     . 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finanoe, 
recommending  that  the  Chief  Engi- 
neer be  instructed  to  report  to  the 
Committee  on  Finance,  in  detail,  all 
of  the  vacant  buildings  owned  by 
the  District  for  which  it  has  and 
will  have  no  use,  and  that  the  Clerk 
be  directed  to  advertise  the  same  for  sale 
or  lease,  under  the  direction  of  the  Com- 
mittee on  Finance,  and  that  said  Commit- 
tee be  empowered  to  act  in  the  matter; 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted,printed, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter,. 
Eckhart,  Jones.  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

the  report: 

"Chicago,  January  5, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance beg  leave  to  report  that  it  has  been 
represented  to,  and  your  Committee  find, 
that  there  are  a  number  of  buildings  ac- 
quired and  owned  by  the  District  in  its 
various  purchases  of  real  estate,  some  of 
which  have  been  occupied  by  contractors 
on  several  of  the  sections,  who  have  va- 
cated the  same  on  completion  of  their 
work,  which  should  be  disposed  of  by  lease 
or  sale  in  such  a  manner  as  to  preserve  the 
interests  of  the  District,  which  buildings 
include  various  ice-houses,  building  at 
Lemont,  used  at  one  time  for  a  store,  and 
building  at  Romeo,  used  by  the  Police  De- 
partment for  a  station ;  and  your  Commit- 
tee recommend  tbat  the  Chief  Engineer  be 
instructed  to  report  to  the  Finance  Com- 
mittee in  detail  all  of  the  vacant  buildings 
owned  by  the  District  for  which  it  has  and 
will  have  no  use,  and  that  the  Clerk  be  di- 
rected to  advertise  the  same  for  sale  or 
lease,  under  the  direction  of  the  Finance 
Committee,  and  that  such  Committee  be 
empowered  to  act  in  the  matter. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 
Z.  R.  Carter, 
Thomas  A.  Smyth, 
Committee  on  Finance." 

REPORT     AND    ORDINANCE    FOR     $800,000 
OP  4*6  PER  CENT  CURRENCY  BONDS- 
SIXTH  ISSUE. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
transmitting  an  ordinance  providing  for 
the  issue  of  $800,000  of  A.y2  per  cent  cur- 
rency bonds— sixth  issue,  said  report 
authorizing  and  directing  the  Clerk  to 
advertise  forbids  and,  under  the  direction 
of  the  Committee  on  Finance,  to  prepare 
and  cause  to  be  printed  for  circulation 
800  copies  of  a  prospectus  for  said  sixth 
issue,  similar  to  the  ones  heretofore  cir- 
culated by  the  District,  and  to  contain 
such  matter  as  deemed  advisable  and 
proper  by  said  Committee  on  Finance; 
and  the  report  and  accompanying  ordi- 
nance were  read. 


Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, printed, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
then  moved  the  passage  of  the  accom- 
panying ordinance. 

On  roll- call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried  and  the  ordi- 
nance passed. 

The  following  is 

THE  REPORT : 

"Chicago,  January  5, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance transmit  herewith  an  ordinance 
providing  for  the  issue  of  eight  hundred 
thousand  ($800,000.00)  dollars  of  four  and 
one  hall  (4>£)  per  cent  currency  bonds  of 
the  Sanitary  District  of  Chicago  (to  be  the 
sixth  ( 6th)  issue) ;  said  bonds  to  be  of  the  de- 
nomination of  one  thousand  ($1,000.00) 
dollars  each,  and  to  be  dated  January  16, 
A.  D.  1807,  interest  to  be  payable  on  the 
first  day  of  July  and  January  in  each  year, 
and  recommend  the  passage  of  said  ordi- 
nance by  your  Honorable  Body* 

Your  Committee  further  recommend  that 
the  Clerk  of  this  District  be  authorized  and 
directed  to  advertise,  under  the  direction  of 
the  Committee  on  Finance,  for  proposals 
for  purchasing  said  sixth  (6th)  issue  of 
bonds,  to  be  issued  in  accordance  with  said 
ordinance,  bids  to  be  opened  Monday,  Jan- 
uary 18,  1897.  Your  Committee  also  rec- 
ommend that  the  Clerk  be  authorized  and 
directed  to  prepare,  under  the  direction  of 
the  Committee  on  Finance,  and  cause  to  be 
printed  for  circulation  three  hundred  (800) 
copies  of  a  prospectus  for  said  sixth  (6th) 
issue  of  bonds,  the  same  to  be  similar  to 
the  ones  circulated  heretofore,  prior  to 
bond  issues  by  the  District,  and  to  contain 
such  matter  as  may  be  deemed  advisa- 
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ble  or  proper  by  said  Committee  on  Fi- 
nance. 

Respectfully  submitted, 

(Signed)  Frank  Wenteb, 

Chairman. 

Z .  K.  Cabtkb, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(Accompanied  by  ordinance.) 


The  following  is 

the  ordinance: 

"Be  U  ordained  by  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Section  1.  That  there  be  borrowed  the 
sum  of  eight  hundred  thousand  ($800,000) 
dollars  for  the  corporate  purposes  of  the 
Sanitary  District  of  Chicago,  and  that  in- 
terest bearing  coupon  bonds  be  issued  there- 
for to  the  amount  of  eight  hundred  thou- 
sand ($800,000)  dollars  by  said  Sanitary 
District  of  Chicago,  said  bonds  to  be  of  the 
denomination  of  one  thousand  ($1,000.00) 
dollars  each,  all  to  bear  date  of  the  fifteenth 
day  of  January,  1897;  forty  thousand 
($10,000)  dollars  of  the  principal  of  said 
bonds  to  be  payable  on  the  first  day  of  Jan- 
uary of  the  year  1898,  and  of  each  of  the 
years  thereafter  followtng,until  and  includ- 
ing the  year  1917,  said  bonds  to  be  num- 
bered consecutively  from  twelve  thousand 
nine  hundred  and  one  (12,901)  to-  thirteen 
thousand  seven  hundred  (18.700),  inclusive, 
and  to  bear  interest  at  the  rate  of  four  and 
one-half  (4%>  per  centum  per  annum  from 
the  date  thereof.  Interest  to  be  payable 
on  the  first  day  of  July  and  of  January  of 
each  year,  and  to  be  evidenced  by  coupons 
attached  to  each  bond,  to  be  numbered  con- 
secutively, each  coupon  to  bear  the  number 
of  the  bond  to  which  it  is  attached,  and  to 
be  for  the  sum  of  twenty-two  and  fifty  one- 
hundredths  ($22.60)  dollars  (except  the  first 
coupon  on  each  bond  of  this  issue,  which 
shall  be  for  the  sum  of  twenty  and  sixty- 
two  one-hundredths  ($20.02)  dollars),  and 
the  first,  or  No.  one  (1),  coupon  of  each 
bond  to  be  payable  on  the  first  day  of  July, 
1897,  and  the  next,  or  No*  two  (2),  coupon 
on  each  bond  to  be  payable  on  the  first  day 
of  January,  1898,  and  so  on,  each  succeed- 
ing coupon  being  payable  six  (6)  months 
after  the  preceding  one,  both  principal  and 
interest  to  be  payable  at  the  office  of  the 


Treasurer  of  the  Sanitary  District  of  Chi- 
cago, interest  to  be  payable  only  upon  the 
presentation  and  surrender  of  the  proper 
interest  coupons.  Such  bonds  shall  be 
signed  on  behalf  of  the  Sanitary  District  of 
Chicago  by  the  President  of  the  Board  of 
Trustees  and  countersigned  by  the  Clerk  of 
the  Sanitary  District  of  Chicago,  and  at- 
tested by  the  seal  of  said  Sanitary  District. 

Section  2.  That  said  bonds,  when  they 
are  executed,  shall  be  deposited  with  the 
Treasurer  of  said  District  for  sate  keeping, 
and  shall  be  sold  at  such  price  and  for 
such  rates  as  the  Board  of  Trustees  of  this 
District  shall,  from  time  to  time,  determine 
and  direct,  and  the  proceeds  arising  from 
the  sale  of  said  bonds  shall  be  received  by 
the  Treasurer  of  said  District  as  such,  and 
shall  be  used  for  the  corporate  purposes 
thereof,  as  may  be  directed,  from  time  to 
time,  by  the  Board  of  Trustees. 

Section  8.  That  in  each  of  the  herein- 
after mentioned  years,  there  shall  be  and 
hereby  is  levied  and  assessed  on  the  tax- 
able property  within  said  District,  the 
sums  respectively,  as  follows : 

For  the  year  1897,  seventy-four  thousand 
four  hundred  and  ninety-six  ($74,496.00) 
dollars. 

For  the  year  1896,  seventy-four  thousand 
two  hundred  ($74,200.00)  dollars. 

For  the  year  1899,  seventy-two  thousand 
four  hundred  ($72,400.00)  dollars. 

For  the  year  1900,  seventy  thousand  six 
hundred  ($70,600.00)  dollars. 

For  the  year  1901,  sixty- eight  thousand 
eight  hundred  ($68,800.00)  dollars. 

For  the  year  1902,  sixty- seven  thousand 
($67,000.00)  dollars. 

For  the  year  1908,  sixty- five  thousand 
two  hundred  ($56,200.00)  dollars. 

For  the  year  1904,  sixty-three  thousand 
four  hundred  ($63,400  00)  dollars. 

For  the  year  1906,  sixty-one  thousand 
six  bundred  ($61,600.00)  dollars. 

For  the  year  1906,  fifty-nine  thousand 
eight  hundred  ($59  800.00)  dollars. 

For  the  year  1907,  fifty-eight  thousand 
($68,000  00)  dollars. 

For  the  year  1908,  fifty- fix  thousand 

two  hundred  ($56  200.00)  dollars. 

For  the  year  1909,  fifty- four  thousand 
four  hundred  ($54  400  00)  dollars. 
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For  the   year  1910,  fifty-two  thousand 
six  hundred  ($52,000  00)  dollars. 

For  the  year  1911,  fifty  thousand  eight 
hundred  ($50,800.00)  dollars. 

For  the  year  1912,  forty-nine  thousand 
($49,000.00)  dollars. 

For  the  year  1913,  forty-seven  thousand 
two  hundred  ($17,200.00)  dollars. 

For  the  year  1914,  forty  five  thousand 
four  hundred  ($45,400.00)  dollars. 

For  the  year  1915,  forty-three  thousand 
six  hundred  ($48,500.00)  dollars. 

For  the  year  1916,  forty-one  thousand 
eight  hundred  ($41,800.00)  dollars. 

For  the  purpose  of  paying  the  principal 
and  interest  of  the  bonds  Issued  under  this 
ordinance,  said  sums  so  levied  being  suf- 
ficient to  pay  the  interest  on  said  bonds  as 
It  falls  due,  and  also  to  pay  and  discharge 
the  principal  thereof  as  the  same  shall  fall 
due ;  and  the  Clerk  of  this  District  is  here- 
by directed  in  the  year  of  1897,  and  in  each 
of  the  years  thereafter,  until  and  includ- 
ing the  year  1916,  to  include  the  amount 
required  by  this  ordinance  to  be  raised  by 
taxes  in  each  of  said  years,  respectively, 
in  the  amount  which  shall  be  certified  to 
by  the  County  Clerk  in  each  of  said  years 
as  the  amount  required  to  be  raised  by 
taxation  in  said  District. 

Section  4.  Bonds  to  be  issued  in  pur- 
suance of  this  ordinance  may  be  registered 
with  the  Treasurer  of  said  District,  and 
after  such  registry  no  transfer  shall  be 
valid,  except  upon  the  books  of  said  Treas- 
urer, but  the  registry  thereafter  upon  the 
books  of  the  Treasurer  of  a  transfer  to 
bearer  shall  restore  transferability  by  de- 
livery; said  bonds  shall  continue,  subject 
to  successive  registrations  and  transfers  to 
bearer,  as  aforesaid,  at  the  option  of  each 
holder. 

Section  5.  That  the  credit  and  re- 
sources of  the  Sanitary  District  of  Chicago 
be  and  the  same  are  hereby  irrevocably 
pledged  to  the  payment  of  the  bonds  which 
shall  be  issued  in  pursuance  of  this  ordi- 
nance, and  the  interest  thereon  as  it  shall 
fall  due. 

Section  6.  This  ordinance  shall  take 
effect  and  be  in  force  from  and  after  its 
passage." 


REPORT  IN  REFERENCE  TO  PAYMENT  FOR 

SUPPLIES  AND  RENTAL  OF  PUMPS 

ON  SECTION  J. 

Mr.  Brad  en,  Chairman,  presented  a  re- 
port from  the  Joint  Committee  on  Engi- 
neering and  Finance  in  reference  to,  and 
accompanied  by,  report  of  the  Chief  Engi- 
neer asking  authorization  for  the  pay- 
ment of  certain  bills  incurred  in  the  ' 
purchase  of  supplies  and  rental  of  pumps 
on  Section  4,  presented  and  referred  to 
that  Committee  at  the  meeting  held  De- 
cember 28,  1896  (page  8682  of  the  Pro- 
ceedings), the  report  recommending  that 
the  action  of  the  Chief  Engineer  be  ap- 
proved, and  that  payment  of  such  bills 
m  the  usual  manner  be  authorized ;  and 
the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

•    The  following  is 

THE  REPORT: 

"Chicago,  December  28, 1896. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Joint  Committee  on 
Engineering  and  Finance  to  whom  was  re- 
ferred the  communication  of  Isham  Ran- 
dolph, Chief  Engineer,  asking  authoriza- 
tion of  the  payment  of  certain  bills  in- 
curred in  the  puichase  of  necessary  sup- 
plies and  the  rent  of  pumps  on  Section  4 
(page  8682  of  Proceedings),  would  respect- 
fully report  that  they  have  considered  the 
matter  contained  in  said  communication, 
and  recommend  that  the  action  of  the  Chief 
Engineer  in  the  premises  be  approved  and 
that  he  be  authorized  and  directed  to  issue 
the  necessary  voucher  for  the  payment  of 
such  bills  for  the  necessary  coal  and  other 
supplies  for  the  operation  of  the  pumps  on 
Section  4  and  for  the  rental  of  such  pumps, 
and  that  payment  be  made  thereof  under 
the  rules  and  practice  of  the  Board  regard- 
ing such  payments. 


f 
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Returned  herewith  is  said  communica- 
tion for  filing. 

Respectfully  submitted, 
(Signed)  J.  G.  Bbapen, 

Chairman. 

Alex.  J.Jones. 

Wm.  Boldenweck, 

Z.  R.  Cabtek, 

Frank  Wenter, 

J.  P.  Mallette, 

T.  A.  Smyth, 

B.  A.  Eckhart, 

Thomas  Kelly, 

Joint  Committee  on  Engineering  and  Fi> 
nance.97 

(One  enclosure.) 

REPORT  IN  REFERENCE  TO  BILL  FOR  FI- 
NANCIAL RELIEF  AND  APPOINTMENT 
OF  SPECIAL  LEGISLATIVE  COMMITTEE. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
pursuant  to  the  resolution  adopted  at 
the  meeting  held  December  80,  1806 
(page  8719  of  the  Proceedings),  trans- 
mitting a  bill  for  the  amendment  of 
Section  12  of  the  act  generally  known 
as  the  Sanitary  District  Act,  providing 
for  the  extension  of.  the  power  of  the 
District  to  levy  one  and  one- half  per 
cent  tax  for  the  years  1808  and  1699,  the 
report  recommending  that  a  Commit- 
tee of  five  members  be  appointed  as  a 
Special  Legislative  Committee  to  take  the 
matter  in  charge  and  use  all  proper 
means  for  the  passage  of  the  bill,  and 
also  to  secure  the  passage  of  such  other 
amendments  as  the  Board  may  desire  or 
which  may  be  submitted  by  the  Com- 
mittee© on  Judiciary,  said  Committee  to 
be  given  power  to  act,  including  power 
to  appoint  sub-committees  and  do  ail 
acts  necessary  and  proper  to  secure  such 
legislation;  and  the  report  and  accom- 
panying bill  were  read. 

Mr.  Mallette,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  mad6 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.  Nays— Messrs.  Carter  and  Eck- 
hart— two. 


Upon  which  result  the   President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  January  2, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Tour  Committee  on  Judi- 
ciary would  respectfully  report  to  your 
Honorable  Body  that,  pursuant  to  the  reso- 
lution adopted  at  your  meeting  of  Decem- 
ber 80,  1896  (page  8712  of  Proceedings), 
your  Committee  have  conferred  with  the 
Attorney  and  General  Counsel  regarding 
the  preparation  of  the  necessary  bill  or 
bills  to  be  presented  to  the  General  Assem- 
bly of  the  State  of  Illinois  for  desired 
amendments  to  the  act  under  which  the 
District  Is  organized,  and  amendments 
thereto,  and  have  prepared  and  present 
herewith  a  bill  for  the  amendment  of  Sec- 
tion 12  of  "An  act  to  create  sanitary  dis- 
tricts and  to  remove  obstructions  in  the 
Desplaines  and  Illinois  Rivers,"  approved 
May  29,  1889,  in  force  July  1,  1889,  and 
amended  by  an  act  in  force  July  1, 1895* 
providing  for  an  extension  of  the  power  of 
the  District  to  levy  one  and  one-half  per 
cent  tax  on  the  equalized  valuation  of 
taxable  property  within  the  District  for  the 
years  1898  and  1899,  to  be  used  for  the  com- 
pletion of  the  Main  Channel,  and  any  bal- 
ance then  remaining  to  be  applied  to  the 
improvement  of  the  North  and  South 
Branches  of  the  Chicago  Kiver,  and  recom- 
mend that  a  Committee  of  five  members  be 
appointed  by  the  President  as  a  Special 
Legislative  Committee,  and  that  said 
amendment  be  committed  to  them,  with 
direction  to  present,  and  endeavor  by  all 
proper  means  to  secure  the  passage  of  the 
same  by  the  General  Assembly  ;and  likewise 
to  secure  the  passage,  if  possible,  of  such 
other  amendments  as  the  Board  of  Trustees 
may  desire,  or  which  may  be  submitted  to 
such  Committee  by  the  Committee  on  Ju- 
diciary, and  for  the  purpose  of  securing 
the  passage  of  such  amendment  and  the 
preparation  and  passage  of  any  farther 
amendments,  the  said  Special  Legislative 
Committee  and  the  Judiciary  Committee  be 
empowered  and  authorized  to  act,  includ- 
ing the  power  to  appoint  sub-committees, 
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and  do  all  acts  necessary,  convenient  and 
proper  to  secure  such  legislation. 

Respectfully  submitted, 

(Slimed)  J.  £.  Mallette, 

Chairman. 

Jos.  C.  Braden, 

Alex,  J.  Jones, 

Committee  on  Jvdlciary." 

(Accompanied  by  bill. ) 


The  following  is 


u 


THE  BILL. 

A  BILL  for  an  act  to  amend  Section  12 
of  "An  act  to  create  sanitary  districts 
and  to  remove  obstructions  in  the  Des- 
plaines  and  Illinois  Rivers,"  approved 
May  29,  1889,  in  force  July  1, 1889,  and 
amended  by  an  act  in  force  July  1, 1895. 

Section  L  Be  it  enacted  by  the  people 
of  the  State  of  Illinois  represented  in  the 
General  Assembly,  that  Section  12  of  "An 
act  to  create  Sanitary  Districts  and  to  re- 
move obstructions  in  the  Desplaines  and 
Illinois  Rivers,"  approved  May  29,  1889, 
in  force  July  1, 1889,  and  amended  by  an 
act  in  force  July  1, 1896,  be  and  the  same  Is 
hereby  amended  so  as  to  read  as  follows: 

Section  12.  The  Board  of  Trustees  may 
levy  and  collect  taxes  for  corporate  pur- 
poses upon  property  within  the  territorial 
limits  of  such  Sanitary  District  the  aggre- 
gate amount  of  which  for  each  of  the  years 
1895, 1896, 1897, 1898  and  1899  shall  not  ex- 
ceed one  and  one-hall  per  centum  of  the 
value  of  the  taxable  property  within  the 
corporate  limits  as  the  same  shall  be  asses- 
sed and  equalized  for  the  State  and  County 
taxes  of  the  year  in  which  the  levy  is 
made,  and  the  aggregate  amount  of  which 
in  any  one  year  after  the  year  1899  shall 
not  exceed  one-half  of  one  per  centum  of 
such  value. 

Said  Board  shall  cause  the  amount  re- 
quired to  be  raised  by  taxation  in  each  year 
to  be  certified  to  the  County  Clerk  on  or  be- 
fore the  second  Tuesday  in  August,  as  pro- 
vided for  in  Section  one  hundred  and 
twenty -two  of  the  general  revenue  law. 

All  taxes  so  levied  and  certified  shall  be 
collected  and  in  force  in  the  same  manner 
and  by  the  same  officers  as  State  and 
County  taxes,  and  shall  be  paid  over  by  the 
officer  collecting  the  same  to  the  Treasurer 


of  the  Sanitary  District,  in  the  manner  and 
at  the  time  provided  by  the  general  reve- 
nue law." 

COMMUNICATION  IN  REFERENCE  TO  NEC- 
ESSARY COLLATERAL  EXPENSES. 

Mr.  Jones  presented  a  communication 
signed  by  Messrs.  Jones,  Braden  and 
Smyth,  setting  forth  that  the  estimated 
expense  necessary  for  the  cleansing  of 
the  North  and  South  branches  of  *the 
Chicago  River  will  be  98,300,000,  for 
which  no  sufficient  provision  has  been 
made,  and  that  after  the  resources  of 
the  present  proposed  legislation  are  ex- 
hausted, there  will  be  a  deficit  of 
$2,100,000  before  this  work  can  be 
performed,  to  which  must  be  added  the 
incidental,  but  considerable  expense  of 
properly  developing  the  water  power 
along  the  Main  Channel;  and  the  com- 
munication was  read. 

Mr.  Jones,  seconded  by  Mr.  Braden, 
moved  that  the  communication  be  re- 
ceived, printed  and  placed  on  file. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

The  following  is 

THE  COMMUNICATION: 

"The  undersigned,  while  concurring  in 
the  opinion  of  the  Committee  on  Judiciary, 
this  day  presented  as  to  the  necessity  of 
immediate  legislation,  if  the  work  of  con- 
struction is  to  be  prosecuted  unceasingly 
until  the  Canal  be  completed,  beg  leave  at 
the  same  time  to  express  the  opinion,  in  de 
cisive  language,  that  the  amount  derived 
from  the  proposed  two  years  extension  of 
the  additional  tax  levy  of  one  per  cent,  will 
fall  far  short  of  the  necessities  which  will 
confront  this  District  in  the  almost  imme- 
diate future. 

In  bis  very  able  message  to  this  Board  a 
year  ago,  President  Eckhart,  on  assuming 
the  duties  of  his  office,  and  after  enumerat- 
ing the  immediate  details  of  construction 
which  demanded  the  attention  of  the  Board, 
said: 

••The  only  work  before  you  yet  remain- 
ing to  be  mentioned,  which  involves  the 
expenditure  of  large  sums  of  money,  is  the 
cleansing  of  the  North  Branch  of  the  Chi- 
cago River  and  the  South  Fork  of  the 
South  Branch.  The  condition  of  these 
streams  is  well  known  to  you  all.  It  has 
been  a  standing  menace  to  the  health  and 
lives  of  those  living  in  those  quarters  of 
the  city.  Not  only  that,  but  they  are  the 
chief  sources  of  the  pollution  of  our  drink- 
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ing  water,  for  at  times  of  heavy  rains  there 
is  of  necessity  some  current  setting  in  to- 
wards the  lake,  and  the  accumulated  filth 
is  poured  out  of  the  mouth  of  the  river  to 
be  carried  by  favorable  currents  or  by  slow 
permeation  in  the  direction  of  the  water 
intakes* 

This  problem  deserves  your  most  careful 
and  deliberate  consideration." 

The  undersigned  feel  that  the  above 
views  of  President  Eckhart  were  well 
founded  and  regard  them  as  a  note  of 
warning  which  this  Board  should  observe 
at  the  present  time.  It  is  not  even  sug- 
gested that  by  the  two  years  extension  any 
adequate  provision  is  made  for  the  work  of 
clearing  the  North  Branch  and  flushing  the 
South  Fork  of  the  South  Branch,  accord- 
ing to  the  recommendation  of  President 
Eckhart  They  are  still  (ta  standing 
menace  to  the  health  and  lives  of  those 
living  in  those  quarters  of  the  city,"  and 
will  so  remain  until  this  Board  takes  ac- 
tion for  the  purification  of  these  Channels. 
The  estimated  expense  of  this  work  is 
$1,200,000  00  for  the  South  Branch  and 
$2,000,000.00  for  the  North  Branch,  a  further 
deficit  of  $3,200,000.00  for  which  no  pro- 
vision is  made,  the  suggestion  being  that, 
if  forced  to,  it  would  be  better  to  go  to  the 
Legislature  for  relief  at  another  session 
rather  than  spread  the  true  situation  before 
the  people  at  this  time. 

The  undersigned  believe  that  the  citi- 
zens expect  frankness  from  their  public  of- 
ficials at  all  times,  and  we  desire  to  go  up- 
on the  record  as  predicting  and  believing 
that  after  the  resources  of  the  proposed 
additional  legislation  are  exhausted,  there 
will  still  be  a  deficit  of  $2,100,000.00  before 
the  work  of  cleansing  the  North  and  South 
Branches  can  be  performed.  To  this  must 
be  added  the  incidental  but  considerable 
expense  of  properly  developing  the  water 
power  along  the  Main  Channel.  The 
population  affected  by  the  North  Branch 
is  approximately  888,000,  and  the  popula- 
tion affected  by  the  South  Fork  of  the 
South  Branch  is  approximately  540,000, 
thus  we  find  that  928,000  citizens  and  tax- 
payers of  the  City  of  Chicago,  after  bear- 
ing the  burdens  of  taxation  for  eight  years, 
are  to  be  practically  denied  participation 
in  the  most  substantial  benefits  of  this 
great  sanitary  enterprise,  and  the  solution 
of  the  problem  affecting  their  health  and 


lives  to  be   relegated  to   the   indefinite 
future. 

(Signed)  Alex.  J.  Jones, 

j.  C.  Braden, 

Thomas  A.  Smyth." 

DISPOSITION  OF  CANCELLED  BONDS  AND 

COUPONS. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  in  regard  to  the  disposition  of 
cancelled  bonds  and  coupons,  that  the 
matter  be  referred  to  the  Committee  on 
Finance  and  the  Attorney  of  the  Board 
to  make  some  recommendation  in  refer-, 
enoe  to  the  proper  disposition  of  the 
same. 

The  motion  prevailed  unanimously 
and  it  was  so  referred. 

RESOLUTION  OF  THANKS  TO  LATE  TREAS- 
URER. 

Mr.  Garter  presented  a  resolution  ten- 
dering the  thanks  of  the  Board  to  Mr. 
M.  £.  Stone  for  his  faithful  performance 
of  the  duties  of  Treasurer  during  the  past 
five  years,  without  salary,  and  his  praise- 
wormy  course  in  turning  over  all  inter- 
est earned  by  the  funds  in  his  hands 
during  his  term  of  service;  and  the  reso- 
lution was  read. 

Mr.  Carter,  seconded  by  Mr.  Eckhart, 
moved  the  adoption  of  the  resolution. 

The  motion  prevailed  unanimously, 
and  the  President  declared  the  resolution 
adopted. 

The  following  is 

the  resolution: 

"Beaotved,  That  the  thanks  of  this  Board 
are  due  and  are  hereby  tendered  to  Mr. 
Melville  8.  Stone  for  his  faithful  perform- 
ance of  the  duties  of  Treasurer  of  this  Dis- 
trict during  the  past  five  years,  without 
salary  or  compensation,  and  for  his  praise- 
worthy course  In  turning  over  to  this  Dis- 
trict $185,688.23,  being  all  of  the  interest 
earned  by  the  funds  in  his  hands  during 
his  entire  term  of  service." 

NOTICE  OP  APPOINTMENT  OF  AS8ISTANT 

TREASURER. 

Mr.  Wenter,  Chairman  of  the  Finance 
Committee,  presented  a  report  received 
by  him  from  Treasurer  Blount,  notifying 
him  of  the  appointment  of  Sylvester  P. 
Blount  as  Assistant  Treasurer;  and  the 
report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
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moved   that   the    report    be    received, 
printed  and  placed  on  file. 

The  motion  prevailed  unanimously 
and  it  was  bo  ordered. 

January  4,  1897. 

Frank  W  enter,  Chairman  Finance  Com- 
mittee,'Sanitary  DUtrictt  Chicago: 

This  is  to  inform  you  that  I  have  desig- 
nated Mr.  Sylvester  P.  Blount  as  Assistant 
Treasurer.  I  expect  him  to  receive  the 
same  salary  as  paid  to  the  former  Assistant 
Treasurer. 

Yours  truly, 

(Signed)  F.  M.  Blount, 

Treasurer  Sanitary  District 

APPOINTMENT  OP  COMMITTEE  ON  SPECIAL 
LEGISLATION. 

In  accordance  with  the  recommenda- 


tion of  the  Committee  on  Judiciary, 
adopted  this  day,  recommending  the  ap- 
pointment of  a  special  legislative  Com- 
mittee to  take  charge  of  the  matter  of 
securing  the  passage  of  proposed  amend- 
ments to  the  Sanitary  District  Act,  the 
President  announced  the  appointment 
of  Messrs.  Mallette,  Jones,  Boldenweck, 
Wenter  and  Braden  as  such  Committee. 

ADJOURNMENT. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Boldenweck,  the  Board  then  ad- 
journed. 


CLERK. 
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Sanitary  District  of  Chicago. 


JANUARY  13, 1897. 


OFFICIAL   RECORD. 

(Published  by  authority  of  the  Board  of  Trmttes  of 
the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  thirty- eighth 
regular  meeting  of  the  Board  of  Trus- 
tees of  the  Sanitary  District  of  Chicago, 
was  held  in  their  rooms,  Rialto  Building, 
Wednesday,  January  13,  1897,  at  2:00 
o'clock  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mai- 
lette,  Smyth  and  Wenter — nine  members 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  January  6,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Bolden- 
weck, seconded  by  Mr.  Braden. 


vouchers: 
The  Clerk  presented  the  following  vouchers: 

EN  GIN  EBBING  DEPARTMENT. 

F.  Meyer  &  Co.  (blueprinting) $  70  59 

Geo.  B.  Carpenter  &Co.  (oakum  and  pitch) 28  76 

R.  Seelig  (repairing  tapes) 1  85 

Henry  Gebhardt  (repairing  furniture) 2  60 


^ 


S£i 


*r 
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Sweet,  Wallach  &  Co.  (photo  supplies) $  2  25 

J .  M.  Abbttt  (sundry  supplies) 22  82 

Wygant  6  Ayers  (rent,  Corwitb,  December  81, 1896) 12  60 

J.  McCaffery  (rent,  Brighton  Park,  December  81, 1890) 25  00 

J.  M.  Abbltt  (rent,  Willow  Springs,  December  81,  1880) 2^  00 

H.  S.  Norton  (rent,  Lemont,  December  81,1896) 18  00 

O.  W.  Moon  (rent,  Lockport,  December  81, 1896) 20  00 

Mary  Bosk  (guage  reading,  December  81, 1896) 10  00 

Wm.  McGinnis  (guage  reading,  December  81, 1896) 10  00 

Wm.  Klrkham  (guage  reading,  December  81, 1896) 10  00 

Joseph  Carlin  (guage  reading,  December  81, 1896) 10  00 

E.  Hastings  (guage  reading,  December  81, 1896) 10  00 

White  Rock  Mineral  Springs  Company  (water) 15  00 

C.  S.  Austin  (ice) 12  00 

Chicago  Towel  Supply  Company  (toweling) 4  90 

Henry  Miller  (labor  Western  Avenue  bridge) 17  60 

The  P.,  C,  C.  &  St.  L.  Ry.  Co.  (Inspector  bridge  material) 21  25 

The  Union  Stock  Yard  and  Transit  Company  ( trackage) 247  60 

The  Onion  Stock  Yard  and  Transit  Company  (changes  in  interlock- 
ing system,  etc 152  41 

CLERICAL  DEPARTMENT. 

P.  F.  Pettibone  &  Co.  (stationery) $  26  61 

Stromberg,  Allen  &  Co.  (stationery) 8  95 

Huston,  A  eh  mead,  Wilson  Company  (tax-levy  warrants) 11  80 

A.  P.  Little  (carbon  paper) 4  00 

The  Mi  Her- Bryant- Pierce  Co.  (typewriter  ribbons) 6  00 

Chicago  Towel  Supply  Company  (toweling) 2  50 

C.  S.  Austin  (ice) 8  00 

LAW  DEPARTMENT. 

P.  F.  Pettibone  &  Co.  (stationery) $  5  12 

Jacobs,  Coles  &  Co.  (stationery) 8  88 

The  News  Company  (stationery) I  86 

Huston,  Ashmead,  Wilson  Company  (envelopes) 4  50 

The  Guntborpe-  Warren  Printing  Company  (printing) 6  30 

Callaghan  &  Company  (law  books) 6  76 

Chicago  Dally  Law  Bulletin  (advertisement) 24  85 

Chicago  Daily  Law  Bulletin  (subscription  to  December  81, 1896). . .  8  00 

G.  D.  Vance  (furniture,  Joliet  office) 45  25 

H.  R.  Burllngame  (map  rack,  Joliet  office) 15  00 

Chicago  Telephone  Company  (toll  service) 18  60 

Chicago  Towel  Supply  Company  (toweling) 1  50 

C.  8-  Austin  (Ice) 8  00 

Chicago  Title  and  Trust  Company  (Information ) 5  00 

Geo.  Hingston  (expert  stenographer) 81  75 

Board  of  Canal  Commissioners  of  the  State  of  Illinois  (certified 

copies  contract) 12  00 

Henry  Young  (rent,  Joliet  office,  December,  1896) 16  00 

The  Mooney  and  Boland  Agency  (services) 227  50 

D.  Barrett  (livery) 156  00 

W.  M.  McEwen  (expert  witness  fees,  etc) 987  08 

GENERAL  ACCOUNT. 

American  Baptist  Publication  Society  ( Robert's  Rules) $  498 

James  Reddick  (pay  roll  and  sundry  expense) 68  29 

James  Reddick,  Clerk  (postage) 80  00 


i 


11SOT. 


$     748  92 


62  86 


$  1,522  88 


$      108  22 


$      197  66 
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POLICE    DEPARTMENT. 

W.  P.  Rend  &  Co.  (coal) $    189  58 

Stephenson  &  Keller  (hauling  coal) 8  60 

T.  H.  Gaffey  (double  harness) 10  00 

P.  J.  Feeney  (horseshoeing) 6  00 

W.  B.  Neff  (horseshoeing) 12  25 

Wagner  Bros,  (livery) 4  50 

J .  G.  Bodenschatz  (sundries) 5  07 

Boehme  &  Bachman  (boarding  prisoners) 16  80 

PUMPING  PLANTS. 

William  McKenzie  (repairs  to  boilers) $     12  80 

Delaney  Oil  and  Grease  Company  (oil) 47  00 

Delaney  Oil  and  Grease  Company  (oil) 15  24 

*T.  C.  Loucks  &  Co.  (coal) « 1,196  62 

*Mc Arthur  Bros.  Company  (rent  of  pumps  and  supplies) 984  80 

$  2  205  96 

Total $  4,886  44 

■ 

ENGINEERING  DEPARTMENT. 

^Construction  Account— 

Griffiths  &  McDermott  (Section  1,  January  1, 1897) $12,446  00 

The  Qualey  Construction  Company  (Section  5,  December  81, 1896) . .     6,754  00 

Heldmaier  &  Neu  (Section  A,  January  1, 1897) 11,576  25 

Heldmaier  &  Neu  (Section  B,  January  1,1897) 914  88 

Western  Dredging  and  Improvement  Company  (Section  C,  Jan- 
uary 1,  1897) 987  00 

Gahan  &  Byrne  (Section  G,  December  31,1896) 1,687  56 

Gahan  &  Byrne  (Section  fl,  December  31, 1896) 2.699  90 

Hayes  Bros,  et  al.  (Section  N ,  December  31, 1896) 8,702  19 

McMahon  <fe  Montgomery  Company  et  al.  (Section  O,  December  81, 

1896) 706  71 

The  Qualey  Construction  Company  (Section  5,  extra,  slide,  Decem- 
ber 81, 1896) 1,598  50 

The  Qualey  Construction  Company  (Section  5,  extra,  small  cut)  De- 
cember 81, 1896) 700  00 

Gahan  &  Byrne  (Section  G,  drainage  impounded  water,  Decem- 
ber 81, 1896) 824  92 

McMahon  &  Montgomery  Company,  et  al.  (Section  O,  extra,  P.,  C, 

C.  &St  L.  crossing,  December  31, 1896) 656  85 

The  Pittsburgh,  Cincinnati,  Chicago  and  St.  Louis  Hallway  Com- 
pany (Section  O,  extra,  Pan  Handle  bridge,  October  16, 1896). . .    2.030  20 
The  Pittsburgh,  Cincinnati,  Chicago  and  St  Louis  Railway  Com- 
pany (Section  O,  Pan  Handle  bridge,  November  28, 1896) 99  68 

The  Pittsburgh,  Cincinnati,  Chicago  and  St  Louis  Kail  way  Com- 
pany (Section  O,  Pan  Handle  bridge,  December  31, 1896 1,906,87 


$47,791  01 


Grand  total $52,627  45 


*  Paid  by  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1896. 
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Mr.  Mallette,  seconded  by  Mr.  Smyth, 
moved  that  the  vouchers  as  read  and 
shown  above  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
i  and  Wenter — nine.    Nays — none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  January 
9,  1897,  which  was  read  and,  by  unani- 
mous confront,  was  ordered  printed  and 
placed  on  file 

The  following  is 

the  report: 
"Chicago,  January  18, 1897. 

7o  the  Honorable  the  Board  of  Trustees  qf 
the  Sanitary  District  of  Chicago  : 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
January  9,  1897,  as  the  same  have 
been  reported  to  me : 

Engineering  department 86 

Pumping  plants 9 

Clerical  department.   5 

Law  department 7 

Treasury  department 1 

Police  department ,. . .  29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 139 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk." 

MONTHLY    REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
December,  1896,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

4 'Chicago,  January  1, 1897. 

2b  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  CMcaao: 
Gentlemen — I    have    the    honor   to 


herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
December,  1896,  was  $1,834.17,  divided  as 
follows: 

Salaries $1,816'67 

General  expenses 17  60 

Total $1884  17 


There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against 
the  Clerical  Department,  and  the  ex- 
penses for  the  present  month  will,  from 
present  indications,  be  about  $900. 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  December,  1896,  was 
$5,175.34,  divided  as  follows: 

Salaries $  4,896  66 

Electric  lighting 168  06 

Printing 116  90 

General  expenses 4  72 

Total $  6,176  84 


There  are  no  outstanding  liabilities 
against  the  General  Account  beyond 
usual  current  bills,  and  the  expenses  for 
the  present  month  will  be  about  $5,000. 

During  the  month  of  December,  1890, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $686,281.27.  as  follows: 

Engineering  Department $  26.261  67 

Clerical  Department 1,884  17 

Law  Department 6,129  09 

Treasury  Department 348  88 

General  Account 6,176  84 

Police  Department 6,971  99 

Bond  Account 890000  00 

Interest  and  Premium  Account.  288,600  00 

Pumping  Plant,  Section  3 676  44 

Pumping  Plant,  Section  4 1,117  90 

Pumping  Plant,  Section  14 1,292  40 

J  as.  Reddick,  Emergency  Fund  1,600  OO 

Angus  &  Glndele 6,488  94 

Total .$686,231  27 


As  directed  by  your  Honorable  Body 
at  the  meeting  held  August  12,  1896,  es- 
timates issued  to  con  tractors  and  audited, 
approved  and  ordered  paid  by  the  Board 
during  the  month  of  December,  1896,  to 
the  amount  of  $467,281.60  were  paid  in 
tax-levy  warrants  with  six  per  cent  in- 
terest coupons  attached,  drawn  against 
the  tax  levy  for  1896.  In  addition  to 
this  amount,  a  voucher  issued  for  ao 
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count  of  Pumping  Plant,  Section  8,  and 
audited,  approved,  and  ordered  paid  to 
the  amount  of  $209.26  was  also  paid  in  a 
similar  tax- levy  warrant,  making  a  to- 
tal of  $467,440.86  in  1896,  tax-levy  war- 
rants issued  during  the  month  of  De- 
cember. 

The  total  expenditures,  therefore,  for 
the  month,  were  as  follows: 

1896  Tax-levy  Warrants,  Con- 
struction Account. $  467,281  60 

1896  Tax-levy  Warrants,  other 
accounts 209  26 

Aegular  Warrants 685,231  27 

Total $1,152,672  IS 


Of  the  $200,000  appropriated  July  8, 
1896,  for  the  payment  of  District  bonds 
and  interest  on  bonds  and  tax- levy  war- 
rants, the  balance  of  the  appropriation 
$26,807.38  has  been  exhausted  by  the 
payment  of  bonds  and  interest  that  have 
become  due. 

Of  the  total  amount  of  lb96  tax-levy 
warrants  issued  to  date,  there  is  now 
outstanding  the  sum  of  $2,455,425.37. 

Respectfully  submitted, 

(Signed)  Jamks  Rbddick, 

Clerk." 

MONTHLY  REPOKT  FROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
December,  1896,  which  was  read  and  by 
unanimous  consent  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  January  13, 1897. 

To  the  Honorable  the  Board  of  Trueteee 
of  the  SanUary  District  of  Chicago: 

Gentlemkn— I  have  the  honor  to  sub- 
mit the  report  of  the  Law  Department 
for  the  month  of  December,  1896. 

The  following  are  the  expenses  for  such 
month: 

salaries. 

Attorneys $2,412  49 

Office  force 580  00 

$2,942  49 

GENERAL  EXPENSES. 

Court  costs $2,224  00 

Right  of  way 250  00 

Expense  account 712  60 

$8,186  60 

Total $6,129  09 


The  several  matters  occupying  the 
time  and  attention  of  the  department 
are  in  brief  as  follows: 

The  suspension  of  work  on  Sections  B 
and  F  has  required  a  great  deal  of  time 
in  the  consideration  of  the  claims  pend- 
ing against  the  contractors  on  these 
sections  and  in  the  various  negotiations 
looking  to  the  completion  of  the  work. 

Final  settlement  papers  have  been  pre* 
pared  and  executed  of  reserve  percentage 
on  Sections  H,  6,  7  and  14. 

An  agreement  has  been  prepared  and 
executed  between  the  District  and 
Messrs.  Oahan  &  Byrne  for  the  excava- 
tion under  the  Santa  Fe  Railway  tracks 
at  the  end  of  Section  H,  when  possession 
thereof  shall  be  given. 

The  trial  of  the  condemnation  suit  in 
Will  County  for  lands  of  the  Western 
Stone  Company  has  occupied  nearly  the 
entire  month  and  resulted  in  a  verdict  of  • 
fourteen  thousand  five  hundred  ($14,500) 
dollars  compensation  and  damages  to  be  . 
paid  for  the  land,  upon  which  verdiot 
judgment  has  since  been  entered.  This 
verdict  is  over  five  thousand  ($5,000) 
dollars  less  than  the  verdict  rendered  at 
the  first  trial. 

An  appeal  has  been  prayed  in  the  case 
of  John  A.  Cook  versus  the  District  pend- 
ing in  the  Appellate  Court  to  the  Su- 
preme Court  of  Illinois  for  tne  Northern 
Grand  Division. 

Suits  have  been  begun  by  Henry  J* 
Burke  and  A.  Hero  and  are  now  pending 
in  the  Circuit  Court,  for  alleged  over 
time,  which  suits,  as  appears  by  the  evi- 
dence of  the  Engineering  Department, 
are  utterly  without  foundation. 

Suit  has  been  begun  by  John  J.  Mc- 
Caughey  in  the  Circuit  Court  against 
the  District  and  others,  for  alleged  labor 
on  Section  8. 

A  report  adverse  to  the  District  has 
been  made  by  Master  in  Chancery  Sher- 
man in  the  case  of  Ricker,  Lee  &  Com- 
pany against  the  District  for  cancellation 
of  contract;  proper  objections  will  be 
filed  and  the  matter  taken  before  the 
United  States  Circuit  Court  for  review. 

A  number  of  legal  questions  consider- 
ing the  rights  and  powers  of  the  District' 
have     been   under    consideration    and 
studied  for  answer  for  the  guidance  of 
the  District. 

In  addition  to  above,  pleadings  have 
been  prepared  in  various  litigations  of  the 
District  and  attention  given  to  the  regu- 
lar routine. 
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The  coming  month  will  be  occupied  in 
the  consideration  of  claims,  right  of  way 

Suestions,  matters  of  amendment  of 
anitary  District  law,  preparation  of 
pleadings  and  causes  for  trial,  settle- 
ment with  contractors,  various  negotia- 
tions and  regular  routine  work. 

Respectfully  submitted, 

(Signed)  W.  M.  McEwen, 

.Attorney." 


REPORT  FROM  TREASURY  DEPARTMENT 
TO  DECEMBER  31,  1806. 

The  Clerk  presented  a  'report  from  the 
Treasury  Department  for  the  period 
from  December  10,  being  date  on  which 
present  Treasurer  took  charge,  to  Decem- 
ber 81.  1806,  inclusive,  which  was  read, 
and,  by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 
Receipt*. 

"  Balance  on  hand  at  date 

of  last  report $  526,201.73 

From  County  Treasurer 

—Tax  Account $268,959.10 

From  James  Reddiok— 

General  Account: 
Check  of  E.  D.  Smith  & 

Co.  for  use  of  private 

telephone  to  Now24tb, 

1S96 27.75 

Ohock  of  Crear,  Adams 

&  Co.  for  use  of  pri- 
vate telephone  to  Dec. 

Hth,1896 16.87 

Check  of  Mc  Arthur  Bros. 

for  use  of  private  tel- 
ephone to  Dec.   14th, 

1896 66.67 

Check  of  Franklin  Mac- 

Veagh  &  Co.  for  use  of 

private  telephone  to 

Dec  14tb.  1890 16.67 

Check  of  McArtburBros. 

for  rent  of  buildings 

on  Sees.  2  and  4  to  Dec. 

14tb,  1896 150.00 

Check  of  Heldmaier  & 
Neu  for  rent  of  build- 
ings on  Sec.  A  to  Oct. 
1,1896 107.50 

From  Metropolitan  Na- 
tional Bank,  Interest 
Account 171.89 

From  Chicago  National 
Bank,  Interest  Aooount  :il0.T7 


258,157.27 


FromFort  Dearborn  Na- 
tional Bank,  Interest 
Account 169.04 

From      Garden       City 
Banking   and     Trust  * 
Co.,  Interest  Account  161  21 

Total  cash  received  for 
month 

$  784.369.00 
Disbursements. 

Clerical  Department....  *     926.49 

Treasury  Department..  10.00 

Engineering  Departra't  10,180.83 

Law  Department 2.385.35 

General  Account 1 ,399.75 

James  Reddiok,  Clerk..  1.500.00 

Police  Department 2,815.29 

Bond  Interest  and  Pre- 
mium Aooount 238,500.00 

Bond  Account 390.000.00 

Pumping  plant— Sec.  8. .  91.14 

Pumping  plant— Sec  4. .  45.00 

Pnmplng  plant— Sec.  14.  666.68 

Total  cash  disbursed 
Balance    this    date,    in 
banks  as  per  schedule 
endorsed  hereon * 


$648,500.58 


$135,838.47 


*The  balance  of  the  appropriation  of  $200,000 
made  by  ordinance  of  July  8th,  1&96,  has  been 
exhausted  by  the  payment  of  Imnds  and  intercut 
that  have  become  due. 

(Signed)  F.  M.  BLOUNT, 

Treasurer, 

By  S.  P.  BLOUNT, 

As*t.  Trc8tiret\ 
Chicago,  January  6th,  1897.'* 

SCHEDULE ! 

Chicago  National  Bank $  37,390.04 

National  Bank  of  Illinois 86,468.61 

Metropolitan  National  Bank 3,859.95 

Fort  Dearborn  National  Bank 5,628.08 

Garden  City   Banking  and  Trust 
Company 3,003.79 

Total $136,838.47 


REPORT   ON    INCREASE   OF    SALARY   FOR 
GENERAL  CLERK  AND  BOOKKEEPER 
-CLERICAL  DEPARTMENT. 

The  Clerk  presented  and  read  a  report 
recommending  an  increase  of  salary  for 
the  General  Clerk  and  Bookkeeper  of  the 
Clerical  Department,  which,  on  motion 
of  Mr.  Wenter,  seconded  by  Mr.  Bolder- 
week,  was  referred  to  the  Committee  on 
Finance,  to  consider  and  report  back  to 
the  Board. 
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The  following  is 

THE  REPORT : 

"  Chicago,  January  13,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Oktnitary  District  of  Chicago: 

Gentlemen— I  respectfully  recommend 
to  your  consideration  a  proposition  al- 
lowing an  increase  of  salary  for  the  gen- 
eral clerk  and  bookkeeper,  respectively, 
of  the  Clerical  Department.  I  believe 
the  duties  and  responsibilities  of  the  posi- 
tions named  warrant  a  reasonable  in- 
crease in  the  compensation  attached 
thereto. 

Respectfully  submitted, 


(Signed) 


Jas.  Reddick, 
Clerk." 


REPORT  IN  REFERENCE   TO  SUSPENSION 
OF  WORK  ON  SECTION  E. 

Mr.  Brad  en,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, setting  forth  that,  acting  under  the 
direction  of  the  Committee,  the  Chief 
Engineer  and  Attorney  have  made 
written  report,  from  which  it  appears 
that  the  work  on  Section  E  has  been 
utterly  abandoned,  and  in  view  of  the 
necessity  of  the  completion  of  the  work 
during  the  season  of  1897,  the  Committee 
recommending  that  the  Clerk  be  directed 
to  serve  notice  on  Messrs.  Angus  &  Gin- 
dele,  contractors  for  said  section,  that 
unless  they  resume  work  on  or  before 
Tuesday,  January  19,  1897,  they  will  be 
considered  as  having  abandoned  the 
work,  and  that  the  District  will  proceed 
to  have  said  work  completed,  as  provided 
in  the  contract,  at  the  expense  of  Angus 
&  Gindele,  and  hold  the  bond  given  in 
connection  with  said  contract  for  any 
loss  thereunder;  the  report  also  rec- 
ommending that  said  Clerk  be  directed 
to  report  his  service  of  notice  hereunder, 
and  that  the  Chief  Engineer  be  directed 
to  report  as  to  compliance  or  non-com- 
pliance of  said  contractors  hereunder,  to 
the  Board  at  its  meeting  of  January  20, 
1897;  also  that  a  copy  of  the  notice 
served  upon  Angus  &  Gindele  be  mailed 
by  the  Clerk  to  the  Surety  Company, 
surety  on  the  bond  of  said  Angus  &  Gin- 
dele; and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  in. 


On  roll-call  the  vote  stood:  Yea* — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  January  9,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  En- 
gineering would  respectfully  report  unto 
your  Honorable  Body  that  in  the  matter 
of  the  work  on  Section  E  of  the  Main 
Channel,  for  which  Messrs.  Angus  & 
Gindele  are  the  contractors,  the  subject 
of  the  ceasing  of  work  on  said  section 
and  the  abandonment  of  the  same  by  the 
contractors  has  been  before  your  Com- 
mittee, and  that,  acting  under  the  direc- 
tion of  your  Committee,  the  Chief  En- 
gineer and  the  Attorney  have  made 
written  report  and  opinion  regarding  the 
various  matters  and  questions  existing 
and  arising  upon  said  Bection,  from 
which  it  appears  that  said  work  has  been 
utterly  abandoned,  and  your  Committee 
so  find;  and  inasmuch  as  immediate 
action  is  necessary  in  the  premises  to  se- 
cure the  completion  of  the  work  on  said 
section  during  the  season  of  1897,  your 
Committee  recommend  that  the  Clerk  of 
the  District  be  directed  to  serve  notice 
upon  Messrs.  Angus  &  Gindele.  con- 
tractors for  Section  E  of  the  Main  Chan- 
nel, that  unless  they  resume  work  at 
once  under  their  contract  and  in  com- 
pliance therewith  on  or  before  Tuesday, 
January  19, 1897,  they  will  be  considered 
as  having  abandoned  the  work  under 
their  said  contract,  and  that  the  District 
will  proceed  to  have  said  work  completed 
as  provided  in  said  contract,  and  charge 
the  expense  thereof  to  said  Angus  & 
Gindele,  and  hold  the  bond  given  in  con- 
nection with  said  contract  for  any  loss 
thereunder,  in  accordance  with  the  pro- 
visions of  said  contract,  and  said  Clerk  is 
directed  to  report  his  service  of  notice 
hereunder,  and  the  Chief  Engineer  is 
directed  to  report  as  to  the  compliance 
or  non-compliance  of  said  Angus  & 
Gindele,  hereunder,  to  the  Board  at  its 
meeting  of  January  20,  1897;  and  also 
that  a  copy  of  the  notice  served  upon 
Angus  &  Gindele  be  mailed  by  the  Clerk 
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to  the  Surety  Company,  surety  on  the 
bond  of  said  Angus  &  Gindele. 

Respectfully  submitted, 

(Signed)  Jos.  €.  Braden, 

Chairman, 

Alex.  J.  Jones. 
Wm.  Boldenweck, 
Z.  R.  Carter, 

,  B.  A.  ECKHART, 

J.  P.  Mallette, 
Thomas  A.  Smyth, 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  Engineering.19 

report  in  reference  to  re-letting 
of  work  on  section  p. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering 
with  reference  to  the  matter  of  complet- 
ing or  re-letting  the  work  on  Section  F, 
setting  forth  that  under  the  direction  of 
the  Committee,  the  Chief  Engineer  had 
secured  various  bids  for  the  completion 
of  the  remainder  of  said  Bection  and 
that  the  Committee  find  that  the  bid  of 
Messrs.  Gahan  &  Byrne  of  29J£  cents  per 
cubic  yard  for  glacial  drift  and  90  cents 
per  cubic  yard  for  stone,  is  the  lowest  of 
such  bids  and  a  reasonable  price  for  the 
work  to  be  done,  being  identical  with 
the  price  at  which  said  contract  was  let 
to  Weir,  McKechney  &  Co.,  the  report 
therefore  recommending  that  pursuant 
to  the  contract  of  January  28,  1895,  the 
remaining  work  be  completed  by  con- 
tract and  that  the  President  and  Clerk 
be  authorized  to  execute  a  contract  with 
said  Gahan  &  Byrne  for  the  completion 
of  the  work  on  Section  F  under  condi- 
tions and  stipulations  as  set  forth  in  the 
report,  and  that  the  Chief  Engineer  be 
instructed  to  have  removed  all  property 
of  Messrs.  Weir,  McKechney  &  Co.  from 
said  section  and  do  any  other  act  neces- 
sary to  give  full  possession  of  said  section 
to  Messrs.  Gahan  &  Byrne  upon  the  exe- 
cution of  said  contract  with  Gahan  & 
Byrne  and  the  District,  expense  of  such 
removal  to  be  charged  to  Weir,  McKech- 
ney &  Co.,  all  under  conditions  and  stip- 
ulations as  set  forth  in  the  report,  the 
report  being  accompanied  by  bids  re- 
ceived by  the  Chief  Engineer,  forms  in 
duplicate  of  proposed  agreement  with 
Gahan  &  Byrne,  with  copies  in  duplicate 
of  the  original  contract  of  January  28, 
1895,  with  Weir,  McKechney  &  Co.,  for 
the  work  on  said  section  attached;  and 


the  report  and  accompanying  agreement 
were  read. 

Mr.  Braden,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted, printed, 
the  recommendations  made  therein  con- 
curred in,  and  the  President  and  Clerk 
be  authorized  to  execute  the  said  agree- 
ment with  Gahan  &  Byrne  under  condi- 
tions and  stipulations  as  set  forth  in  the 
report. 

On  roll-call,  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter — nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  January  9, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Pursuant  to  the  order  of 
reference  adopted  by  your  Honorable 
Body  on  December  10,  1896,  (page  8674 
of  Proceedings),  wherein  the  matter  of 
completing  or  reletting  the  work  on  Sec- 
tion F  and  the  method  to  be  pursued  by 
the  District  therein  was  referred  to  your 
Committee  on  Engineering  to  report  to 
the  Board  at  the  earliest  practicable 
moment,  your  Committee  have  con- 
sidered the  best  means  of  accomplishing 
the  completion  of  said  section  and  have 
been  attended  at  their  meetings  by- 
representatives  of  the  contractors,  and 
after  giving  the  whole  matter  the  fullest 
consideration,  and  it  further  appearing 
to  the  Committee  that  said  contractors, 
Messrs.  Weir,  McKechney  &  Company, 
have  no  immediate  intention  or  prospect 
of  resuming  work  on  said  section  in  the 
near  future,  and  the  abandonment  by 
said  contractors  mentioned  in  the  said 
order  having  continued,  and  no  proper 
excuse  therefor  having  been  made,  your 
Committee  directed  the  Chief  Engineer 
to  secure  bids  from  responsible  con- 
tractors for  the  completion  of  said  Sec- 
tion F,  according  to  the  terms  of  the 
contract  made  and  entered  into  between 
the  District  and  Frederick  C.  Weir  and 
John  McKechney,  doing  business  under 
the  firm  name  and  style  of  Weir,  Mc- 
Kechney &  Company,  of  the  date 
January  28,  1895,  according  to  the  lines 
established  by  said  District,  and  there- 
upon the  Chief  Engineer  secured  various 
bids  for  the  completion  of  the  remainder 
of  said  section,  at  prices  ranging  from 
29}£  cents  to  86  cents  per  cubic  yard  for 
glacial  drift,  and  from  90  cents  to  $1.00 
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per  cubic  yard  for  stone ;  and  your  Com- 
mittee find  that  the  bid  of  Thomas  Gahan 
and  Thomas  Bvrne,  co  partners  as  Gahan 
A  Byrne,  of  29 J£  cents  per  cubic  yard  for 
glacial  drift  and  90  cents  per  cubic  yard 
for  stone  is  the  lowest  of  such  bids  and  is 
a  reasonable  price  for  the  work  remain- 
ing to  be  done,  the  same  being  identical 
with  the  prices  at  which  the  said  con- 
tract for  said  section  was  let  to  said 
Weir,  McKechney  &  Company,  it  being 
stipulated  by  said  Gahan  &  Byrne  in 
their  proposition  that  they  should  be  per- 
mitted to  spoil,  as  the  same  was  hereto- 
fore allowed  to  Weir,  McKechney  & 
Company,  and  that  possession  of  the 
section  be  given  by  the  District,  and  fur- 
ther that  the  time  for  completion  be  ex- 
tended to  Sept.  1,  1897. 

Your  Committee  therefore  recommend  x 
that,  pursuant  to  the  said  contract  of  ' 
January  28,  1895,  the  work  remaining  to 
be  done  on  said  Section  F  be  completed 
by  contract,  and  that  the  President  and 
Clerk  be  authorized  to  make  and  enter 
into  a  contract  in  the  name  of  the  Sani- 
tary District  of  Chicago  with  said  Gahan 
&  Byrne  for  the  completion  of  all  the 
work  remaining  to  be  done  on  said  Sec- 
tion F  under  the  said  contract  with 
Weir,  McKechney  &  Company  of  Janu- 
ary 28,  1895,  with  permission  to  said 
Gahan  &  Byrne  to  deposit  spoil  excavated 
from  the  Main  Channel  in  the  same  man- 
ner as  heretofore  deposited  by  Weir,  Mc- 
Kechney &  Company  under  said  con- 
tract, such  re-letting  to  Gahan  &  Byrne 
to  be  upon  all  the  terms,  conditions,  pro- 
visions and  agreements  contained  in  said 
contract  with  Weir,  McKechney  &  Com- 
pany, upon  said  Gahan  &  Byrne  fur- 
nishing a  bond  with  good  and  sufficient 
security,  to  be  approved  by  the  Finance 
Committee  and  to  be  in  the  sum  of 
Twenty-five  Thousand  Dollars,  in  the 
usual  form  conditioned  for  the  faithful 
performance  of  said  contract. 

And  that  the  Chief  Engineer  be  in- 
structed to  remove,  or  cause  to  be  re- 
moved, all  machinery  and  property 
of  Messrs.  Weir,  McKechney  &  Com- 
pany, or  used  by  them  in  the  work  here- 
tofore carried  on  by  them  on  said  Section 
F,  and  to  do  any  other  act  or  thing 
necessary  to  give  full  possession  of  said 
section  to  Messrs.  Gahan  &  Byrne,  upon 
the  complete  execution  of  said  contract 
on  the  part  of  the  District  and  said 
Gahan  &  Byrne,  and  the  furnishing  of  a 
bond  in  the  sum  of  Twenty-five  Thousand 
Dollars,  with  good  and  sufficient  surety 
as  aforesaid,  and  the  expense  of  such  re- 
moval and  delivery  of  possession  shall  be 
charged  to  Weir,  McKechney  &  Com- 
pany. 


Returned  herewith  are  the  bids  re- 
ceived by  the  Chief  Engineer,  and  your 
Committee  present  herewith  draft  of  con* 
tract  with  bond  in  duplicate  to  be  ex- 
ecuted. 

Respectfully  submitted, 

(Signed)  Jos.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

J.  P.  Mallette, 

Thomas  A,  Smyth, 

Frank  Wenter, 

Thomas  Kelly, 

Committee  on  Engineering ." 

(Accompanied  by  three  bids  and  con* 
tract  and  bond  in  duplicate.) 


The  following  is 

the  form  of  agreement: 

This  Agreement,  Made  and  entered  into 
this  13th  day  of  January,  A.  D.  1897,  by 
and  between  the  Sanitary  District  of  Chi- 
cago, of  the  first  part,  and  Thomas  Gahan 
and  Thomas  Byrne, a  copartnership  known 
as  Gahan  &  Byrne,  of  the  second  part,  wit- 
nessed], that, 

Whereas,  Frederic  C.  Weir  and  John 
McKechney,  copartners,  known  as  Weir, 
McKechney  &  Co.,  heretofore,  on  the  28th 
day  of  January,  1895,  made  and  entered 
into  a  contract  with  the  Sanitary  District 
of  Chicago,  at  their  own  proper  cost  and 
expense  to  do  all  the  work  and  to  furnish 
all  tools,  explosives,  labor  and  all  appli- 
ances and  appurtenances  called  for  by  such 
contract,  in  the  manner  and  under  the  con- 
ditions therein  stipulated,  necessary  to  the 
complete  excavation  and  entire  removal  of 
earth,  rock,  glacial  drift  and  other  material 
from  that  portion  of  the  Main  Drainage 
Channel  known  as  "Section  F,"  extending 
from  Station  460  to  Station  415,  as  awarded 
to  Bicker,  Lee  &  Co.  November  28, 1892,  as 
amended  by  supplemental  agreement  be- 
tween said  District  and  Bicker,  Lee  &  Co. 
November  1st,  1898,  under  which  the  west- 
erly end  of  said  section  is  fixed  by  the  west- 
erly  boundary  line  of  the  Summit  and 
Riverside  highway,  together  with  the  doing 
of  all  collateral  works,  and  which  by  the 


January  IS,] 


—3737— 


[1897. 


/ 


terms  of  said  contract  were  included  in  the 
same,  a  copy  of  which  contract  is  hereto 
attached  and  made  a  part  hereof,  and 

Whereas,  Said  Weir,  MrKechney  & 
Co.  have  abandoned  their  said  contract, 
and  said  District,  acting  under  the  author- 
ity thereby  conferred,  have  declared  said 
contract  abandoned  by  the  said  Weir  Mc- 
Kechney &  Co.,  and  have  received  bids  for 
the  doing  of  all  work  remaining  undone, 
and  said  second  party  are  the  lowest  bid- 
ders, and  offer  to  do  said  work  and  perform 
said  contract  at  the  price  and  terms  fixed 
by  said  contract,  on  the  conditions  herein- 
after set  out. 

Now,  therefore,  Said  second  party  in 
consideration  of  the  premises  and  of  one 
dollar  ($1.00)  to  them  in  hand  paid  by  the 
first  party,  the  receipt  whereof  is  hereby 
acknowledged,  and  of  the  payment  to 
them  of  said  prices  and  sums  by  the  first 
party  according  to  the  terms  of  said  con- 
tract have  agreed  and  do  hereby  agree  with 
said  first  party  that  they  will  complete  the 
work  remaining  to  be  done  thereunder 
upon  and  according  to  the  terms  and  con- 
ditions contained  in  said  contract  and 
according  to  the  promises  and  under- 
takings of  the  second  party  thereof;  Pro- 
vided, however,  and  excepting  from 
the  said  contract  that  said  second  party 
shall  be  permitted  to  deposit  spoil  from  the 
Main  Channel  within  the  lines  as  tbe  same 
has  heretofore  been  deposited  by  the  said 
Weir,  McKechney  &  Co.  in  the  manner 
following,  to-wit: 

In  spoil  banks  the  inner  or  channel  side 
of  which  shall  not  be  nearer  to  tbe  edge  of 
the  Main  Channel  than  one  hundred  and 
twenty  (120)  feet,  except  that  where  small 
quantities  are  removed  from  side  slopes  or 
bottom  of  Channel  in  dressing  up  the  same 
may  be  deposited  upon  the  said  berm  of 
120  feet  in  such  manner  as  may  be  directed 
by  the  Engineer,  and  except  the  bottom  as 
now  left  maybe  deposited  on  the  inner 
side  of  the  spoil  bank  as  now  made;  pro- 
vided, however,  that  in  making  the  cross- 
ing at  Summit  Road,  wherever  a  change  In 
the  manner  above  specified  for  depositing 
spoil  is  necessary  to  keep  such  road  clear 
of  the  same,  such  deposit  shall  be  made  as 
directed  by  the  Chief  Engineer,  and  pay- 
ment made  therefor  at  cost,  with  10  per 
cent  added  upon  the  certificate  of  the  Chief 
Engineer  hereunder;  and  the  time  of  com- 


pletion of  work  according  to  said  contract 
is  hereby  extended  to  November  1st,  1897. 

And  said  second  party  shall  give  a  good 
and  sufficient  bond  with  good  and  sufficient 
surety,  satisfactory  to  the  first  party,  in 
the  sum  of  $26,000  in  the  form  and  condi- 
tions as  the  bond  heretofore  given  with 
said  contract  with  Weir,  McKechney  &  Co. 

In  witness  whereof,  Said  first  party  has 
caused  these  presents  to  be  signed  by  its 
President,  sealed  with  the  corporate  seal 
and  attested  by  its  Clerk,  and  second  party 
have  hereunto  set  their  hands  and  seals 
the  day  and  year  first  above  written. 

President. 

Clerk. 

[SEAL] 

[SEAL] 

REPORT  ON  ANNUAL  MESSAGE  OF  PRESI- 
DENT ECKHABT. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  the  message  of  President  Ecfc- 
hart,  referred  to  that  Committee  at  the 
meeting  held  December  8,  1896  (page 
8648  of  the  Proceedings),  the  report  rec- 
ommending that  the  message  be  placed 
on  file  and  that  500  extra  copies  be 
printed  for  distribution;  and  the  report 
was  read. 

Mr.  Braden,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein,  concurred  in. 

On  roll* call  the  vote  stood:  Yeas— 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  January  9, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering, to  whom  was  referred  the  an- 
nual message  of  retiring  President  Eck- 
hart, at  your  meeting  of  December  8, 
1896  (page  8648  of  Proceedings),  would 
respectfully  report  unto  your  Honorable 
Body  that  they  have  considered  the  said 
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message  and  return  the  same  herewith, 
and  recommend  that  the  same  be  placed 
on  file  and  that  five  hundred  extra 
copies  be  printed  for  distribution. 

Respectfully  submitted, 
(Signed)  Jos.  G.  Braden, 

Chairman. 
Alex.  J.  Jones, 
Wm.  Boldenweck, 
Z.  R.  Carter, 
B.  A.  Eckhart, 
J.  P.  Mallette. 
Thomas  A.  Smyth, 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  Engineering." 
(Three  enclosures.) 

REPORT  ON  DEMAND  FOR  OVERTIME   OP 
INSPECTORS  BOURKE  AND  HERO. 

Mr,  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  report  of  the  Chief  Engineer  in  regard 
to  communication  from  James  A.  Brady, 
attorney  for  Messrs.  Henry  J.  Bourse 
and  Olaf  Hero,  making  demand  for  over- 
time said  to  be  due  them,  presented  and 
referred  to  that  Committee  at  the  meet- 
ing held  December  9, 1896  (page  3663  of 
the  Proceedings),  the  report  being  also 
accompanied  by  the  report  of  the  Com- 
mittee on  Judiciary  to  the  Committee  on 
Engineering,  claims  and  statements  from 
Sub- Assistant  Engineer  in  reference 
thereto,  and  setting  forth  that,  the 
Committee  believed  the  claims  un- 
founded, and  as  suits  have  been  brought 
by  said  claimants  and  are  now  pending 
in  the  Circuit  Court  of  Cook  County, 
they  recommend  that  the  claims  be 
placed  on  file;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  of  the  Committee 
on  Engineering  be  adopted,  printed,  and 
the  recommendations  made  therein  con- 
curred in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones.  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried . 

The  following  is 

the  report: 

"Chicago,  January  9,  1897. 

To  the  Honorable  the  Board  of  Tru»tee$ 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  Your    Committee    on 


Engineering  to  whom  was  referred  the 
communication  of  James  A.  Brady, 
attorney  for  Messrs.  Henry  J.  Bourke 
and  Olaf  Hero,  making  claim  for  over- 
time as  inspectors  on  the  Main  Channel 
(page  8663  of  Proceedings),  would  re- 
spectfully report  that  after  consideration 
of  said  claims,  and  securing  a  report 
thereon  by  the  Committee  on  Judiciary, 
your  Committee  are  of  opinion  that  the 
same  are  unfounded;  that  suits  have 
been  brought  by  said  claimants,  respect- 
ively, and  are  now  pending  in  the  Circuit 
Court  of  Cook  County,  and  your  Com- 
mittee, therefore,  recommend  that  said 
claims  be  placed  on  file. 

Returned  herewith  are  the  report  of 
the  Committee  on  Judiciary  and  the  re- 
port of  the  Chief  Engineer,  and  said 
communication  and  claims  for  filing. 

Respectfully  submitted, 
(Signed)  Jos.  C.  Braden, 

Chairman. 
Alex.  J.  Jones, 
Wm.  Boldenweck, 
Z.  R.  Carter, 
B.  A.  Eckhart, 
J.  P.  Mallette, 
Thomas  A.  Smyth* 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  Engineering" 
(Six  enclosures.) 

report  in  reference  to  crossing  of 
summit  road  by  main  channel. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering 
in  reference  to  the  matter  of  excavating 
and  constructing  the  Main  Channel  with 
its  adjuncts  and  collateral  works  acrosa 
the  highway  known  as  the  Summit  Road, 
in  accordance  with  an  ordinance  passed 
by  the  village  authorities  of  Summit 
July  10,  1898,  (see  page  1618  of  the  Pro- 
ceedings) the  report  recommending  that 
the  Chief  Engineer  be  authorized  and 
directed  to  cause  the  Main  Channel  with 
its  adjuncts  and  collateral  works  to  be 
excavated  and  constructed  across  said 
highway,  all  as  set  forth  in  the  report ; 
and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Wenter,, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:    Yeas- 


Messrs.    Boldenweck,    Braden,    Carter, 
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Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

'*  Chicago,  January  9,  1807. 

To  the  Honorable,  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Tour  Committee  on  En- 
gineering would  respectfully  represent 
unto  your  Honorable  Body  that  they 
have  considered  the  matter  of  excavat- 
ing and  constructing  the  Main  Channel 
with  its  adjuncts  and  collateral  works 
■across  the  highway  known  as  the  Sum- 
mit Road,  for  which  an  ordinance  was 
passed  by  the  President  and  Board  of 
Trustees  of  the  Village  of  Summit,  July 
10,  1893  (as  shown  on  page  1618  of  Pro- 
ceedings), and  your  Committee  recom- 
mend that  the  Chief  Engineer  be  au- 
thorized and  directed  to  further  pro- 
ceed under  the  provisions  of  said  ordi- 
nance, and  the  authority  thereof  and  of 
law,  and  cause  the  Main  Channel 
with  its  adjuncts  and  collateral  works  to 
be  excavated  and  constructed  across  said 
highway,  with  as  little  damage  thereto 
as  possible,  and  restore  the  same  to  its 
full  public  use  as  soon  as  practicable. 

Respectfully  submitted, 

<Signed)  Jos.  C.  Braden, 

Chairman. 
Alkx.  J.  Jones, 

Wm.   tfOLDENWKCK, 

/.  K.  Carter, 
B.  A.  Eckhart, 
J.  P.  Mallette, 
Thomas  A.  Smith, 
Frank  Wkntkr, 
Thomas  Kelly, 
Committee  on  Engineering." 

REPORT  ON  ANNUAL  MESSAGE   OP   PRESI- 
DENT KELLY. 

Mr.  Braden,  Chairman,  presented  are- 
port  from  the  Committee  on  Engineering 
with  reference  to,  and  accompanied  by. 
the  annual  message  of  President  Kelly, 
presented  to  the  Board  and  referred  in 
part  to  that  Committee  at  the  meeting 
held  December  0,  18»6  (page  365*4  of  the 
Proceedings),  the  report  recommending 
that  the  message  be  placed  on  file,  and 
that  500  extra  copies  thereof  be  printed 
for  distribution;  and  the  report  was  read. 


Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  m. 


On  roll  call  the  vote  stood: 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays—none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

,  The  following  is 

THE  REPORT  : 

"Chicago,  January  9, 1807. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering, to  whom  was  referred  such 
matters  as  pertain  to  engineering,  con- 
tained in  the  annual  message  of  Presi- 
dent Kelly  (December  9,  1896),  would 
respectfully  report  to  your  Honorable 
Body  that  they  have  considered  said 
report  and  its  recommendations,  and 
return  the  same  herewith,  and  recom- 
mend to  your  Honorable  Body  that  the 
same  be  placed  on  file  and  that  five  hun- 
dred extra  copies  thereof  be  printed  for 
distribution. 

Respectfully  submitted, 

(Signed)  Jos.  C.  Braden, 

Chairman, 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

J.  P.  Malletee, 

Thomas  A.  Smyth, 

Frank  Wenter, 

Thomas  Kelly, 

Committee  <m  Engineering." 

(One  enclosure). 

commumication  in  reference  to  pay- 
ment OP  LABORERS  ON  SECTION  K- 

The  Clerk  presented  a  communication 
from  W.  R.  Stubbs  in  reference  to  the 
authorization  of  payment  of  laborers  on 
Section  E  by  the  Board,  on  December  90, 
1896,  making  claim  for  part  of  the 
moneys  due  them,  and  asking  the  Board 
to  consider  the  matter,  and  if  necessary, 
to  direct  the  Clerk  to  pay  said  Stubbs 
that  portion  of  the  laborers'  wages  said 
to  be  due  him  for  board  and  supplies  and 
not  yet  paid  said  laborers,  amounting  in 
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all  to  $1,855.45;  and  the  communication 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck.  moved  that  the  communication 
be  referred  to  the  Joint  Committee  on 
Finance  and  Judiciary. 

The  motion  prevailed  unanimously 
and  it  was  so  referred. 

The,  following  is 

THE  COMMUNICATION: 

To  the  Board  of  Trustees  of  the  Sanitary 
District  of  Chicago: 

Gentlemen — The  Committee  on  Fi- 
nance at  the  meeting  of  the  Board  of 
December  80,  1896,  submitted  a  report 
which  was  adopted  by  the  Board  of 
Trustees,  directing  the  Clerk  "to  ascer- 
tain the  amounts  due  trom  Angus  & 
Gin  dele  to  the  several  laborers  on  Sec- 
tion E  and  to  pay  the  same,  and  to  exer- 
cise in  the  name  and  behalf  of  the  Dis- 
trict all  powers  under  said  contract  nec- 
essary to  the  payment  of  said  labor,  and 
that  warrants  be  drawn  by  the  Clerk 
upon  his  voucher  for  such  sums  as  may 
be  necessary  to  pay  such  labor.'1 

Said  Committee  in  its  report  stated  in 
round  figures  the  amount  due  by  said 
contractors  for  labor  to  be  the  sum  of  six 
thousand  and  three  hundred  ($6,300)  dol- 
lars, but  in  their  recommendation  did 
not  limit  the  Clerk  to  that  amount,  but 
directed  him  to  ascertain  the  "amounts 
due  to  the  several  laborers  and  to  pay 
same." 

The  rolls  show  the  total  amount  due 
laborers  was  the  sum  of  seven  thousand 
nine  hundred  and  twentv- seven  and  nine- 
ty six  one-hundredths  ($7,927.06)  dollars. 
The  amount  named  in  said  report  pur- 

£>rted  to  be  the  net  amount  due  for 
bor  after  taking  out  the  aggregate  in- 
debtedness of  the  respective  laborers  for 
board  and  supplies.  It  was  an  error  on 
the  part  of  the  contractors  to  deduct 
this  amount  from  the  aggregate  due  by 
them  to  their  men,  and  present  to  the 
Committee  but  the  net  amount.  The 
men  owed  for  board  and  sunplies  to  the 
undersigned  and  not  to  Angus  &  Gin- 
dele.  But  an  agreement  existed  between 
the  undersigned  and  both  Angus  &  Gin- 
dele,  and  the  men  that,  whensoever  the 
men  were  paid,  the  respective  amounts 
then  due  from  the  men  to  the  under- 
signed should  be  retained  and  paid  over 
to  him  and  the  balance  only  paid  to  the 
men. 

The  Clerk,  as  the  undersigned  is  in- 
formed, has  already  paid  out  to  the  men 
the  net  amounts  shown  by  the  roll  to  be 


due  them  after  deducting  the  board  and 
commissary  bills,  the  aggregate  sums 
thus  paid  being  six  thousand  four  hun- 
dred and  thirty-eight  and  ninetyrfour 
one  hundredths  ($6,488.94)  dollars.  This 
leaves  an  aggregate  amount  still  due  for 
labor  on  said  section  of  fourteen  hundred 
and  eighty- nine  and  two  one-hundredths 
($1,489.02)  dollars.  Of  this  amount  the 
men  owe  the  undersigned  thirteen  hun- 
dred fifty-five  and  forty-five  one- 
hundredths  ($1,355.45)  dollars  for  board 
and  supplies.  It  is  clear  that  this  sum 
should  also  either  have  been  paid  to  the 
men,  being  due  them,  so  that  they  might 
themselves  clear  up  their  indebtedness, 
or  that  the  Clerk  should  draw  his  war- 
rant for  the  aggregate  amount  payable 
to  the  undersigned.  The  latter  is  the 
more  convenient  and  practicable  method. 
The  Clerk  hesitates  to  do  this  until 
further  direction  from  your  Honorable 
Body. 

The  undersigned  therefore  respectfully 
asks  your  Honorable  Body  to  consider 
the  matter,  and  if  further  order  by  you 
be  deemed  necessary,  that  you  direct 
the  Clerk  to  pay  to  the  undersigned  that 
portion  of  the  laborers'  wages  which  has 
been  retained  by  him,  and  which  they 
owe  to  the  undersigned  for  board  and 
supplies,  amounting  to  thirteen  hundred 
and  fifty-five  and  45-100  ($1,855.45-100) 
dollars. 

Respectfully  submitted, 
(Signed)  W.  R.  Stubbs, 

Per  P.  &  D. 
Dated  Chicago,  January  12th,  1897. 


ADJOURNMENT  TO  SPECIAL  TIME. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  when  this  Board  adjourn,  it 
do  adjourn  to  meet  Monday,  January  18, 
1897,  at  1:80  o'clock,  P.  M.  sharp. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

WORK   ON   INDEX   OF   1806  PROCEEDINGS. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  Clerk  be  directed  to 
report  at  the  next  regular  meeting  of  the 
Board,  the  progress  and  condition  of  the 
work  on  the  index  of  the  Proceedings  of 
1896. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

EMPLOYMENT  OF  CONSULTING  ENGINEER. 

Mr.   Wenter  presented  the  following 
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order,  and  seconded  by  Mr.  Jones,  moved 
its  adoption;  and  the  order  was  read. 

t  THE  ORDER: 

"Ordered,  That  L.  E.  Cooley  be  em- 
ployed as  Consulting  Engineer,  the  term 
of  office  to  be  at  the  will  of  the  Board, 
and  the  salary  to  be  fixed  by  the  Com- 
mittee on  Engineering,  witn  power  to 
act" 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.  Nays — Messrs.  Carter  and  Eck- 
hart— two. 


Upon  which  result  the    President  de- 
clared the  order  adopted. 

ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  seconded 
by  Mr.  Boldenweck,  the  Board  then  ad- 
.  journed. 
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Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


JANUARY  18, 1897. 


OFFICIAL   RECORD. 

(jfrMUhsd  by  authority  of  ths  Board  qf  TrusUtsof 
the  Sanitary  District  of  Chicago.) 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  thirty-eighth  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago,  was  held  in 
their  rooms,  Rialto  Building,  Monday, 
January  18, 1897,  at  1:30  o'clock  P.  M., 
pursuant  to  motion. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Braden,  Eckhart, 
Kelly,  Mallette,  and  Wenter — five  mem- 
bers were  present,  Mr.  Boldenweck  ar- 
riving subsequently. 

OPENING  OF  BIDS  FOR  BONDS  OF  SIXTH 

ISSUE. 

The  President  then  announced  that  in 
conformity  with  the  advertisement  of 
January  6,  1897,  inviting  bids  for  the 
purchase  of  $800,000  4>£#  currency 
bonds  of  the  District  (being  the  sixth 
issue),  the  Board  would  now  proceed  to 


the  opening  and  considering  of  the  bids 
received  for  the  bonds  up  to  12  o'clock, 
noon,  January  18, 1897. 

Before  proceeding  formally  to  the  open- 
ing of  the  bids,  Mr.  Wenter,  seconded 
by  Mr.  Boldenweck,  moved  that  the  bid 
received  from  8.  A.  Kean  after  time  for 
receiving  bids  had  expired  be  rejected 
and  returned  unopened  to  said  bidder. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Eckhart, 
Kelly,  Mallette  and  Wenter— eix.  Nays — 
none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

The  Clerk  then  presented  and  opened 
seven  bids  received  for  the  purchase  of 
bonds  of  the  sixth  issue. 

Mr.  Wenter.  seconded  by  Mr.  Eckhart, 
then  moved  that  the  bids  for  the  bonds 
of  the  sixth  issue,  as  opened  and  read,  be 
tabulated,  printed,  and  referred  to  the 
Committee  on  Finance,  with  instructions 
to  report  back  to  the  Board  at  the  next 
regular  meeting. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 
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The  following  are 

THB  BIDS  IN  DETAIL; 

No.  1. 

"Illinois  Tbttbt  and  Sayings  Bank, 
Bond  Department, 

Chicago,  Jan.  18, 1807 

Board  of  Trustees  of  the  Sanitary  Dis- 
trict of  Chicago,  Boom  H,  696  Bialto 
Building,  Chicago ,  Illinois: 

Gentlemen— For  the  Eight  Hundred 
Thousand  Dollars  ($800,000),  legally 
issued,  four  and  half  {*)£%)  per  cent, 
semi-annual  Coupon  Bonds  of  the  Sani- 
tary District  of  Chicago,  bearing  date  of 
January  15,  1897,  and  payable  in  the 
amount  of  Forty  Thousand  Dollars 
($40,000)  on  the  first  of  January  in 
each  year,  from  1898  to  1917,  both  inclu- 
sive; said  Bonds  being  of  the  par  value 
of  One  Thousand  Dollars  ($1,000)  each, 
both  principal  and  interest  payable  at  the 
office  of  the  Treasurer  of  said  Sanitary 
District  at  Chicago,  Illinois,  we  will  pay 
par  and  accrued  interest  to  date  of  de- 
livery, and  a  Premium  of  Sixty-Nine 
Hundred  and  Fifteen  Dollars  ($8,915). 

The  usual  papers  evidencing  the  legal- 
ity of  the  issue,  to  the  satisfaction  of  our 
attorney,  to  be  furnished  us  prior  to 
payment. 

In  accordance  with  your  requirements, 
we  beg  to  hand  you  herewith  our  Cash- 
ier's Check,  No.  89391,  to  order  of  Clerk 
of  the  Sanitary  District  of  Chicago,  for 
$24,250,  as  evidence  of  good  faith. 

Respectfully  submitted, 

(Signed)  B.  M.  Chattbll, 

AssU\Cashier.n 

(Accompanied  by  check  for  $24,250.) 


No.  2. 

"First  National  Bank  of  Chicago, 
Bond  ana  Foreijrn  Excnange  Dept 


:\ 


Chicago,  Jan.  18, 1897 

Messrs.  Board  of  Trustees,  Sanitary  Dis- 
trict of  Chicago: 

m 

Gentlemen— The  First  National  Bank 
of  Chicago  will  pay  for  $400,000  of 
legally*  issued  bonds  of  the  Sanitary  Dis- 
trict of  Chicago,  said  bonds  to  bear  ±%% 
interest,  to  mature  in  equal  amounts 
each  year  from  one  to  twenty  years,  and 
to  be  issued  in  accordance  with  your 
advertisement  of  January  6,  par  and  ac- 
crued interest  and  a  premium  of  $6,600 
(Sixty-six  Hundred  Dollars,)  bonds  to  be 
delivered  as  may  be  hereafter  arranged, 
and  upon  the  approval  of  the  legality  of 
the  issue  by  the  attorney  for  said  bank. 


We  enclose  herewith  our  cheque  for 
$12,000  on  account  of  this  bid. 

Respectfully  yours, 

(Signed)  Geo.  D.  Boulton, 

Mgr:> 

(Accompanied  by  check  for  $12,000.) 


No.  8. 

"  Fibst  National  Bank  of  Chicago,  ) 

Bond  ana  Foreign  Excnange  JLtopL,     > 

Chicago,  Jan.  18, 1897.  l 

Messrs.  Board  of  Trustees  Sanitary  Dts~ 
trict  of  Chicago. 

Gentlemen— We  will  pay  for  $300,000 
of  legally-issued  4%%  bonds  of  tne  Sani- 
tary District  of  umcago,  maturing  in 
series  from  one  to  twenty  years,  to  be 
issued  in  accordance  with  your  adver- 
tisement of  Jan.  6,  par  and  accrued  in- 
terest, at  a  premium  of  $9,100  (Ninety- 
One  Hundred  Dollars,)  you  to  furnish 
evidences  of  the  legality  of  the  issue  that 
shall  be  satisfatory  to  our  attorney,  and 
deliveries  to  be  made  as  hereafter  ar- 
ranged between  your  Board  and  our- 
selves. 

We  enclose  herewith  cheque  for  $24,- 
000  on  account  of  this  bid. 

Respectfully  yours, 

(Signed)       Blaib  &  Co.,  New  York. 

Estabrook  &  Co.,  Boston. 

By  First  National  Bank  of  Chicago, 

Geo.  D.  Moulton, 

Mot." 

(Accompanied  by  check  for  $24,000.) 


No.  4. 

"The  Merchants  Loan  &  Trust  Co. 

CHICAGO. 


an  &  Trust  Co.  ) 
>,  J  any.  18, 18fl7.     $ 


Board  of  Trustees*  Sanitary  District  Chi- 
cago: 

Gentlemen  —  We    repectfully    offer 

lO&Mfr  flat  for  $800,000  bonds  of  the 
Sanitary  District  of  Chicago,  "all  or  any 
part.n 

Enclosed  find  check  for  $24,000  as  re- 
quired. 

Resptly., 

(Signed)  Orson  Smith, 

V.  Pt." 

(Accompanied  by  check  for  $24,000.) 
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No.  5. 

"Great  Northern  Fotet,.    ) 
Chicago,  Jan.  18th,  1897. ) 

Hon,  Board  of  Trustee*,  Sgmitary  Dis- 
trict of  Chicaao,  Illinois: 

Gentlemen— For  $35,000  worth  of 
*%%  1-20  years  bonds  of  the  Sanitary 
District  of  Chicago,  I  will  pay  par,  ac- 
crued interest  and  a  premium  of  $867.50. 

My  certified  check  for  $750.00  is  here- 
with enclosed. 

Very  respectfully, 

(Signed)  B.  A.  Seitz." 

(Accompanied  by  check  for  $750  ) 


No.  6. 


"Chicago,  January  18, 1897. 


Board  of  Trustees  of  the  Sanitary  District 
of  Chicago : 

Gentlemen— For  the  Eight  Hundred 
Thousand  Dollars  ($800,000)  ±%  %  bonds 
of  the  Sanitary  District  of  Chicago,  of- 
fered for  sale  today,  the  undersigned 
offer  par,  accrued  interest  and  a  pre- 
mium of  Ten  Thousand  Six  Hundred 
and  Eighty  seven  Dollars  and  Fifty 
Cents  ($10,687.50),  or  a  total  of  Eight 
Hundred  and  Ten  Thousand  Six  Hun- 
dred and  Eighty  seven  Dollars  and  Fifty 
Cents  ($810,687.50)  and  all  accrued  in- 
terest. 

You  are  to  furnish  us  the  usual  certi- 
fied papers  evidencing  the  legality  of  the 
bonds  prior  to  delivery. 

Enclosed  please  find  certified  check 
for  Twenty-four  Thousand  Dollars  ($24,- 
000)  as  a  guarantee  that  we  will  carry 
out  the  terms  of  this  bid. 

Respectfully  submitted, 

(Signed)  E.  H.  Gay  &  Co., 

By  W.  J.  MacDonald. 

The  N.  Y.  Security  &  Trust  Co., 

By  H.  W.  Whipple." 

Accompanied  by  check  for  $24,000. 


No.  7. 


"Chicago,  Jan'y  18, 1897. 


Mr.  James  Reddlck  Clerk  of  the  Sanitary 
District  of  Chicago: 

Dear  Sir— We  will  pay  100AVA  and 
accrued  interest  to  date  of  delivery  for 
the  $SOO.OOO.OO  Sanitary  District  of  Chi- 
cago ±%%  bonds  offered  for  sale  to-day. 

Or,  we  will  pay  lOO^VMr  and  accrued 
interest  to  date  of  delivery  for  $200.- 
000.00  Sanitary  District  of  Chicago  t%% 
bonds. 

Or  we  will  pay  101^  and  accrued  in- 
terest to  date  of  delivery  for  $200,000.00 
Sanitary  District  of  Chicago  ±%%  bonds. 

If  less  than  the  whole  amount  of 
bonds  are  awarded  to  us,  the  average 
maturity  of  bonds  awarded  to  be  equiva- 
lent to  the  average  maturity  of  the  en- 
tire issues. 

We  are  to  be  furnished  with  full  tran- 
script of  proceedings  had  in  their  issu- 
ance evidencing  the  legality  of  the 
bonds. 

Certified  checks  enclosed  as  required 
in  your  advertisement. 

Yours  truly, 

(8igned) 

Ihe  Lamprecht  Bros.  Co.,  Cleveland,  O. 

By  J.  E.  Chapin." 

Accompanied  by  2  checks  for  $12,000 
each. 

ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  seconded 
by  Mr.  Smyth,  the  Board  then  adjourned* 


Ifc^SC 
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Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


JANUARY  20, 1897. 


OFFICIAL  RECORD. 

{Published  by  authority  of  the  Board  of  TnuUe$ 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  thirty-ninth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  January  20,  1897,  at  2 
o'clock,  P.  M. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Jones,  Kelly,  Smyth  and 
Wenter — seven  members,  were  present, 
Mr.  Mallette  arriving  subsequently. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  January  18,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Bolden- 
weck, seconded  by  Mr.  Jones. 


REQUISITIONS. 

The  Clerk  presented  the  following 
requisitions: 

No.  812,  Law  Department  (sup- 
plies)   $  95  85 

No.  584, Engineering  Department 
(three months  supplies) 280  96 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  Requisition  No.  612, 
for  the  Law  Department,  as  read  and 
shown  above,  be  allowed. 


Upon  roll-call  the  vote  stood: 

Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly.  Smyth  and  Wenter— seven. 
Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried . 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Smyth,  Requisition  No. 
584,  for  the  Engineering  Department,  as 
read  and  shown  above,  was  referred  to 
the  Committee  on  Engineering  by  unani- 
mous consent. 
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WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  January 
16,  1897,  which  was  read  and.  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file 

The  following  is 

THE  REPORT : 

"Chicago,  January  20, 1897. 

Zo  the  Honorable  the  Board  of  Trustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
January  16,  1897,  as  the  same  have 
been  reported  to  me  : 

Engineering  department 87 

Pumping  plants 9 

Clerical  department 5 

Law  department 6 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 189 

Respectfully  submitted, 
(Signed)  Jas.  Reddick, 

Clerk." 

semi-annual  property  return  from 
engineering  department. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  transmitting  the  semi- 
annual property  return  from  the  Engi- 
neering Department,  for  the  half  year 
ending  December  31,  1896. 

The  report  was  read,  and  by  unani- 
mous consent,  was  ordered  printed,  and, 
with  accompanying  property  return, 
placed  on  file. 

The  following  is 

the  report: 

"Chicago,  Jan.  20,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  herewith  transmit  the 
property  return  of  the  Engineering  De- 
partment for  the  half  year  ending  Dec. 
31st,  1896. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

(Accompanied  by  semi-annual  property 
return.) 


annual  report  from  police  depart- 
ment FOR  1896. 

The  Clerk  presented  the  annual  report 
from  the  Police  Department  for  the  year 
ending  December  31,  1896;  which  on 
motion  of  Mr.  Boldenweck,  seconded  by 
Mr.  Mallette,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

the  report: 

"Chicago,  January  1,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  have  the  honor  to  sub- 
mit my  annual  report  for  the  year  ending 
December  81, 1896. 

The  year  1896  has  passed  without  any 
perceptible  change  from  the  preceding 
year.  We  stopped  four  strikes  during  the 
summer,  which  might  have  caused  consid- 
erable trouble  had  we  not  taken  decisive 
measures  against  the  leaders,  which  had 
the  desired  effect.  We  caused  the  arrest, 
and  furnished  the  necessary  evidence  to 
have  indicted  and  convicted  in  the  Criminal 
Court  of  Cook  County,  of  twenty-two  (22) 
saloon- keepers  for  selling  liquors  without 
a  license.  They  were  fined  all  the  way 
from  $40.00  to  $180  00,  together  with  the 
costs,  $27.50.  Judge  Tattle  tried  the  cases 
and  he  gave  those  law-breakers  to  under- 
stand that  for  the  next  offense  he  would 
send  them  to  jail.  The  lecture  had  a  good 
effect,  as  there  Is  fewer  saloons  this  year 
along  the  line  of  the  Canal  than  there  has 
been  since  the  commencement  of  the  work. 
Of  the  indicted  saloon-keepers,  two  of 
them  are  School  Trustees,  two  are  High- 
way Commissioners  and-one  the  Mayor  of 
a  village,  and  one  ayrrustee  of  thejsame 
village. 

On  Sections  14  and  15  in  Will  County  we 
broke  up  all  the  bottling  houses  or  "  blind 
pigs"  in  the  District.  We  practically 
prosecuted  them  out  of  existence.  The 
Justices  of  the  Peace  along  the  line  of  the 
Canal  are  too  lenient  with  the  law-breakers, 
as  any  crime  committed,  except  murder, 
they  are  inclined  to  change  to  disorderly 
conduct  for  the  purpose  of  getting  a  fine 
and  the  costs  out  of  the  prisoners,  because 
if  they  held  them  to  the  Grand  Jury,  the 
Justices  would  get  nothing,  and  they  will 
not  send  our  prisoners  to  the  Bridewell  as 
it  causes  additional  expense  to  their  respec- 
tive townships.  The  .Bridewell  authori- 
ties must  be  paid  thirty  cents  per  diem  for 
each  prisoner  sent  to  that  institution. 
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Of  the  eight  sections  completed  this 
year,  a  great  many  negroes,  hobos  and 
other  unemployed  men  are  left  stranded, 
few  of  whom  have  any  money  to  carry 
them  over  the  winter.  They  remain  in  the 
shacks  or  in  caves  built  in  the  ravines  ad- 
jacent to  the  completed  sections  of  the 
Canal.  It  will  require  close  watch  to  pre- 
vent the  wholesale  stealing  of  anything 
saleable  along  the  right  of  way  of  the 
Canal  this  winter ;  and  also  to  protect  the 
honest  laborers,  the  respectable  citizens, 
and  the  contractors  upon  the  works,against 
the  assaults  and  encroachments  of  this 
*  army  of  unemployed  men  made  desperate 
by  want  It  will  be  a  hard  task  to  accom- 
plish much  with  twenty-seven  men  con- 
stituting our  police  force,  but  with  our  ex* 
perience  and  efficiency  for  handling  such 
characters,  and  the  faithful  discharge  of 
duty  by  the  members  of  the  police  force, 
will  make  it  possible  to  bold  them  in  check. 
There  were  five  (5)  murders  committed 
along  the  Canal  during  the  year,  and  all 
the  perpetrators  were  arrested  by  Sanitary 
Police,  with  but  one  exception. 

There  was  an  outrageous  attempt  to  hold 
up  or  wreck  a  Chicago  and  Alton  passen- 
ger train  between  Willow  Springs  and  Sag 
Bridge  at  10  o'clock  P.  M .,  in  August  last, 
by  placing  railroad  ties  perpendicularly 
and  horizontally  over  a  culvert.  The  train 
was  delayed  forty  minutes  to  chop  the  ties 
out  from  the  pilot  and  trucks  of  the  engine. 
We  arrested  six  negroes  on  suspicion,  and 
turned  them  over  tq  the  railroad  authori- 
ties. There  were  five  attempts  at  arson 
and  incendiarism.  One,  which  was  success- 
ful, we  referred  to  the  Insurance  Company. 

We  also  sent  a  detail  of  police  officers, 
during  the  summer  months,  on  the  Satur- 
day and  Sunday  excursion  trains  of  the 
Santa  Fe  and  Chicago  and  Alton  Railroad, 
along  the  Canal,  and  I  am  happy  to  state 
that  of  the  thousands  of  visitors  who  have 
inspected  the  works,  not  one  has  been  in- 
jured or  molested. 

We  also  protect  the  rolling  stock  of  the 
Alton  and  Santa  Fe  Railroads,  so  far  as 
they  parallel  the  Canal,  as  far  as  it  is  con- 
sistent with  our  regular  police  duty. 

Our  relations  with  the  authorities  of  the 
towns  along  the  Canal  are  harmonious, 
and  our  police  force  work  in  conjunction 
with  them  at  all  times. 

According  to  instructions  from  the  Presi- 


dent and  Committee  on  Health  and  Public 
Order,.  I  inspected  all  the  camps  along  the 
Canal  in  relation  to  their  sanitary  condi- 
tion. I  found  in  two  sections,  where  they 
worked  day  and  night  shifts,  they  had  but 
one  set  of  beds,  and  the  day  men  would 
have  to  sleep  in  the  same  beds  that  the 
night  men  had  only  just  left.  I  immedi- 
ately informed  the  contractors  that  the 
Trustees  would  not  tolerate  any  such  un- 
sanitary methods,  and  they  promptly 
changed  the  obnoxious  system.  All  our 
policemen  act  as  sanitary  inspectors.  I  am 
pleased  to  state  that  the  camps  are  in  better 
sanitary  condition  than  ever  before  and 
are  less  congested.  During  the  year  we 
had  forty  policemen,  none  of  whom  died, 
but  a  large  percentage  of  them  were  sick 
with  malaria  fever  during  the  summer. 

In  December  'we  abandoned  the  police 
stations  at  Lemont  and  Romeo  and  discon- 
tinued the  police  service  thereat,  causing 
the  discharge  of  thirteen  policemen  and 
reducing  the  force  to  twenty- seven  men. 

The  advent  of  spring  we  anticipate  the 
building  of  ten  bridges  over  the  Canal  be- 
tween Chicago  and  Joliet,  which  will  cause 
the  employment  of  a  large  number  of  skilled 
and  organized  laborers,  which  are  difficult 
to  handle  as  they  strike  for  smaller  causes 
than  the  ordinary  Canal  laborers. 

Following  is  a  summary  of  the  work 
done  by  the  Department  during  the  year: 

Total  number  of  arrests 742 

Total  fines  imposed $5,424  00 

Committed  to  County  Jail 24 

Held  to  Criminal  Court 89 

Committed  to  Bridewell 5 

Sent  to  County  Hospital 13 

Sent  to  hospitals  other  than  county  45 

Dead  cared  for 55 

Sick  and  in j  ured  cared  for 81 

Insane  cared  for 8 

(The  dead  and  injured  includes  those 
killed  or  Injured  by  railroad  trains, 
drowned,  and  from  natural  causes.) 

The  arrests  were  for  offenses,  classified 
as  follows : 

Accessory  to  murder 11 

Adultery 2 

Assault 25 

Assault  with  deadly  weapon 19 

Assault  with  intent  to  commit  rape 1 

Assault  with  intent  to  rob, 13 

Assault  with  intent  to  kill 21 

I  Assaulting  an  officer 7 
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Assault  and  battery 26 

Attempted  arson 6 

Attempted  train  wreck 6 

Burglary....! 6 

Carrying  concealed  weapons 14 

Criminal  carelessness 3 

Disorderly 278 

Disorderly  on  rallrord  trains . .  a. 5 

Exposing  person 4 

Fugitives  from  justice 7 

Horse  stealing 2 

House  breaking 2 

Incendiary 1 

Inmates  of  bouse  of  ill-fame 18 

Interfering  with  an  officer  in  discbarge 

of  his  duty 6 

Intimidation 8 

Keeping  disorderly  house 4 

Killing  song  birds. 4 

Laroeney 02 

Larceny  by  bailee 1 

Murder. 11 

Mayhem 1 

Malicious  mischief 4 

Receiving  stolen  property 5 

Resisting  an  officer 6 

Robbery 17 

Selling  liquor  without  license 16 

Selling  liquor  on  Sunday 1 

Shooting  inside  corporate  limits 14 

Swindling 5 

Threats 2 

Trespassing 2 

Vagrancy 86 

AUother  offenses 78 

Most  respectfully  submitted, 

(Signed)  Edward  J.  Coin, 

Marshal." 

REPORT  ON  INDEX  OP  1896  PROCEEDINGS. 

The  Clerk  presented  a  report  in  refer- 
ence to  the  progress  and  condition  of  the 
work  on  the  index  of  1896  Proceedings, 
as  directed  at  the  meeting  of  January  18, 
1897  (page  8740  of  the  Proceedings),  the 
report  setting  forth  that  the  copy  is  now 
in  the  hands  of  the  printer,  and  that  the 
bound  volume  of  the  Proceedings,  with 
index  complete,  will  probably  be  ready 
within  thirty  days;  and  the  report  was 
read. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  printed  and  re- 
ferred to  the  Committee  on  Rules. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 


The  following  is 

THE  REPORT: 

"  Chicago,  January  20, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Pursuant  to  the  action  of 

Jour  Honorable  Body  at  the  meeting  of 
anuary  18th,  1897,  (page  8740  of  the  Pro- 
ceedings) directing  the  Clerk  to  report 
at  the  next  regular  meeting  of  the  Board 
the  progress  and  condition  of  the  work 
on  the  index  of  the  Proceedings  of  1896, 
I  would  respectfully  report  that  the 
copy  is  now  in  the  hands  of  the  printer.  v 

Allowing  a  reasonable  time  for  the 
details  of  the  printer's  work,  the  neces- 
sary proof  reading  and  final  printing,  I 
believe  that  the  bound  volume  of  the 
Proceedings,  together  with  the  index 
complete,  can  be  ready  for  delivery  with- 
in thirty  days  from  date. 

Respectfully  submitted, 

(Signed)  J  as.  Reddick, 

Clerk." 

REPORTS  AND  ORDER  IN  REFERENCE  TO 
SUSPENSION  OP  WORK  ON  SECTION  E. 

The  Clerk  presented  and  read  a  report 
with  reference  to  and  accompanied  by  a 
copy  of  notice  Berved  on  Messrs.  Angus 
&  Gindele,  contractors  on  Section  E, 
pursuant  to  the  report  of  the  Committee 
on  Engineering,  adopted  at  the  meeting 
held  January  18, 1897  (page  8784  of  the 
Proceedings),  setting  forth  that  due  no- 
tice had  been  served  upon  Messrs.  An- 
gus &  Gindele,  calling  attention  to  the 
conditions  contained  in  said  report,  and 
that  a  copy  of  said  notice  had  been  mailed 
to  the  Surety  Company,  surety  on  the 
bond  of  said  contractors,  and  the  Chief 
Engineer  duly  notified  of  such  action, 
and  that  he  is  directed  to  report  as  to 
compliance  or  non-compliance  of  said 
contractors  with  said  notice,  all  as  set 
forth  in  the  report;  the  report  being  ac- 
companied by  a  copy  of  the  notice  served 
on  the  contractors,  with  affidavit  of  ser- 
vice attached  thereto,  and  with  a  copy 
of  the  notice  mailed  to  the  said  sureties, 
and  of  that  given  to  the  Chief  Engineer. 

In  the  same  connection,  the  Clerk  pre- 
sented and  read  a  report  from  the  Cnief 
Engineer,  setting  forth  that  in  compli- 
ance with  the  orders  of  the  Board  of  the 
18th  inst.,  he  finds  he  has  to  report  that 
there  has  been  no  resumption  of  work 
by  said  contractors  and  that  the  time 
given  for  their  compliance  with  the 
order  of  the  Board  has  expired. 
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In  the  same  connection,  Mr.  Jones  pre- 
sented an  order  setting  forth  that  in 
view  of  the  abandonment  of  the  work 
by  said  contractors  and  their  disre- 
gard of  the  order  and  direction  of 
the  Board  to  resume  work  on  their 
said  contract  on  or  before  Jan- 
uary 19,  1897,  and  of  the  fact  that  they 
are  otherwise  in  default  on  their  said 
contract,  it  is  ordered  that  the  matter  of 
reletting  the  work  on  the  said  section 
E  and  the  method  to  be  pursued  by  the 
District  therein  be  referred  to  the  Com- 
mittee on  Engineering,  to  be  reported  to 
the  Board  as  soon  as  practicable,  and 
that  the  Marshal  of  the  District  be  in- 
structed to  prevent  any  interference  with* 
said  section  and  any  work  thereon  by 
said  contractors,  their  agents,  or  em- 
ployes; and  the  order  was  read. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  of  the  Clerk 
and  Chief  Engineer  be  printed  and  re- 
ferred to  the  Committee  on  Engineering; 
and  the  order  just  presented  be  adopted. 

On  roll-call,  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter— eight.     Nays — none. 

Upon  which  result  the  President  de 
dared  the  motion  carried. 

The  following  is 

the  clerk's  report  : 

"Chicago,  January  20,  1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Pursuant  to  a  report  of 
the  Committee  on  Engineering  passed  by 
your  Honorable  Body  at  the  meeting  held 
January  13, 1«97.  (page  3784  of  the  Pro- 
ceedings) I  beg  leave  to  report  that  on 
January  14, 1897,  I  served  upon  Angus 
&  Gindele  an  official  notice,  a  copy  of 
which  is  herewith  attached  and  made  a 
part  of  this  report,  calling  attention  to 
the  conditions  contained  in  the  said 
report  of  the  Committee  on  Engineering 
by  delivering  the  same  to  George  H. 
Gindele,  and  thereupon  I  mailed  a  copy 
of  said  notice  to  Angus  &  Gindele  to 
the  American  Surety  Company,  and 
notified  said  Surety  Company  of  the 
service  on  Angus  &  Gindele;  copy  of 
said  notice  to  said  Surety  Company  is 
also  attached  hereto. 

T  have  also  notified  the  Chief  Engi- 
neer of  the  service  of  said  notice  on 
said  Angus  &  Gindele,  and  that  in  con- 
formity with  the  action  of  your  Honor- 
able Body,  in  the  premises  he  is  directed 
to  report  as  to  the  compliance  or  non- 
compliance of  said  Angus  &  Gindele  to 


the  Board  at  its  meeting  of  January  30, 
1897,  a  copy  of  said  notice  to  the  Chief 
Engineer  being  also  attached  hereto. 

Respectfully  submitted, 

(Signed)  Jas,  Reddiok, 

Clerk." 
(Four  enclosures.) 


The  following  is  a  copy  of 

THE  OFFICIAL  NOTICE: 

"Chicago,  January  13th,  1897. 

Messrs.  Angus  <fc  Qindele,  1407  Security 
Bldg.j  Chicago. 

Gentlemen — Pursuant  to  the  direction 
and  order  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago,  given 
and  adopted  at  their  meeting  held  on 
this  Thirteenth  day  of  January,  1897, 
you  are  hereby  notified  that  unless  you 
resume  work  at  once  under  your  con- 
tract with  the  said  Sanitary  District  of 
Chicago  for  Section  E  of  the  Main  Chan- 
nel of  said  District,  and  in  compliance 
therewith,  on  or  before  Tuesday,  January 
19th,  1897,  you  will  be  considered  as 
having  abandoned  the  work  under  said 
contract,  and  the  District  represented 
by  its  Board  of  Trustees  will  proceed  to 
have  the  work  remaining  to  be  done 
under  said  contract  completed  as  pro- 
vided thereunder  and  charge  the  expense 
thereof  to  you,  said  Angus  &  Gindele, 
and  hold  the  bond  given  to  secure  the 
performance  of  said  contract  for  any 
loss  thereunder,  in  accordance  with  the 
provisions  of  said  contract  and  said 
bond. 

Very  respectfully, 

(Signed)  Jas.  Reddick, 

Clerk,  Sanitary  District  of  Chicago." 


The  following  is 
the  chief  engineer's  report: 

"Chicago,  Jan.  20, 1897. 

lo  the  Honorablelthe  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Puruuant  to  your  order 
of  the  13th  inst.,  requiring  the  Chief 
Engineer  to  report  to  your  Honorable 
Board  whether  or  not  Angus  &  Gindele, 
contractors  for  Section  E,  had  resumed 
work  as  directed  by  you,  I  have  to  re- 
port that  the  time  given  them  for  com- 
pliance with  that  order  has  expired  and 
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there  has  been  no  resumption  of  work 
by  these  contractors. 

Respectfully  submitted, 
(Signed)  JLsham  Randolph, 

Chief  Engineer." 


The  following  is 

the  order: 

"Whereas,  Messrs.  Angus  &  Gindele, 
contractors  on  Section  E,  heretofore 
abandoned  the  work  under  their  con- 
tract with  the  District  for  said  section; 
and 

Whereas,  They  have  disregarded  the 
order  and  direction  of  the  Board  of 
Trustees  to  resume  work  under  their 
said  contract  on  or  before  January  19, 
1897,  under  said  order  of  said  Board  of 
the  date  of  January  18, 1897,  (page  8734 
of  Proceedings)  notice  of  such  order 
having  been  served  upon  said  con- 
tractors, and  are  otherwise  in  default  on 
their  said  contract;  therefore  be  it 

Ordered,  That  the  matter  of  completing 
or  reletting  the  work  on  Section  E  and 
the  method  to  be  pursued  by  the  District 
therein  be  referred  to  the  Committee  on 
Engineering  to  report  to  the  Board  at 
the  earliest  practicable  moment;  and  be  it 

Further  Ordered,  That  the  Marshal  of 
the  District  be  and  he  hereby  is  in- 
structed to  prevent  any  interference  with 
said  section  and  any  work  thereon  by 
said  contractors,  their  agents  or  em- 
ployes." 

REPORT   ON;  BIDS   FOR  BONDS  iOF  SIXTH 

ISSUE. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
the  bids  for  bonds,  presented  and  re- 
ferred to  that  Committee  at  the  meeting 
held  January  18,  1897  (page  8742  of  the 
Proceedings),  the  report  recommending 
that  the  bid  of  the  Merchants  Loan  and 
Trust  Company,  of  Chicago,  of  $817,168 
for  the  entire  issue  of  $800,000  of  4%% 
currency  bonds,  being  the  sixth  issue, 
be  accepted,  and  that  the  Presi- 
dent and  Clerk  be  directed  to  issue 
and  deliver  said  bonds  to  the  Treas- 
urer, and  that  the  Treasurer  be  author- 
ized and  directed  to  deliver  the  entire 
issue  to  said  Merchants  Loan  and  Trust 
Company,  upon  payment  of  amount  of 
said  bid,  or,  as  ready,  on  payment  of 
proportionate  amounts,  all  as  set  forth 
in  the  report;  the  report  also  recom- 
mending that  the  Clerk  be  instructed  to 


return  the  checks  of  bidders  received 
with  their  bids;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Majlette, 
moved  that  the  report  be  adopted, 
printed,  the  recommendations  made 
therein,  concurred  in,  and  the  sale  of  the 
entire  issue  be  awarded  to  said  Merchants 
Loan  &  Trust  Co.,  in  accordance  with 
the  recommendations  of  the  report. 

On  roll- call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Jones,  Kelly,  Mallette,Smythand  Wenter 
right.    Nays — none. 


Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  January  20, 1807. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance to  whom  was  referred  at  your 
meeting  of  January  18,  1&97,  the  bids  . 
for  the  sixth  issue  of  bonds  of  the  Dis- 
trict of  $800,000,  bearing  interest  at 
±%%  per  annum,  beg  leave  to  report  that 
of  the  several  bids  offered,  that  of  the 
Merchants  Loan  &  Trust  Co.  of  102^^  is 
the  highest  and  best  bid.  This  premium 
in  the  aggregate  amounts  to  $17,168.00 
of  the  date  of  the  bid.  The  next  high- 
est bid  for  the  entire  amount  is  in  the 
aggregate  $10,087.50.  Some  question 
has  been  raised  among  the  several  bid- 
ders as  to  the  regularity  of  the  bid  of 
the  Merchants  Loan  &  Trust  Co.,  in  that 
it  does  not  follow  the  language  of  the 
advertisement  in  the  terms  which  state 
that  no  bids  will  be  considered  for  less 
than  par  and  accrued  interest ;  the  bid 
of  the  Merchants  Loan  &  Trust  Co.  is 
for  the  entire  issue  at  the  rate  of  lOd^C 
"  flat,"  meaning  a  straight  price  offered 
for  the  bonds  and  interest.  This  is  ac- 
companied by  an  offer  of  the  bank  to 
receive  the  bonds  immediately  and  pay 
for  the  same  without  any  arrangement 
for  delayed  deliveries.  Your  Committee 
consider  that  the  advertisement  requir- 
ing the  bids  to  be  of  the  amount  of  par 
and  accrued  interest  is  but  a  limitation, 
and  while  it  is  true  that  if  the  bank 
were  to  request  delayed  deliveries,  the 
right  to  grant  which  was  reserved  by 
the  advertisement,  the  bid  in  question 
might  be  regarded  as  not  coming  up"  to 
the  amount  required  by  the  advertise- 
ment, yet  inasmuch  as  it  is  made  on  a 
basis  of  immediate  delivery,  your  Com- 
mittee think  the  bid  is  to  be  considered 
as  regular.  The  technical  objection  your 
Committee  think  ought  not  to  prevail 
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where  no  injustice  is,  in  fact,  done  the 
other  bidders,  and  where  the  recognition 
of  such  objection  would  lose  to  the  Dis- 
trict and  the  taxpayers  in  the  neigh- 
borhood  of  $6,500.  Your  Committee, 
therefore,  recommend  that  the  bid  of 
the  Merchants  Loan  &  Trust  Co.  of  Chi- 
cago be  accepted,  the  same  being  the 
highest  and  best  bid  and  the  most  favor- 
able to  the  District,  and  that  the  Presi- 
dent and  Clerk  execute  the  Beveral  bonds 
for  the  said  issue  and  deliver  the  same 
to  the  Treasurer,  taking  his  receipt  there- 
for, and  that  the  Treasurer  be  authorized 
and  directed  to  deliver  the  entire  issue 
of  said  bonds  to  the  Merchants  Loan  & 
Trust  Co.  upon  the  payment  to  him  of 
the  amount  of  the  said  bid,  namely, 
$817,168.00  at  once,  or  to  deliver  as 
ready  on  payment  of  proportionate 
amount. 

Returned  herewith  are  the  several  bids 
for  filing,  and  your  Committee  recom- 
mend that  the  Clerk  be  instructed  to  re- 
turn the  several  checks  submitted  with 
the  bids  of  the  several  bidders,  re- 
spectively. 

In  making  this  report,  your  Commit- 
tee desire  to  express  the  gratification 
which  they  feel  over  the  number  of  bids 
received,  the  high  character  of  the  bid- 
ders, and  the  premium  offered,  indicat- 
ing in  the  face  of  the  financial  strin- 
gency of  the  times  that  the  credit  of  the 
Sanitary  District  has  not  been  impaired, 
but  has  advanced  so  that  the  sale  of 
bonds  of  this  issue  is  at  a  greater  pre- 
mium than  any  previous  sale  of  bonds 
of  the  District. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Caster, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(Accompanied  by  seven  bids.) 

APPROPRIATIONS  FOR  PAYMENT  OF  PRIN- 
CIPAL AND  INTEREST  ON  BOND8  AND 
FOR  DEPARTMENTAL  AND  OPERATING 
EXPENSES. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
with  reference  to,  and  accompanied  by 
an  ordinance  appropriating  of  the  funds 
of  the  District  from  the  proceeds  of  the 
sale  of  the  sixth  issue  of  bonds,  the  sum 
of  $485,850.00  to  be  applied  by  the  Treas- 
urer to  the  payment  of  the  principal  and 
interest  of  certain  bonds  falling  due  May 


1st  and  July  1st,  1897.  and  the  sum  of 
$381,318  00  to  be  applied  to  the  payment 
of  the  departmental  and  direct  operating 
expenses  of  the  District,  all  as  set  forth 
in  the  ordinance;  and  the  report  and 
ordinance  were  read. 

Mr.  Wenter,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones, Kelly,  Mallette,  Smyth  and  Wenter 
— eight.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Wenter,  seconded  by  Mr.  Mallette, 
then  moved  the  passage  of  the  ordinance 
just  read. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones.  Kelly,  Mallette,  Smyth  and  Wenter 

right.    Nays— none. 


Upon  which  result  the  President  de- 
clared the  motion  carried  and  the  ordi- 
nance passed. 

The  following  is 

THE  REPORT: 

"Chicago,  January  20, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  report  to  your 
Honorable  Body  that  they  have  had 
under  consideration  the  subject  of  the 
advisability  of  appropriating  and  setting 
aside  the  sum  received  from  the  sale  of 
the  bonds  of  the  sixth  issue  of  the  Dis- 
trict for  the  purpose  of  paying  principal 
and  interest  on  the  bonds  falling  due 
May  1,  and  July  1,  1897,  and  for  the 
departmental  and  direct  operating  ex- 
penses of  the  District  and  your  Com- 
mittee are  of  the  opinion  that  such 
appropriation  should  be  made  and  to 
that  end  your  Committtee  have  prepared 
and  present  herewith  an  appropriation 
ordinance  for  that  purpose  and  recom- 
mend its  adoption. 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman. 
Z.  K.  Carter, 
Thoma8  A.  Smyth, 
Committee  on  Finance." 
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THE  ORDINANCE '. 


"Be  it  ordained  by  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Section  1.  That  there  is  hereby  ap- 
propriated out  of  the  funds  of  this  Dis- 
trict received  from  the  sale  of  the  sixth 
issue  of  bonds  the  sum  of  Four  Hundred 
Thirty- five  Thousand  Eight  Hundred 
Fifty  ($485,850.00)  Dollars  to  be  applied 
by  the  Treasurer  to  the  payment  of  the 
principal  of  One  Hundred  Fifty  Thou- 
sand ($150,000.00)  Dollars  falling  due 
July  1 ,  1807,  of  the  bonds  of  the  District 
and  to  the  payment  of  the  interest  on 
the  bonds  or  the  District  of  Forty  Thou- 
sand ($40,000)  Dollars,  falling  due  May  1, 
1897,  and  the  interest  on  such  bondB 
amounting  to  Two  Hundred  Forty- five 
Thousand,  Eight  Hundred  Fifty  ($245.- 
850.00)  Dollars,  falling  due  July  1, 1897, 
and  that  the  remainder  of  the  fundB 
received  from  said  sale  of  bonds  being 
Three  Hundred  Eighty-one  Thousand, 
Three  Hundred  Eighteen  ($381,818.00) 
Dollars  be  appropriated  to  the  payment 
of  the  departmental  and  direct  operating 
expenses  of  the  District  as  ordered  by 
the  Board  of  Trustees. 

Section  2.  This  ordinance  shall  be  in 
force  from  and  after  its  passage, 

ANNUAL    REPORT    FROM    LAW    DEPART- 
MENT. 

The  Clerk  presented  the  annual  report 
from  the  Law  Department  for  the  year 
1896,  which  was  read,  and  on  motion  of 
Mr.  Bolden week,  seconded  by  Mr.  Jones, 
was  ordered  printed  and  referred  to  the 
Committee  on  Judiciary. 

The  following  is 

THE  REPORT: 

"Chicago,  January  1,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Complying  with  the  Rules 
of  your  Honorable  Body,  and  in  conformity 
with  precedent,  1  have  the  honor  to  submit 
the  annual  report  of  the  Law  Department 
for  the  year  ending  December  81st,  1890. 

The  Department  being,  in  the  character 
of  its  work,  advisory  and,  in  part,  executive 
in  carrying  out  the  orders  of  the  Board  and 
its  Committees,  nearly  all  matters  arising 
in  transacting  the  business  of  the  District, 
have  at  some  time  been  before  the  Depart- 
ment for  consideration  and  action. 

With  the  completion  of  over  90  per  cent 


of  the  Main  Channel  proper,  there  has 
come  a  great  Increase  in  the  number  and 
variety  of  claims  and  requests  before  the 
Department,  settlements  and  adjusting  of 
controversies  with  contractors,  payment  of 
laborers,  claims  for  damages  of  almost 
every  conceivable  sort,  and  others,  many 
coming  direct  to  the  Department,  and  many 
on  reference  from  the  Board  or  Committees. 
▲11  these  engross  a  great  deal  of  time  of 
the  Department  in  the  daily  routine  of  its 
work.  In  addition  to  these  has  been  the 
preparation  of  opinions  and  briefs  on  vari- 
ous questions  arising  from  time  to  time; 
investigations  and  reports  to  the  Commit- 
tees, attending  to  litigations  and  many 
other  matters. 

LITIGATION. 

Coivdenvnation. 

During  the  year  there  has  been  begun  in 
Will  County  condemnation  suit  against  the 
Western  Stone  Company  et  al.,  to  acquire 
182.89  acres  of  land.  This  suit  was  tried 
twice,  each  trial  occupying  three  weeks 
time. 

Condemnation  proceedings  were  also  be- 
gun against  the  Chicago  &  Western  Indi- 
ana Railroad  Company  et  al.,  in  the  Circuit 
Court  of  Cook  County,  for  a  right  of  way 
crossing  of  the  Channel  with  the  railroad 
right  of  way  of  said  railroad,  and  is  now 
pending. 

Other  Suits  in  Trial  Courts. 

In  addition,  other  suits  and  proceedings 
in  court  have  been  begun  during  the  year, 
to  which  the  Sanitary  District  of  Chicago 
is  a  party,  as  follows : 

Strobel  vs.  Sanitary  District  'of  Chicago, 
In  the  Superior  Court  of  Cook  County. 

Bates  Machine  Company  vs.  Sanitary 
District  of  Chicago  et  al.,  in  the  Circuit 
Court  of  Will  County. 

Incorporation  of  Village  of  Carrollville. 
County  Court  of  Cook  County. 

Sanitary  District  of  Chicago  vs.  County 
Treasurer  of  Will  County,  Circuit  Court  of 
Will  County. 

Western  Wheeled  Scraper  Company  vs. 
Harlev  and  Sanitary  District  of  Chicago 
et  al.,  Circuit  Court  of  Cook  County. 

McCullough  vs.  Sanitary  District  of  Chi- 
cago, in  Circuit  Court  of  Cook  County. 

Gates  Iron  Works  vs.  Sanitary  District  of 
Chicago  et  al.,kln  Circuit  Court  of  Cook 
County. 
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toOtanUt  Court  of  Cook  Oounty.(now  dis- 
MoDonnell  vs.  Sanitary  District  of  Ohl- 

SSJSi  £?** Cwat0t  Cook  °°miy  (now 

JIS!S!C^U  n'  8M,,ta»T  District  of  Chi- 
^taCtamitOourtof  Cook  County  (now 

JS?^?'  Sanlt«r  District  of  Chicago, 
to  Circuit  Court  of  Cook  County. 

Amos  vs.  Sanitary  District  of  Chicago 
et  aL  (now  disposed  of) . 

Calumet  Terminal  Railway  Company  vs 
Sanitory  District  of  Chicago  et  al.,  in  Clr-' 
cult  Court  of  Cook  County. 

Silverman  vs.  Sanitary  District  of  Chi- 
cago, In  Circuit  Court  of  Cook  County. 

Hagaman  vs.  Angus  AGindele  and  Sani- 
tary District  of  Chicago,  in  Circuit  Court  of 
Cook  County  (now  disposed  of). 

Baxter  vs.  Smith,  Sanitary  District  of 
CounT'  ID  Snperlor  °°«*  <*  Cook 

American  Forcite  Powder  Company  vs 
«nlt  Court  of  United  States. 

Chicago,  Wilmington   and   Vermillion 

f!f»  JfnLD,/trlct  of  Chlca*0>  *  aL,  in  Clr- 
onlt  Court  of  Cook  County. 

McQulrk  vs.  Sanitary  District  of  Chicago, 
before  Justice  of  the  Peace  (now  disponed 

th!*r.ltMf^,8tl1Ct  0f  CWcae°  "•  Allen,  in 
the  Circuit  Court  of  Will  County. 

McCaughey  vs.  Sanitary  District  of  Chi- 
cago.  In  Superior  Court  of  Cook  County. 

Burke  vs.  Sanitary  District  ot  Chicago 
ta  Circuit  Court  of  Cook  County.        1Cag0' 

Hero  vs.  Sanitary  District  of  Chicago,  m 
Circuit  Court  of  Cook  County. 

«„tii  °' i.he8e  Me  Pend,n*  except  the  six 
noted  as  disposed  of. 


[WW. 


Appellate  Court. 

Jta  the  Appellate  Court  a  decision  has 
been  rendered  in  the  appeal  of  Cook  vs. 
The  Sanitary  District  of  Chicago,  from 
which  appeal  has  been  prayed  and  allowed 
to  the  Supreme  Court  of  Illinois. 

Supreme  Court. 
Daring  the  year  an  opinion  was  banded 


down  in  the  case  0f  Johnson  et  ai.  vs.  The 

fhl  ^T  .D,atrict  of  cw<**°,  approving 
the  decision  of  the  courts  below  that  a 
court  of  equity  will  not  review  thcdiscre- 
Uonary  powers  exercised  by  the  Board  of 
Trustees,  exercised  in  good  faith. 

Also  an  opinion  in  the  Loughran  case, 
taken  up  from  the  Circuit  Court  of  Will 
County  on  appeal  from  its  decision,  under 
which  the  District  has  since  acquired  the  ' 
tract  of  land  condemned  in  that  proceed- 

The  appeal  in  the  trespass  suit  of  Allen 
vs.  Haley  et  al.  is  now  pending  in  the  Su- 
preme Court,  which  involves,  after  a  pre- 
liminary matter  of  jurisdiction,  the  ques- 
tion whether  or  not  the  District  takes  the 
fee  of  the  land  It  condemns. 

The  case  of  The  Sanitary  District  of  Chi- 
cago vs.  Cook  will  be  filed  in  the  Supreme 
oourt  on  the  completion  of  a  transcript  of 
the  record  of  proceedings  in  the  Appellate 
Court. 

Coses  Disposed  of. 

The  following  suits  have  been  terminated 
during  the  year: 

Allen  vs.  Sanitary  District  of  Chicago  et 
ai.,  in  Circuit  Court  of  Will  County,  as  to 
the  District 

McDonnell  vs.  Sanitary  District  of  Chi- 
cago, in  Circuit  Court  of  Cook  County  (two 

McQairk  vs.  Sanitary  District  of  Chi- 
cago, before  a  Justice  of  the  Peace  of  Cook 
County. 

Ames  et  ai.  vs.  Sanitary  District  of  Chi- 
cago, In  Circuit  Court  of  Cook  County. 

Sanitary  District  of  Chicago  vs.  Lough- 
ran, in  Supreme  Court 

Sanitary  District  of  Chicago  vs.  Lough- 
ran, in  Circuit  Court  of  Will  County. 

Johnson  &  Bradley  vs.  Sanitary  District 
of  Chicago,  in  Supreme  Court. 

Sanitary  District  of  Chicago  vs.  Fischer 
in  Circuit  Court  of  Cook  County.       „  * 

Hagaman  vs.  Angus  &  Gindele  and  San- 
itary District  of  Chicago,  in  Circuit  Coim 
of  Cook  County.  ** 


Pending  Suits. 

The  following  suits  are  pending: 

Payette  vs.  Sanitary  District  of  Clu^ 
in  Superior  Court  of  Cook  Count*     -5°' 
148,959.  *    **°* 
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Cahlll  vs.  Guilford  and  Sanitary  District 
of  Chicago,  in  Circuit  Court  of  Cook 
County,  in  chancery,  No.  128,471. 

Harlev  vs.  Sanitary  District  of  Chicago, 
in  Circuit  Court  of  Cook  County,  in  chan- 
cery, No.  129.068. 

Harlev  vs.  Sanitary  District  of  Chicago, 
in  Circuit  Court  of  Cook  County,  law,  in 
Superior  Court  of  Cook  County,  159,797. 

George  F.  Blake  Manufacturing  Com- 
pany vs.  Sanitary  District  of  Chicago,  law, 
in  Superior  Court  of  Cook  County,  159,960. 

Sanitary  District  of  Chicago  vs.  Jacob 
Adler  and  City  of  Joliet,  law,  in  Circuit 
Court  of  Will  County,  No.  14,952. 

Coyne  vs.  Ryan  and  Sanitary  District  of 
Chicago,  in  Circuit  Court  of  Cook  County, 
burnt  record,  No.  958. 

Sanitary  District  of  Chicago  vs.  James 
Lonergan  and  City  of  Joliet,  law,  in  Cir- 
cuit Court  of  Will  County,  No.  14.958. 

Sanitary  District  of  Chicago  vs.  Silver- 
man et  al.,  chancery,  in  Superior  Court  of 
Cook  County,  No.  164,089. 

Kicker  et  al.  vs.  Sanitary  District  of  Chi- 
cago, chancery,  in  Circuit  Court  of  (Jnited 
States,  Northern  District  of  Illinois,  No. 
28,704. 

Baxter  vs.  Smith  and  Sanitary  District  of 
Chicago,  law,  in  Circuit  Court  of  United 
States,  No.  28,709. 

▲lien  vs.  Haley  et  al.,  law,  in  Supreme 
Court  of  Illinois,  No.  15,871. 

Smith  &  Eastman  vs.  Sanitary  District  of 
Chicago,  law,  in  Circuit  Court  of  Cook 
County,  No.  148,680. 

Sanitary  District  of  Chicago  vs.  Martin, 
County  Treasurer  of  Will  County,  chan- 
cery, in  Circuit  Court  of  Will  County,  No. 
15,564. 

Sanitary  District  of  Chicago  vs.  Glos  et 
al.,  chancery,  in  Circuit  Court  of  Will 
county,  No.  15,754. 

Guilford  vs.  Agnew,  Sanitary  District  of 
Chicago  et  al.,  chancery,  in  Circuit  Court 
of  Cook  County,  No.  149,188. 

Strobel  vs.  Sanitary  District  of  Chicago, 
law,  in  the  Superior  Court  of  Cook  County, 
No.  178,780. 

Bates  Machine  Company  vs.  Sanitary 
District  of  Chicago  et  al.,  chancery,  in  the 
Circuit  Court  of  Will  County,  No.  2,182. 

Incorporation  of  Village  of  Carrollvllle, 


petition.  County  Court  of  Cook  County, 
No.  14,708. 

Sanitary  District  of  Chicago  vs.  County 
Treasurer  of  Will  County,  chancery,  Cir- 
cuit Court  of  Will  County. 

Western  Wheeled  Scraper  Company  vs. 
Harlev  and  Sanitary  District  of  Chicago  et 
al.,  chancery,  Circuit  Court  of  Cook  County, 
No.  156,517. 

McCullough  vs.  Sanitary  District  of  Chi- 
cago, law,  in  Circuit  Court  of  Cook  County, 
No.  166,775. 

Gates  Iron  Works  vs.  Sanitary  District 
of  Chicago  et  al.,  chancery,  in  Circuit 
Court  of  Cook  County,  No.  157,289. 

McGuiri  vs.  Sanitary  District  of  Chicago, 
law,  in  Circuit  Court  of  Cook  County,  No. 
161,695. 

Calumet  Terminal  Railway  Company  vs. 
Sanitary  District  of  Chicago  et  al.,  con- 
demnation, in  Circuit  Court  of  Cook 
County,  No.  157,816. 

Silverman  vs.  Sanitary  District  of  Chi- 
cago, law,  in  Circuit  Court  of  Cook  County, 
No.  162,789. 

Baxter  vs.  Smith,  Sanitary  District  of 
Chicago  et  al.,  law,  in  Superior  Court  of 
Cook  County,  No.  178,188. 

American  Forclte  Powder  Manufactur- 
ing Company  vs.  Sanitary  District  of  Chi- 
cago et  al.,  chancery,  in  Circuit  Court  of 
United  States,  No.  24,284. 

Chicago,  Wilmington  &  Vermillion  Coal 
Company  vs.  Angus  &  GIndele  and  Sani- 
tary District  of  Chicago  et  al.,  chancery,  in 
Circuit  Court  of  Cook  County,  No.  188,986. 

Sanitary  District  of  Chicago  vs.  Allen,  in 
the  Circuit  Court  of  Will  County. 

Sanitary  District  of  Chicago  vs.  Western 
Stone  Company  et  a).,  condemnation,  in 
Circuit  Court  of  Will  County,  No.  16,016. 

McCaughey  vs.  Sanitary  District  of  Chi- 
cago, law,  in  Superior  Court  of  Cook 
County,  No.  179,197. 

Burke  vs.  Sanitary  District  of  Chicago, 
law,  In  Circuit  Court  of  Cook  County,  No. 
165,615. 

Cook  vs.  Sanitary  District  of  Chicago, 
law,  in  Appellate  Court  of  Illinois,  No. 
6,602. 

Hero  vs.  Sanitary  District  of  Chicago, 
law,  in  Circuit  Court  of  Cook  County,  No. 
165,616. 


January  20,] 


—3756- 


[1897. 


And  one  other  salt  ol  which  the  District 
has  not  received  legal  notice. 

Contract*, 

The  several  contracts  executed  daring 
the  year,  in  the  preparation  of  which  the 
Department  has  participated,  are: 

Contract  with  Christie  &  Lowe  for  Regu- 
lating Works  at  Lockport. 

Contract  with  Campbell  &  Dennis  for 
retaining  walls  on  Section  14. 

Contract  with  banks  for  the  purchase  of 
the  fifth  issue  of  bonds. 

Contract* with  Pittsburg  Testing  Labora- 
tory for  inspecting  the  iron  at  mills  and  in 
shop  for  Controlling  Works. 

Contract  with  Benezette  Williams  for 
the  substructure  of  Southwest  Boulevard 
Bridge. 

Contract  with  Benezette  Williams  for 
substructure  of  E.,  J.  &  B.  By.  bridge. 

Contract  with  Milwaukee  Bridge  and 
Iron  Works  for  superstructure  of  South- 
west Boulevard  Bridge. 

Contract  with  Milwaukee  Bndge  and 
Iron  Works  for  superstructure  of  E.,  J.  & 
E.  By.  bridge. 

Contract  with  Daniel  Sullivan  for  repair 
and  improvement  of  Romeo  Highway. 

Contract  with  American  Telephone  and 
Telegraph  Company  for  right  of  way  on 
Summit  Road.    , 

Contract  with  the  Railway  Companies  of 
the  Santa  Fe  System  for  settlement  of  right 
of  way. 

Contract  with  McRitchie  &  Nicol  for 
pumping  plant  on  Section  U. 

A  number  of  minor  contracts,  such  as 
extension  of  time  for  completion  of  con- 
tracts, have  been  drawn  and  executed. 

Drafts  of  contracts  for  proposed  settle- 
ment of  right  of  way  question  with  the  C, 
M.  &  N.  Railroad  Company  and  with  Cal- 
umet Terminal  Railway  Company  have 
been  prepared. 

Cv/rrenb  Contract  Questions. 

Under  the  contracts  executed  prior  to 
1896,  a  number  of  important  questions  have 
arisen  and  been  considered. 

Final  Settlements. 

The  several  rights  and  liabilities  of  the 
District,  in  making  the  final  settlement, 
have  been  fully  considered  in  connection 


with  Sections  8, 6,  7, 9, 10, 11, 12, 18  and  U, 
H,  I,  K,  L  and  M. 

Labor. 

Some  of  the  sections  have  required  con- 
siderable attention  in  the  way  of  protecting 
the  labor  directly  employed.  Every  com- 
plaint from  any  laborer  has  been  fully  in- 
vestigated, and  I  am  glad  to  say  that  in 
nearly  all  cases  the  contractor  has  been 
ready  and  willing  to  assist  in  adjusting  the 
complaint 

In  the  case  of  Section  F,  where  the  con- 
tractors quit  work,  the  Attorney  and  Engi- 
neer, under  the  orders  of  the  Board,  paid 
out  over  $12,000  to  the  laborers  on  this  sec- 
tion, who  had  been  left  unpaid  by  the  con- 
tractors. 

Many  questions  for  extras  claimed  by 
contractors  have  been  before  the  Depart- 
ment and  passed  upon. 

Claims. 

Various  material  men  have  at  times 
urged  their  claims  to  be  protected  by  the 
District,  and  in  the  case  of  the  Heldenreich 
creditors  on  Sections  L  and  M,  a  great  deal 
of  time  was  consumed. 

Many  claimants  have  endeavored  to  come 
in  under  the  Mechanics'  Lien  Law  of  1895, 
and  are  constantly  filing  claims.  This 
practice  bids  fair  to  make  a  large  amount 
of  litigation  for  the  District  in  the  future. 

Other  Claims. 

The  claims  for  flooding,  made  by  Charles 
Goerner  and  James  Ray,  remain  unad- 
justed, and  both  parties  have  signified  their 
intention  to  bring  suit 

The  claim  of  Thomas  Collins,  tenant  on 

the  Prescott  lands,  was  amicably  disposed 

of. 

Ordinances. 

Ordinances  providing  for  official  record 
of  gauge  readings,  for  the  annual  tax  levy, 
annual  appropriations  and  the  fifth  bond 
issue,  have  been  prepared  during  the  year. 

Opinions. 

A  number  of  opinions  have  been  ren- 
dered, sometimes  singly  and  sometimes  in 
conjunction  with  the  Chief  Engineer  or  the 
General  Counsel.  The  subjects  considered 
were  as  follows: 

Payment  of  labor  and  alleged  material 
men  on  Sections  L  and  M. 

Cancellation  of  bond  of  Halvorson,  Rich- 
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ard*  &  Co.,  on  release  of  sureties  on  bonds 
generally,  and  allowing  reserve  to  stand  as 
security. 

Extras  on  retaining  walls  on  Sections  1 
and  15. 

On  the  right  of  the  District  to  draw  tax 
warrants  against  the  levy  of  1896. 

On  duty  of  contractor  after  completion  of 
work  of  excavation. 

On  claim  of  William  A.  Schonfield. 

On  claim  of  Michael  Guilford. 

On  claim  of  James  Doran. 

On  claim  of  Dr.  Nicholas  fiartz. 

4 

On  claim  of  Belt  Railway  Company  of 
Chicago  for  damages. 

On  right  of  District  to  make  final  pay- 
ments to  contractors. 

On  right  to  pay  laborers  on  Section  F., 
under  the  provisions  entitled  "Failure  to 
Pay  Laborers,"  of  the  contract. 

On  publication  of  ordinances. 

On  duty  to  repair  Romeo  highway. 

Also  briefs  to  a  considerable  number. 

Right  of  Way. 

The  questions  arising  under  this  heading 
in  connection  with  railway  crossings, 
widening,  straightening  and  deepening  the 
Chicago  River,  and  through  Jollet,  viewed 
in  the  light  of  the  Sanitary  District  Act, 
have  been  given  considerable  study.  Their 


importance  cannot  be  overestimated.  The 
difficulties  liable  to  be  encountered  can  be 
readily  overcome  by  proper  amendments 
to  the  present  law,  which  should  be  secured 
at  the  present  session  of  the  Legislature,  if 
possible. 

The  following  is  a  complete  statement  of 
lands  acquired  for  the  corporate  purposes 
of  the  District,  and  of  moneys  expended 
for  land  account,  during  the  year  just 
closed. 

Purchase— Cook  County— 
10  lots  in  Manchester  Subdivis- 
ion  ♦$  4,000  00 

1  lot  in  Singer  &  Taicott's  Sub- 
division     1,000  00 

Will  County— Loughran  Land- 
Condemnation— 

188.87  acres 80,887  00 

Abstracts  and  miscellaneous. . .      266  00 

Total $86,692  90 


Below  is  a  complete  statement  of  all  the 
lands  acquired  by  the  District  for  its  cor- 
porate purposes  in  Cook,  DuPage  and  Will 
Counties,  together  with  the  acreage  and 
actual  cost  of  same,  for  the  years  1892, 1898, 
1894, 1896  and  1896.  This  does  not  include 
the  lands  of  the  Western  Stone  Company, 
containing  182.89  acres,  a  verdict  in  which 
case  was  rendered  December  19, 1896,  for 
$14,600.00.  A  motion  for  a  new  trial  was 
overruled  January  4, 1897. 
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Counties. 


1892. 
Cook,  East  of  Willow  Springs. . 
Cook,  West  of  Willow  Springs. 

Da  Page 

Will 

1898. 
Cook,  Bast  of  Willow  Springs. . 
Cook,  West  of  Willow  Springs. 

Manchester  Subdivision 

DuPage 

WU1 

1894. 
Cook,  East  of  Willow  Springs. . 

Manchester  Subdivision , 

Da  Page , 

Will 

1896. 
Cook,  East  of  Willow  Springs. , 

Da  Page 

Will 

1896. 

Manchester  Subdivision , 

Lemont,  Singer  and  Talcot. 
Will 


Totals. 


Purchase, 


Acreage. 


410 

902 

80 

764 

1867 
41 


.41 

.84 
.74 
.88 

.27 
.88 


170 
86 

121 


28 
821 


.91 
.66 

82 

.67' 


8.86 


81.11 


* 


4816.17 


Price. 


$    188,610.88 

188,681.67 

4,772.60 

98,679.00 

1,098  669.28 

4,090.00 

18,976.00 

18,692.60 

8,620.00 

868,880.84 

80,800  00 

7,000.00 

88,416.28 

20,664.00 


9,918.00 

4,000.00 
1,000.00 


$2,024,844  80 


Condemnation. 


Acreage. 


8.16 
846.76 

128.07 
666.16 

> 

640.66 
97.76 


2406  74 


Price. 


$    1,860.00 

68,440.60 

4,477.80 

41,676.86 

141,800.09 
9,768.00 


1.07 

17.88 

* 

760.00 

29.896.82 
9,760.00 

88.22 

10,619.00 

170.17 
126.09 

49,196.66 
88,101.00 

188.87 

30,887.00 

$421,468  22 


♦The  District  acquired  104  lots  during  the  years  1898, 1894  and  1896,  in  Manchester,  a 
Subdivision  in  Section  86,  89, 18,  as  follows:  1898,  by  purchase,  22  lots;  1894,  by  purchase, 
49  lots;  by  condemnation,  17  lots;  1896,  by  purchase,  16  lots,  making  a  total  of  104  lots  In 
Manchester. 

■j-The  District  acquired,  by  purchase,  one  lot  In  Singer  A  Talcott's  Stone  Company 
Subdivision  in  Section  20, 87, 11,  in  1896. 

Below  is  a  summarized  statement  of  the  expenses  of  the  Law  Department  for  the 

year  1896: 

Salaries. 
Attorneys $  16,698  68 

Office  Force *. 8.896  00 

General  Evpwe..  $  »  *»  " 

Court  Costs $    7,481  67 

Bight  of  Way , 2.988  06 

Expense  Account 2.116  86 

Legal  Services 6,916  66 

Printing  and  Stationery 199  68 

Sundries 6  16 

$  18  661  62 

Land  Account.  $  87,740  16 

Will  County $  80,887  00 

Cook  County 6,000  00 

Boundary  Fences 79  90 

Abstract  Account 61  00 

Overflow  (Collins  land) 126  00 

$  86,692  90 

Total  Departmental  Expenses  for  1896 $  78,888  06 
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For  the  comlog  year,  the  care  of  the  liti- 
gation of  the  District,  the  acquiring  right 
of  way  through  Joliet,  and  in  the  Chicago 
ftiver,-and  at  the  crossings  of  the  C.  & 
W.  I.  Railroad  Company,  C,  M.  &  N.  Rail- 
road Company,  and  Calumet  Terminal 
Railway  Company,  the  preparation  of  con- 
tracts, opinions,  consideration  of  claims, 
and  general  routine  work  will  occupy  the 
time  of  the  Department 

In  connection  with  the  prospective  work 
for  the  year  1897, 1  desire  to  say  that  the 
work  of  the  Department  involved  in  the 
improvement  of  the  Chicago  River  and  the 
acquiring-  of  the  right  of  way  through 
Joliet,  and  the  litigation  which  seems 
likely  to  occur  in  defining  the  powers  of 
the  District  and  in  settling  the  various 
claims,  the  heavier  routine  work  conse- 
quent upon  a  greater  amount  of  work  re- 
ferred by  the  Board  of  Trustees  will  re- 
quire some  changes  and  additions  In  the 
Law  Department 

For  the  greater  part  of  1896  the  Depart- 
ment has  worked  with  one  assistant  less 
than  it  ever  did  before,  although  the  actual 
work  done  was  fully  as  great,  if  not  greater 
in  volume,  than  some  preceding  years.  1 
am  fully  convinced  that  at  least  one  addi- 
tional assistant  is  and  will  be  necessary, 
and  I  recommend  that  the  matter  of  further 
assistance  and  a  proper  arrangement  of 
assistants  and  salaries  be  taken  up  by  the 
proper  Committee  at  once  and  considered 
and  passed  upon. 

Respectfully  submitted, 

(Signed)  W.  M.  McEwbn, 

Attorney." 

COMMUNICATION     TRANSMITTING    ORDI- 
NANCE OF  VILLAGE  OF  SUMMIT. 

The  Clerk  presented  a  communication 
signed  by  Jas.  Johnstone,  Village  Clerk 
of  the  Village  of  Summit,  transmitting 
a  certified  copy  of  an  ordinance  passed 
by  the  village  authorities  of  Summit, 
said  ordinance  setting  forth  that,in  view  of 
certain  premises  and  conclusions  stated 
therein,  a  previous  ordinance  of  said  vil- 
lage authorities  granting  certain  rights, 
licenses  and  privileges,  of  date  of  July 
10,  1893,  be  and  the  same  is  hereby  re- 
voked, and  authorizing  the  Attorney, 
President  and  Committee  on  Streets  and 
Alleys  of  the  Village  Board  to  commu- 
nicate with  the  Trustees  of  the  Sanitary 
District  for  the  purpose  of  entering  into 
further  arrangements  all  as  set  forth; 


and  the  communication  and  ordinance 
were  read. 

Mr.  Mallette.  seconded  by  Mr.  Jones, 
moved  that  the  communication  and  or- 
dinance be  printed  and  referred  to  the 
Joint  Committee  on  Judiciary  and  Engi- 
neering, and  that  the  President  be  di- 
rected to  notify  the  Village  Clerk  that  the 
Board  has  already  acted  in  good  faith 
upon  the  ordinance  of  the  Village  Board 
of  July  10, 1893,  and  does  not  recognize 
the  right  of  the  authorities  of  said  Village 
of  Summit  to  repeal  such  ordinance* 


On  roll-call  the  vote  stood: 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones, Kelly,  Mallette,  Smyth- and  Wenter 
—eight    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  COMMUNICATION: 

"Summit,  January  18, 1897. 
James  Reddlckt  Etq. : 

Dear  Sir — I  inclose  a  certified  copy  of 
an  ordinance  passed  by  the  Board  of 
Trustees  of  the  Village  of  Summit  and 
approved  by  the  President  of  said  Vil- 
lage. 

Please  present  the  same  to  the  Board 
of  Trustees  of  the  Sanitary  District  of 
Chicago  for  consideration. 


(Signed) 


Yours  truly, 

Jas.  Johnstone, 
Village  Clerk." 


The  following  is 

THE  VILLAGE  ORDINANCE: 

"Be  it  ordained  bp  .  the  President  and 
Board  of  Trustees  of  the  Village  of 
Summit: 

Sec  1.  That,  whereas,  by  an  ordi- 
nance passed  by  the  President  and  Board 
of  Trustees  of  the  Village  of  Summit, 
July  10th,  1893,  among  other  things, 
there  was  granted  permission  and  au- 
thority to  the  Sanitary  District  of  Chi- 
cago to  excavate  their  Main  Channel 
over  and  across  the  Summit  and  River- 
side highway  in  said  village;  also  to 
raise,  lengthen  and  build  approaches  to 
the  bridge  by  which  said  highway  passes 
over  the  Desplaines  River;  also  to  lay 
down,  maintain  and  operate  one  single 
railroad  track  over,  upon  and  across  said 
highway. 
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And,  whereas,  said  license  and  per- 
mission so  given  to  said  Sanitary  District 
was  given  without  consideration  and 
without  adequate  compensation  therefor 
to  said  Village  of  Summit. 

And,  whereas,  said  ordinance  granting 
said  permission  has  never  been  accepted 
by  said  Sanitary  District. 

And,  whereas,  said  ordinance  does  not 
provide  for  the  building  or  maintenance 
of  proper  bridges  across  said  Main  Chan- 
nel and  across  said  Desplaines  River  by 
said  Sanitary  District,  and  does  not  defi- 
nitely set  any  time  within  which  said 
work  shall  be  completed,  and  is  wholly 
indefinite  and  uncertain  in  its  terms  and 
provisions. 

And,  whereas,  certain  persons  claim- 
ing to  act  under  authority  of  said  Sani- 
tary District,  or  by  virtue  of  some  con- 
tract with  said  Sanitary  District,  have  so 
dammed  up  the  water  in  the  neighbor- 
hood of  said  road  in  said  Desplaines 
River  and  in  the  Main  Drainage  Chan- 
nel* and  have  so  carried  on  and  con- 
ducted themselves  in  and  upon  and  about 
said  highway,  that  travel  on  said  Summit 
and  Riverside  highway  has  been  and  is 
seriously  interrupted,  and  the  water  from 
said  Desplaines  River  caused  to  flow  over 
said  highway  to  the  great  inconvenience 
of  the  people  of  said  Village  of  Summit 
and  travellers  on  said  highway. 

Therefore,  be  it,  and  it  is  hereby  re- 
solved, that  all  rights,  license  or  privi- 
leges heretofore  granted,  given  or  con- 
ferred by  said  ordinance  of  July  10th, 
1898,  be  and  the  same  is  hereby  revoked. 

Sec.  2.  The  Attorney  of  this  Board, 
together  with  the  Committee  on  Streets 
and  Alleys  and  the  President  of  this 
Board,  are  hereby  authorized  and  di- 
rected to  communicate  with  the  Trustees 
of  the  Sanitary  District  of  the  City  of 
Chicago,  or  any  person,  persons  or  com- 
mittee by  said  Sanitary  Trustees  author- 
ized for  the  purpose  and  to  the  end  that 
proper  agreements  may  be  entered  into 
between  said  Sanitary  District  and  the 
Village  of  Summit  and  a  proper  ordi- 
nance framed  and  passed  by  both  muni- 
cipalities, whereby  the  excavation  of  the 
Main  Drainge  Channel  of  the  Sanitary 
District,  and  such  other  channels  may  be 
made  or  carried  on  through  the  Village 
of  Summit,  and  whereby  proper  provis- 
ion may  be  made  for  the  erection  and 
permanent  maintenance  of  bridges  across 
such  channel  or  channels,  and  that  the 
same  may  be  done  under  proper  super- 
vision and  within  a  reasonable  time  and 


upon  reasonable  and  fair  compensation 
to  said  Village  of  Summit  for  the  use  or 
appropriation  of  its  streets  or  highways 
by  said  Sanitary  District. 

Sec.  8.  The  Village  Clerk  is  directed 
hereby  to  send  a  copy  of  this  ordinance, 
duly  certified,  to  the  Trustees  of  the 
Sanitary  District  of  Chicago.  Passed 
this  16th  day  of  January,  1897.  Approved 
this  16th  day  of  January,  1897. 


(Signed) 
[Attest]: 


|  seal] 


John  J.  McCaughey, 

President. 
Jab.  Johnstone, 

Village  Clerk." 


COMMUNICATION      IN      REFERENCE      TO 
BRIDGES  ON  ROMEOVILLE  HIGHWAY. 

The  Clerk  presented  and  read  a  com- 
munication from  H,  F\  Smith,  Clerk  of 
the  Village  of  Romeoville*  calling  atten- 
tion to  the  condition  of  two  bridges  just 
constructed  on  the  Romeoville  Highway, 
setting  forth  that  by  the  recent  flood, 
the  said  bridges  have  been  damaged,  and 
stating  that  the  village  authorities  think 
it  their  duty  to  notify  the  Board,  so  that 
it  may  fix  them  in  some  way  and  guard 
against  further  damage. 

Mr.  Brad  en,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  communication 
be  printed  and  placed  on  file,  and  that 
the  President  be  directed  to  notify  the 
Clerk  of  the  Village  af  Romeoville  that 
the  briiges  in  question  have  been  ac- 
cepted by  the  Village  of  Romeoville  and 
the  District  relieved  from  all  responsi- 
bility in  reference  thereto. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

The  following  is 

THE    COMMUNICATION  I 

"Romeoville,  111.,  Jan.  12th,  1897. 

To  the  Honorable,  the  Board  of  Trustee* 
ot  the  Sanitary  District  of  Chicago : 

Gentlemen  —  The  Board  of  Trus- 
tees of  the  Village  of  Romeoville  wish 
to  call  your  attention  to  the  two  bridges 
you  have  just  constructed  on  the  Romeo- 
ville Highway,  and  would  say  that  the 
last  flood  has  done  some  little  damage  to 
same,  by  carrying  down  the  ice  in  Ruch 
force  as  to  wear  away  about  an  inch  or 
more  of  the  timbers  in  the  bents.      And 
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we  think  it  oar  duty  to  notify  you  of 
the  eame  so  as  you  can  fix  them  in  some 
way  so  as  to  guard  against  any  further 
damage.  But  again  we  wish  to  thank 
you  for  your  promptness  and  good  work 
in  constructing  same. 


Tours  very  truly, 


(Signed) 


H.  F.  Smith, 
Clerk," 


ADJOURNMENT. 


On  motion  of  Mr.  Wenter,  seconded 
by  Mr.  Smyth,  the  Board  then  ad- 
ourned. 


CLERK.  1 
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—OF    THE— 


Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


JANUARY  27, 1897. 


OFFICIAL  RECORD. 

(Published  by  authority  of  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  fortieth  reg- 
ular meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  January  27,  1897,  at  2 
o'clock,  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones,  Kelly, 
Mallette,  Smyth  and  Wenter — nine  mem- 
bers, were  present. 

MINUTES. 

The  minutes  of  the  adjourned  meeting, 
held  January  18, 1897,  and  of  the  regular 
meeting,  held  January  20, 1897,  were  ap- 

S roved   as  printed,  on  motion  of    Mr. 
boldenweck,  seconded  by  Mr.  Braden. 


vouchers: 
The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

Keuffel  &  Esser  Company  (drafting  material) $      2088 

Soper  Lumber  Company  (pine  stakes) 20  00 

Hibbard,  Spencer,  Bartlett  &  Co.  (hardware) 2  42 
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Sweet,  Wallach  &  Co.  (photo  supplies) $  4  50 

J.  M.  Abbitt( coal, etc.) 28  25 

Chicago  Towel  Supply  Company  (toweling) 5  40 

£.  B.  Shnable  (traveling  expense) 89  70 

H.  B.  Alexander  (traveling  expense) 9  58 

Chas.  L.  Harrison  (traveling  expense) 29  5a 

W.  T.Keating  (traveling expense) 18  83 

Wm.  Trinkans  (expense) 22  59 

CLERICAL  DEPARTMENT. 

White  Bock  Mineral  Spring  Company  (water) 

LAW  DEPARTMENT. 

P.  F.  Petti  bone  &  Co.  (stationery) $  9  60 

Stromberg,  Allen  &Co.  (stationery) 5  00 

Huston,  Ashmead,  Wilson  Company,  Ltd.  (letter-heads) 10  60 

Callaghan  &  Company  (law  books) 8  50 

K.  B.  Myers  <&Co.  (law  books) 7  50 

B.  B.  Sherman,  Master  in  Chancery  (fees,  final) 250  00 

Geo.  Hingston  (stenographic  fees) 85  94 

L.  F.  Beach  &  Co.  (window  shades) 2  89 

C.  S.  Austin  (ice) 8  00 

White  Bock  Mineral  Spring  Company  ( water) 8  75 

D.  &F.  Mnrphy  (livery) 10  00 

Joliet  Gas  Light  Company  (gas.  etc. ) 4  50 

Elmer  E.  Henry  &  Co.  (spittoons) 2  40 

Peter  Moffat  (lettering) I  25 

W.  M.  McEwen  (expense) 840  90 

GENERAL  ACCOUNT. 

Chicago  Elison  Company  (electric  lighting) 

POLICE  DEPARTMENT. 

A.  C.  McClurg&Co.  (stationery) $  1  20 

Timothy  Carroll  (rental,  Sag  Station  ground,  to  December  8,  1897) . .  25  00 

Bob  anon  Carriage  Company  (carriage  cushions) 8  50 

PUMPING  PLANTS. 

*Mc  Arthur  Bros,  (removing  dam,  Section  2) $  220  70 

*T.  C.  Loucks&Co.  (coal) 198  01 

Delaney  Oil  and  Grease  Company  (oil) 15  06 

Crerar,  Adams  &  Co.  (railroad  iron) 78  70 

Chas.  L.  Harrison  (sundries,  Section  14) 22  99 

Total 


$ 


(1897. 


$     201  17 


8  75 


$     690  78 


$       91  20 


$       84  70 


$     580  46 


$  1,552  01 
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ENGINEERING   DEPARTMENT. 

Construction  Account— 

Griffiths  &  McDermott  (Section  1,  January  16, 1897) $11,542  08 

Heldmaier  &  Neu  (Section  A ,  January  16, 1897) 8,883  83 

Gahan  &  Byrne  ( Section  G,  J anuary  16, 1897 ) 1,301  44 

Gahan  <fc  Byrne  (Section  fl,  January  16, 1897) 2  601  98 

Hayes  Bros.  (Section  O,  extra,  Western  Avenue  temporary  bridge, 

December  81, 1896 ) 65  92 

Mc  Arthur  Bros.  (Section  4,  account  final  voucher) 50  000  00 

Grand  total 


$73,745  20 


$75,297  21 


♦  Paid  by  warrants,  with  interest  coupons  attached,  drawn  agaiust  the  tax  levy  for  1806. 


Mr.  Boldenweck,  seconded  by  Mr. 
Carter,  moved  that  the  vouchers,  as  read 
and  shown  above,  be  approved  and  or- 
dered paid. 

On  roll  call,  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden.  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wen  ter— nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

MESSAGE   TRANSMITTING    REPORT   FROM 
COMMITTEE    OP    BANKERS     IN    REF- 
ERENCE TO  FINANCIAL  RELIEF. 

President  Kelly  presented  a  message 
with  reference  to,  and  accompanied  by,  the 
report  in  regard  to  proposed  financial 
relief,  received  from  the  Committee  of 
Bankers,  who  had  previously  had  several 
conferences  with  the  Board  in  response  to 
the  invitation  of  the  latter,  the  message 
recommending  that  only  such  legislation 
be  asked  for  as  is  absolutely  necessary, 
on  the  basis  that  will  require  the  least  ex- 
penditure, and  suggesting  that  the  high 
standing  and  character  of  the  gentlemen, 
who  had  made  the  report  and  opinion 
transmitted  herewith,  justifies  the  Trus- 
tees in  accepting  their  decision  as  express- 
ing the  necessities  of  the  District,  and  that 
in  view  of  the  necessity  for  united  action 
some  sacrifice  of  individual  opinion  should 
be  made;  and  the  message  and  accom- 
panying report  were  read. 

In  the  same  connection  Mr.  Jones  pre- 
sented and  read  an  order  directing  that  the 


President's  communication  and  accompany- 
ing report  be  referred  to  the  Committee  on 
Engineering,  sitting  as  a  Committee  of  the 
whole  Board,  with  power  to  act,  and  that 
the  Legislative  Committee  be  instructed  to 
accept  and  follow  the  conclusion's  of  that 
Committee  in  the  legislation  to  be  pre- 
sented to  the  General  Assembly. 

During  the  discussion  President  Kelly 
called  Mr.  Braden  to  the  chair. 

Mr.  Jones,  seconded  by  Mr.  Mallette* 
moved  that  the  order  be  adopted. 

Before  the  vote  was  taken  the  President 
resumed  the  chair. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
hart, Jones,  Kelly*  Mallette  and  Wenter— 
eight    Nays— Mr.  Smyth— one. 

Upon  which  result  the  President  de- 
clared the  order  adopted. 

The  following  is 

THE  MESSAGE : 

"Chicago,  January  27,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— In  connection  with  the 
securing  of  the  proposed  legislation  by 
the  Illinois  Legislature  giving  the  Dis- 
trict increased  powers  of  taxation  for  the 
years  following  1897.  the  necessity  for 
which  was  discussed  by  the  Board  act- 
ing upon  the  majority  and  minorty  re- 
ports of  the  Finance  Committee  regard- 
ing the  resources  of  the  District,  I  desire 
to  state  to  your  Honorable  Body  that, 
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following  the  action  of  the  Board,  and 
deeming  it  wise  to  secure  the  best  light 
on  the  subject  possible,  I  invited  various 
leading  bankers  and  recognized  local 
authorities  in  matters  of  finance,  in  con- 
ference with  the  Trustees,  to  consider  a 
presentation  and  discussion  of  the  views 
of  the  several  Trustees  on  the  subject; 
that  pursuant  to  such  invitation  Honor- 
ables  Byron  L.  Smith,  Lyman  J.  Gage, 
John  J.  Mitchell,  Chauncey  J.  Blair 
and  E.  G.  Keith  attended  several  con- 
ferences with  the  Trustees  and  consid- 
ered the  several  reports,  and  a  thorough 
discussion  was  had  of  the  matters  therein 
contained,  and  after  spending  consider- 
able time,  and  giving  the  matter  the 
most  careful  consideration,  the  gentle- 
men named  have  rendered  an  opinion 
which  I  have  the  honor  to  present  here- 
with and  ask  that  the  same  receive  your 
consideration. 

Inasmuch  as  the  adoption  of  the  major- 
ity report  by  the  Board,  at  a  former 
meeting,  carried  with  it  the  inaugura- 
tion of  a  policy  of  petitioning  the  Gen 
eral  Assembly  to  pass  an  act  authorizing 
the  District  to  levy  taxes  to  an  amount 
larger  than  recommended  by  the  opinion 
of  the  said  gentlemen,  and  as  such 
opinion  is  in  the  nature  of  a  compromise 
between  the  ideas  of  the  majority  and 
minority  of  the  Trustees,  and  knowing 
that  the  Trustees  are  desirous  of  secur- 
ing by  way  of  taxation  only  such  sums 
as  are  absolutely  necessary  for  the  com- 
pletion of  the  great  work  of  the  District, 
I  desire  to  suggest  and  recommend  that 
only  such  legislation  be  asked  for  as  is 
absolutely  necessary  on  a  basis  that 
will  require  the  least  expenditure,  and 
that  the  high  standing  and  character  of 
the  gentlemen  who  have  made  the  re- 
port and  opinion  herewith  transmitted 
justifies  the  Trustees  in  accepting  their 
decision  as  expressing  the  necessities  of 
the  District,  and  that  individual  Trus- 
tees can  afford  to  sacrifice  some  of  their 
individual  opinion  for  the  sake  of  secur- 
ing united  harmonious  action;  that  the 
cost  of  the  work  in  the  future,  and  the 
amount  of  resistance  which  different 
difficulties  to  be  surmounted  will  offer, 
are  so  conjectural  that  there  is  oppor- 
tunity for  honest,  wide  difference  of 
opinion,  but  if  the  Trustees  act  upon  the 
best  information  and  judgment  obtain- 
able the  people  to  whom  they  are  ac- 
countable will  approve  their  action  and 
not  charge  to  bad  judgment  or  evil 
motive  any  failure  of  future  events  to 


sustain  the  present  position  of  any  Trus- 
tee. 

Respectfully  submitted, 
(Signed)  Thomas  Kelly, 

President.19 


The  following  is 

THE  REPORT  OF  THE  COMMITTEE  OP 
BANKERS : 

"  To  the  Hon,  President  and  Board  of 
Trustees  of  the  Sanitary  District  ef 
CMcoqo  : 

Gentlemen  —  The  undersigned  have 
carefully  considered  the  matter  submit- 
ted to  them  by  your  Board  in  connection 
with  the  necessary  funds  to  finish  the 
Drainage  Canal,  and  beg  to  report  as  fol- 
lows :  From  the  estimates  submitted  to 
us  by  the  majority  report  of  your 
Finance  Committee,  it  appears  that  the 
sum  of  $3,685,648.79  will  be  required  in 
excess  of  any  monevs  now  in  sight  or 
provided  for  to  finish  that  part  of  the 
work  relating  to  the  Main  Channel,  by 
the  close  of  the  year  1898.  The  minority 
report,  on  the  contrary,  estimates  that 
the  work  can  be  accomplished  at  the 
same  period  of  time,  provided  that  the 
sum  of  $1,396,191.94  is  provided  in  addi- 
tion to  the  financial  resources  under  the 
control,  present  and  prospective,  of  your 
Board.  It  is  evident  that  we  are  not  in 
a  position  to  properly  review  in  full  de- 
tail the  data  of  expenditures,  nor,  upon 
the  other  hand,  the  ability  to  enforce 
economies  which  are  urgently  set  forth 
in  the  minority  report.  With  the  ex- 
penditure already  made,  comprising 
$24,000,000,  spent  in  obtaining  pure 
water  for  the  health  and  welfare  of  our 
people,  it  is  of  manifest  importance  that 
the  work  be  completed  at  the  earliest 
possible  date,  so  that  the  expenditure 
already  made  may  inure  to  the  benefit 
of  the  people.  We  therefore  are  con- 
vinced that  the  work  should  be  pushed 
with  vigor  and  substantially  completed, 
if  possible,  by  the  close  of  the  year  1898. 
Drawing  the  best  conclusion  we  can 
from  the  arguments  submitted  to  us  on 
both  sides  of  this  question  of  expend- 
iture, and  recognizing  the  fact  univer- 
sally admitted  by  your  Board,  that  the 
estimates  of  your  Chief  Engineer  have 
been    so   judiciously   and   intelligently 
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made  and  the  contracts  for  work  so 
carefully  let  and  guarded,  that  up  to  this 
time  a  fair  margin  of  saving  has  been 
realized  between  the  Engineer's  estimate 
and  the  actual  expenditures,  we  are  of 
the  opinion  that  the  sum  of  $3,400,000,  or 
thereabouts,  in  excess  of  resources  now 
provided,  will  enable  you  to  accomplish 
the  great  work  you  have  before  you,  and 
this  sum  can  be  obtained  by  securing 
from  the  General  Assembly  authority  to 
levy  a  tax  of  one-half  of  one  per  cent 
for  a  period  of  two  years  in  excess 
of  the  amount  you  are  now  authorized  to 
raise  by  taxation. 


(Signed) 
(Signed) 
(Signed) 

(Signed) 
(Signed) 


Byron  L.  Smith, 
Lyman  J.  Gage, 
J  no.  J.  Mitchell, 
Chaunoey  J.  Blair, 
E.  G.  Keith. 


Chicago,  January  25th,  1897." 


The  following  is 

the  order: 

"Ordered,  That  the  President's  com- 
munication, with  the  accompanying  re- 
port, be  referred  to  the  Committee  on 
Engineering,  sitting  a?  a  Committee  of 
the  whole  Board,  with  power  to  act,  and 
that  the  Legislative  Committee  be  in- 
structed to  accept  and  follow  the  con- 
clusions of  that  Committee  in  the  legis- 
lation to  be  presented  to  the  General 
Assembly." 

requisitions. 

The  Clerk  presented  the  following 
requisitions: 

No.  949,  Police  Department  (oil).  $  21  00 
No.  813,  Law  Department  (type- 
writer)     100  00 

Mr.  Mallette,  seconded  by  Mr.  Jonest 
moved  that  Requisition  No.  949,  for 
Police  Department,  as  read  and  shown 
above,  be  allowed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth, 
and  Wen ter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr,  Jones,  seconded  by  Mr.  Mallette, 
moved  that  Requisition  No.  818,  for  Law 


Department,  as  read  and  shown  above, 
be  allowed. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  m  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  January 
28,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file 

The  following  is 

THE  REPORT : 

'■  Chic  ago,  January  27,  1897. 

lo  the  Honorable  the  Board  of  Trustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen — I  beg    leave   to  report 

■  herewith  the  number   of   employes   in 

each  department  for  the  week  ending 

January  23,  1897,  as     the    same    have 

been  reported  to  me  :  \ 

Engineering  department 87 

Pumping  plants 9 

Clerical  department 5 

Law  department 7 

Treasury  department 1 

Police  department : 29 

Towpath  force : 1 

Telephone  operator 1 


Total  employes 140 

Respectfully  submitted, 
(Signed)  Jab.  Reddick, 

Clerk" 

annual:rbportj  prom  clerical  de- 
partment FOR  1896. 

The  IClerk  presented  and  read  the  an- 
nual report  from  the  Clerical  Department 
for  the  year  ending  December  31, 1890,  five 
tables  accompanying  and  made  a  part  of 
the  same,  which,  on  motion  of  Mr.  Mal- 
lette, seconded  by  Mr.  Braden,  was  ordered 
printed  and  placed  on  file  by  unanimous 
consent. 
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THE  ANNUAL  REPORT  : 

"  Chicago,  January  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago :  • 

Gentlemen— 1  have  the  honor  to  here- 
with submit,  in  accordance  with  the  Rules, 
the  annual  report  of  this  Department  for 
the  year  ending  December  SI,  1896. 

During  the  year  there  were  issued  and 
delivered  the  fifth  issue  of  bonds  of  the 
District  in  the  sum  of  $800,000,  dated  Feb- 
ruary 1,  1896,  payable  in  currency,  and 
bearing  interest  at  i%  per  cent  per  annum, 
payable  semi-annually,  in  January  and 
July.  Bids  for  this  issue  were  opened 
February  10,  1896,  and  subsequently  the 
sale  of  the  entire  issue  was  awarded  to 
the  First  National  and  ,the  Illinois  Trust 
and  Savings  Banks  of  this  city,  their  joint 

bid  at  the  rate  of  lOO^Vrr  *or  tne  entire 
amount  being  the  highest  received,  the 
bonds  being  delivered  in  installments,  as 
per  agreement,  and  the  last  portion  taken 
and  paid  for  under  date  of  June.  15 ,  1896. 

As  interest  on  outstanding  bonds  there 
was  paid  during  the  year  the  sum  of  $562,- 
750.  the  same  being  $85,000  of  the  first  is- 
sue, $185,000  of  the  second  issue,  $188,750  of 
the  third  issue,  $171,000  of  thelfourth  issue 
and  $38,000  of  the  fifth  issue.  There  were 
also  paid  and  cancelled  during  the  year 
$640,000  of  bonds,  being  $100,000  of  the  first 
issue,  $150,000  of  the  second  issue,  $150,000 
of  the  third  issue,  $200,000  of  the  .fourth 
issue  and  $40,000  of  the  fifth  issue. 

The  tax  levy  of  1895,  with  a  small  amount 
collected  from  back  taxes  and  double  pay- 
ments amounting  to  $180  08,  produced  a  net 
total  of  $3,471,144.90,  and  the  tax  levy  of 
1896  will  yield  probably  a  little  over  this 
amount. 

As  interest  on  bank  balances,  there  was 
received  during  the  year  the  sum  of 
$9,482.86,  bringing  the  total  received  to 
date  from  this  source  up  to  the  sum  of 

$188,514.66. 

On  construction  account  during  the  cur- 
rent year  just  closed  there  was  expended 
the  sum  of  $1,079,836.92,  bringing  the  total 
expenditure  on  this  account  to  date  to  the 
sum  of  $16,994,592.81. 

As  begun  in  1895, 6  per  cent  interest- bear- 
ing warrants,  drawn  against  the  tax  levy 


of  1895,  were  issued  during  the  year  to  the 
amount  of  $1,423,059.24,  bringing  the  total 
amount  of  these  issued  up  to  the  sum  of 
$2,701,218.77,  being  the  full  quota  of  75  per 
cent  of  the  tax  levy.  Of  this  latter  amount 
the  sum  of  $1,000,000  was  purchased  from 
the  contractors,  to  whom  they  were  issued, 
by  the  Illinoii  Trust  and  Savings  Bank, 
under  the  agreement  of  the  Board  with 
that  institution,  dated  December  11, 1895. 

The  entire  amount  of  these  warranto 
Issued  against  the  tax  levy  of  1896  has  now 
been  redeemed  by  the  Treasurer,  out  of  the 
fund  arising  from  the  tax  receipts,  in  strict 
accordance  with  the  terms  of  the  warrants 
and  the  requirements  of  the  law. 

There  was  also  issued  during  the  year 
the  sum  of  $2,455,425.87  in  6  per  cent  inter- 
est-bearing warrants  drawn  against  the 
tax  levy  of  1896,  the  total  of  which  amount 
is.no  w  outstanding. 

On  the  expiration  of  the  contract  with 
the  Illinois  Trust  and  Savings  Bank  for 
the  purchase  at  par  of  District  warranto 
issued  against  the  tax  levy,  the  necessity 
for  subdividing  the  larger  warrants  issued 
to  contractors  for  construction  account  be- 
came at  once  apparent  in  order  that  every 
proper  and  treasonable  facility  might  be 
furnished  for  their  convenient  and  favor- 
able disposal.  This  voluntary  accommoda- 
tion on  the  part  of  the  District  has  added 
largely  to  the  work  of  this  Department , 
but  it  has  enabled  holders  of  the  warranto 
to  find  a  ready  market  iand  at  satisfactor  y 
figures. 

The  unexpended  balance  of  $272,500,  re- 
maining at  the  close  of  last  year  from  the 
appropriation  of  October  9,  1895,  for  the 
payment  of  bonds  and  interest  on  bonds, 
and  tax  levy  warrants, was  expended  during 
the  year,  and  another  appropriation  to  the 
amount  of  $200,000  for  the  same  general 
purpose  was  made  by  ordinance  of  July  8, 
l89t5,  which  has  also  been  exhausted  in  the 
payment  of  bonds  and  interest  that  have 
become  due. 

There  has  been^expended  during  the 
year  for  right  of  way  the  sum  of  $35,592.90, 
making  the  total  expenditure  on  this  ac- 
count, to  date,  the  sum  of  $2,560,192.00,  and 
on  the  same  account  from  warrants  re* 
turned  to  the  District  there  has  been  re- 
ceived the  total  sum  of  $45,480.03  since  the 
Board  was  organized. 
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The  receipts  from  all  sources  for  the 
year  1896  have  been  $8,175,768  08,  making 
the  total  receipts  since  the  organization 
of  the  District  to  date  $27,494,801.95. 

The  expenditures  for  the  year  1896  have 
been  $8,493,428  32,  making  the  total  ex- 
penditures since  the  District  was  organ- 
ized, to  date,  $27,872,815.84,  and  leaving  a 
cash  balance  on  hand  January  1, 1897,  of 
$121,986.61. 

The  expenses  of  the  Clerical  Department 
for  the  coming  year  will  probably  be  about 
$12,000,  and  for  the  General  Account  about 
$50,000. 

During  the  months  of  November  and  De- 
cember payments  on  final  estimates  and  re- 
serve percentage  were  made,  on  the  cer- 
tificate of  the  Chief  Engineer,  on  contracts 
tor  the  following  sections  :  8,  6,  7,  9, 10,  11, 
12,  IS,  14, 1,  L,  M,  and  completed  portions 
of  Sections  E  and  H,  a  supplemental 
agreement  for  final  completion  of  Section 
H  having  been  made  with  Gahan  &  Byrne, 
contractors  for  that  section. 

On  November  25th  notice  was  received 
from  the  Chief  Engineer  of  the  suspension 
of  work  on  contract  for  Section  F  and  later 


the  matter  of  completing  or  reletting  the 
work  and  the  method  to  be  pursued  was 
referred  to  the  Committee  on  Engineering. 

During  the  year  numerous  notices  of 
claims  for  lien  against  the  District  contrac- 
tors have  been  filed  with  this  Department 
and  brought  to  the  attention  of  your  Hon- 
orable Body. 

Acting  under  authority  of  !the  Board, 
given  under  date  of  October  1  and  Decem- 
ber 80, 1896,  warrants  have  been  drawn  to 
the  amount  of  $12,500  and  $6,488.94  for  pay- 
ment of  unpaid  laborers  on  contracts  for 
Sections  F  and  E,  respectively,  in  accord- 
ance with  the  provisions  of  the  contracts  in 
reference  thereto. 

In  the  tables  attached  hereto,  and  made  a 
part  of  this,  report,  will  be  found  detailed 
statements  showing  all  receipts  and  ex- 
penditures for  the  past  year,  and  also  from 
the  organization  of  the  District  to  December 
81, 1896. 

(Signed)  J  as   Reddick, 

Clerk  of  the  Sanitary   District  of  Chi- 
cago." 

(Accompanied  by  live  tables.) 
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RECEIPTS  AND  EXPENDITURES— SANITARY  DISTRICT  OF  CHICAGO  FOR    1896. 

Receipts. 

Balance  on  hand  January  1, 1896 $    489,641  86 

Engineering  Department  (emergency  fund  returned,  sale  of 

photographs,  etc.) $       8,044  7) 

Tax  Account  (taxes,  1895,  etc.) 8,471,144  90 

Bond  Account  (sale  of  bonds) , 800,000  00 

Bond  Interest  and  Premium  Account  (premium  and  accrued 

interest  on  bonds  sold) 12,299  85 

Interest  Account  (interest  on  bank  balances) 9,482  80 

General  Account  ( rent,  sale  of  histories,  etc. ) 814  65 

Tax  Levy,  1895  ( warrants  drawn  against  tax  levy  of  1895) 1 ,428,059  24 

Tax  Levy,  1896  (warrants  drawn  against  tax  levy  of  1896) ....  2,455,425  87 
Emergency  Fund  (returned  by  C.  S.  Deneen,  {Attorney,  at 

resignation 500  00 

Total $8,175,768  08 

Grand  total $8,615,409  98 

*  Expenditures. 

Engineering  Department $    193,051  96 

Engineering  Department— Construction  Account 4,079,886  92 

Clerical  Department 12,066  28 

Treasury  Department 2,194  16 

Law  Department 87,740  15 

Law  Department— Land  Account 85,592  90 

General  Account 49,058  07 

Bond  Account 640,000  00 

Bond  Interest  and  Premium  Account 562,750  00 

Police  Department 45,150  12 

Tax  Account  (double  payments  returned), 91  00 

Interest  Account 78,270  52 

Tax  Levy,  1895  (warrants  redeemed) 2,701,218  77 

Emergency  Funds 7,500  00 

Pumping  Plant-^Section  8 10,780  58 

Pumping  Plant— Section  4 1,117  90 

Pumping  Plant— Section  14 28,070  10 

Laborers  on  Contract  Section  F 12,500  00 

Laborers  on  Contract  Section  E 6,488  94 

Total $8,498,428  82 

Balance  on  hand  December  81, 1898 f  121,986  61 


Grand  total $8  615,409 


*  Of  these  expenditures,  the  following  shows  the  amounts 
paid  in  tax  levy  warrants  and  in  cash  : 

Construction  Account,  1895  tax  levy  warrants $  1,423,059  24 

Construction  Account,  1896  tax  levy  warrants 2,442,949  17 

Pumping  Plant,  Section  8, 1896  tax  levy  warrants 1,714  01 


J 
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Pumping  Plant,  Section  14, 1896  tax  levy  warrants 9,684  OS 

General  Account,  1896  tax  levy  warrants 1,128  16 

Total  amount  paid  in  tax  levy  warrants $  8,878,481  61 

Construction  Account,  regular  cash  warrants $    218,828  51 

Other  accounts,  regular  cash  warrants 1,680  891  52 

Tax  levy  warrants  of  1895  redeemed 2,701,218  77 

Interest  on  warrants  redeemed 66,004  91 

Total  amount  paid  in  cash. $4,611,988  71 

Emergency  Fund,  transferred  from  Engineering  Account  to 

Emergency  Fund  (Randolph) 8,000  00 

Making  total  expenditures  as  above $  8,498,428  82 

t  Adding  to  this  cash  balance  of  $121,986.61  the  sum  of  $18,851.86,  being  the  amount  of 
outstanding  warrants  not  yet  presented  to  the  Treasurer  for  payment,  we  have  the  sum 
of  $185,888.47,  which  is  the  balance  in  hands  of  the  Treasurer,  as  shown  by  his  report  to 
date  of  December  81, 1896. 

As  Emergency  Funds  there  is  now  in  the  hands  of  the  heads  of  departments  the  sum 
of  $7,000,  which  may  be  added  to  the  available  cash  balance  of  the  District.  Of  this 
amount  the  sum  of  $8,000  is  in  the  hands  of  Isham  Randolph,  Chief  Engineer;  $1,500  in 
the  bands  ot  W.  M.  McEwen,  Attorney,  and  $2  500  in  my  own. 

(Signed)  J  as.  Reddick, 

CUrh  of  the  Sanitary  District  of  Chicago. 


*1 
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RECEIPTS-  SANITARY  DISTRICT  OF  CHICAGO - 


Months— 1896. 


January . . . 
February.. 

March 

April 

May 

June 

July, 

August.... 
September 
October . . . 
November. 
December.. 


Totals. 


Engineering 
Department. 


3,000  00 
20  10 


7  42 


7  64 

4  21 

4  44 

90 


$       3,044  71 


Tax  Account. 


$  108,000  00 
190,461  27 
645,724  58 
350,000  00 


250,000  00 
800,000  00 
450,000  00 
450,000  00 
475.000  00 
256,959  10 


$8,471,144  90 


Bond  Account. 


250  000  00 
100.000  00 
50,000  00 
200,000  00 
200,000  00 


$   800,000  00 


Bond  Interest 

and  Premium 

Account. 


5.507  U 

483  91 

4*7  ft 

2.554(8 

8,335  0T 


$     12,296  8 


EXPENDITURES  — SANITARY  DISTRICT  OF  CHICAGO 


MONTHS— 

1896 


January . . . 
February.. 

March 

April 

May 

June 

July 

August  — 
September. 
October.... 
November. 
December . 

Totals.. 


II 
IS 

■So. 
tea> 


26,665 
667 
10,808 
10,841 
29.392 
522 
17,524 
19,279 
19,181 
17,582 
15,888 
26,251 


79 
76 
48 
88 
60 
81 
75 
37 
26 
92 
68 
67 


$198,051  96 


■E©32 
•Si?  o 


i  199,982  63 
148,172  45 
142,988  57 
219.179  14 
284,011  26 
857,295  80 
861,684  82 

851.420  00 

842.421  94 
210,868  50 

1,004,785  71 
467,281  60 


$4,079,886  92 


Clerical 
Department 

Treasury 
Department 

Law 
Department 

Law 

Department 
—Land 

Account 

General 

Aocoont 

$  1,946  60 
128  84 
892  88 
838  88 

1,847  88 
53  49 
942  06 
842  68 
859  17 
988  58 
947  28 

1,884  17 

$888  33 

166  67 
166  66 
850  82 

$  5,180  28 
99  58 
1,781  05 
3,241  68 
8,997  2* 
1.222  86 
6,990  70 
8,727  88 
1,781  71 
2,919  14 
1.719  62 
6,129  09 

$4,000  00 

$8,406  64 
446  86 
4,120  79 
6,624  48 
5,422  82 
886  48 
8.786  03 
4,805  68 
2,621  59 
4,431  22 
3,790  74 
5,175  34 

125  00 
30,887  00 

1,000  00 
180  90 

166  67 
166  67 
166  67 
166  67 
166  67 
848  38 

$85,592  90 

$12,066  28 

$  2,194  16 

$87,740  15 

$49,058  07 

a 

0 


a 


$150,000  00 


100,000  00 
390,000 '66 


$640,000  00 


S8§J 

B       g 


s 


$    42.500  (ft 

289,250  * 


42,500* 
28^500  * 


$  562,750  01 


Chicago,  January  1,  1897. 
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FROM  JANUARY  1,  1890,  TO  DECEMBER  81,  1696. 


Interest 
Account. 

General 
Aocount. 

Tax  Levy-1895. 

Tax  Levy— 1898. 

Emergency 
Fund. 

Monthly 
Totals. 

$         69843 

$           800 

$   100,989  68 
148,179  46 
149,988  57 
819,179  14 
70,189  76 
867,895  80 
885,806  40 

$  808,689  06 
607,496  86 
486,189  37 

796  80 

1,946  68 

1,986  86 

$         60000 

917.118  84 

1,180  89 

800  00 
107  50 

694,915  10 

1,041  89 

661,769  17 

609  14 

$     66.836  49 
861,490  00 
848,918  40 
890,801  60 
1,007,898  09 
467,440  86 

609.151  88 

518  11 

651.088  11 

489  39 

708,858  86 
670.505  08 

889  97 

648  80 

1,483,760  88 
795.619  09 

818  91 

899  15 

$       9,489  86 

$         814  85 

$1,498,069  94 

$9,466,485  87 

$         60000 

$8,175,768  08 

—FROM  JANUARY  1,  1806,  TO  DECEMBER  81,  1806. 


1 

Polioe 
Department 

Tax 

Aocount 

Interest 

Aocount  | 

1 

.1 

00 

a? 

0 

I 

Pumping 
Plant 
Section  8 

Pumping 
Plant, 
Section  4 

Pumping 
Plant 
Section  14 

Laborers  on 
Contract 
Section  F 

Laborers  on 
Contract 
Section  E 

Monthly 
Totals 

$  6,781  70 

$1,866  98 

4,175  17 

6,045  07 

16,716  10 

18.778  50 

$      05,450  49 
166,846  01 
646,790  19 
469,898  01 

$4,000  00 

$   866,163  90 
849.184  46 

184  04 

8,312  06 

886,409  89 
807.008  65 

8,055  90 

500  00 

6,784  88 

887.745  08 

166  68 

1,666  66 

$       68  69 
881  90 
8.658  18 
1,187  68 
9,618  88 
1,468  05 
1,999  40 

749.964  88 

8.503  89 

$0100 

7.446  00 
7,858  04 
P,4S0  05 

7.447  73 

858,880  68 
801,789  86 
481,086  88 
486,898  69 

$  8,861  59 

1,997  45 
1,794  66 
1,681  77 
1,949  49 
886  70 

648,610  89 

8,680  89 

500  00 

704,699  08 

3,501  01 

818.440  80 

8,641  80 

$18,500  00 

861,101  18 

8,716  88 

$1,117  90 

$6,488  94 

1,033,688  08 
1,159,679  13 

5,071  09 

1,500  00 

$0100 

$45,150  19 

$78,970  59 

$9,701,818  77 

$7,500  00 

$10,780  58 

$1,117  90 

$93,070  10 

$19,500  00 

$6,438  94 

$8,408,498  89 

(8igned) 


Jap.  Reddiok,  Clerk  of  the  Sanitary  District  of  Chicago. 
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TOTAL  RECEIPTS  OP  SANITARY  DISTRICT  OP  CHICA< 


Year. 


1890. 
1891. 
1892. 
1898. 
1894. 
1895. 
1896. 


Totals. 


Engineering 
Department. 


$1,588  38 
348  00 

1,284  74 
964  00 
681  08 

3,044  71 


$7,805  86 


Ener.  Dept.- 
Construc- 
tion  Acct. 


$80,041  60 
1,518  98 


$81,555  58 


Loan  8. 


$75,000  00 
25,000  00 


$100,000  00 


Tax 

Account. 


$  957,260  78 
1,022,849  75 
1,167,097  26 
1,148,607  21 
1,178,750  05 
8,471,144  90 


$8,940,209  95 


Bond 
Account. 


$1,010,000  00 

990,000  00 

6,000,000  00 

4,000,000  00 

800,000  00 


$12,800,000  00 


Bond  Into 
est  and  Pi 
ml  am  Ace 


$17,241 
25,90 
84,73 
22,096 
12^91 


$162£S1 


TOTAL  EXPENDITURES  OP  SANITARY  DISTRICT  OP  CHICAGO 


YEAR 


1890.. 
1891.. 
1892.. 
1893. . 
1894.. 
1895.. 
1896.. 


Ttl's. 


08© 

St 
a>  a 

pp. 

1° 


$  61,407  98 
65,999  07 
182,621  12 
154,631  54 
185,496  80 
175,807  46 
198,051  96 


$968,515  88 


"SSI! 
sal-* 


$  151,371  97 
2,097,816  44 
4,858,147  97 
5,807,419  51 
4,079,836  9<! 


$16,994,592  81 


a 
a, 
v 
O 

§«' 

a>  0 


$  2.912  81 

8,818  97 

7,730  02 

9,180  32 

10,829  94 

10,956  78 

12,066  23 


162,495  07 


i 
©  . 

08  3 


$   96  00 


1,880  26 
2,019  50 
2,053  40 
2,051  21 
2,194  10 


$10,294  53 


O 

23 


CO 

C 
OS 

o 


$2,163  52  $100,000 


$2,163  52  $100,000 


u 

03 
O. 

00     • 

OS 

I9 


flJJ 


P. 

3 


a 

10 

eg 
©  o 


$  88,220  72 
89,507  37 
60,754  25 
45,502  80 
40,045  48 
87,740  15 


$256,880  77 


$  587,972  13 

1,293.687  76 

525,501  74 

117,437  47 

35,592  90 


is 


$  3,232  59 
57,956  44 
41,126  13 
50,189  26 
55,918  65 
55,900  07 
49,058  07 


$2,560,192  00|$313,881  21 


c 
s 
c 

© 
< 

S 


$    MM 


eoai 

6KM 


*1,5»J 


Balance  on  hand  December  31, 1896. 
Grand  Total 


Chicago,  January  1,  1897. 
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REPORT  ON  DELIVERY  OF  SIXTH  ISSUE 
OP  BONDS  TO  TREASURER  AND  RETURN 
OF  BID  CHECKS. 

The  Clerk  presented  a  report  with  ref- 
erence to,  and  accompanied  by,  the  receipt 
of  Treasurer  Blount  for  the  delivery  to 
him  of  $800,000  of  4#  per  cent  currency 
bonds,  being  the  bonds  of  the  sixth  issue; 
and  also  in  reference  to  the  return  of  the 
checks  deposited  with  the  bids  for  the  pur- 
chase of  same,  all  as  set  forth  In  the  report; 
and  the  report  was  read. 

By  unanimous  consent  the  report  was 
ordered  printed,  and,  with  accompanying 
receipt,  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  January  27, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  have  the  honor  to  re- 
port that  on  January  21,  1897,  I  deliv- 
ered to  F.  M.  Blount,  Treasurer  of  the 
District,  Six  Hundred  Thousand  Dollars 
($600,000)  o*  the  ±%  per  centum  bonds  of 
the  District  (being  of  the  sixth  issue),  and 
on  January  22,  1897.  the  remaining  Two 
Hundred  Thousand  Dollars  ($200,000)  of 
said  issue,  being  the  entire  issue  of  Eight 
Hundred  Thousand  Dollars  ($800,000)  of 
said  bonds  of  the  District,  Treasurer's 
receipt  for  the  same  being  hereto  at- 
tached, said  bonds  having  been  duly 
signed  by  the  President  and  Clerk  and 
sealed  with  the  seal  of  the  District,  com- 
plete and  ready  for  delivery  to  the  pur- 
chaser, the  Merchants  Loan  and  Trust 
Company,  the  same  being  the  bonds  is- 
sued under  ordinance  passed  by  the 
Board  of  Trustees  at  the  meeting  held 
January  6, 1897,  (pages  8721  and  8722  of 
the  Proceedings). 

I  have  also  returned  all  the  checks  de- 
posited with  the  bids  and  taken  receipts 
for  same  on  the  back  of  the  respective 
bids,  said  receipts  and  bids  being  at 
tacbed  to  the  report  of  the  Committee  on 
Finance  (page  8751  of  the  Proceedings.) 

Respectfully  submitted, 

(Signed)  Jas,  Reddick, 

Clerk." 

(Accompanied  by  Treasurer's  receipt.) 

REPORT  RETURNING  UNEXPENDED  BAL- 
ANCE OP  AMOUNT  DRAWN  FOR  PAY- 
MENT OP  LABORERS  ON  SECTION  P. 

The  Clerk  presented  a  report  from  the 


Chief  Engineer  and  Attorney,  reviewing 
in  detail  the  amounts  paid  on  account  of 
labor  claims  against  Weir,  McKeohney  & 
Co.  from  the  sum  drawn  under  authoriza- 
tion given  by  the  Board  under  date  of 
October  1, 1896,  (page  8644  of  the  Proceed- 
ings) showing  a  total  expenditure,  includ- 
ing expenses,  of  $12,864.68,  and  leaving  an 
unexpended  balance  of  $286.82,  for  which 
latter  amonnt  the  check  of  the  Attorney 
for  deposit  with  the  Treasurer  accompanied 
the  report;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted,  printed, 
and  the  recommendations  contained  therein 
concurred  in. 

On  roll-callj.the  vote  stood:  Teas- 
Messrs.  Boidenweck,  Braden,  Carter,  Eck- 
hart,  Jones,  Kelly.  Mallette,  Smyth  and 
Wenter— nine.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicjlgo,  January  26,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — The  Chief  Engineer  and 
Attorney  who  were  directed  by  an  order 
of  your  Honorable  Body  on  October  1, 
1896,  to  ascertain  the  amounts  due  by 
Weir,  McKeohney  &  Company  to  the 
several  laborers  on  Section  F  and  pay 
the  same,  and  to  exercise,  in  the  name 
and  behalf  of  the  District,  ail  powers 
under  said  contract  necessary  to  the  pay- 
ment of  said  laborers  and  report  their 
proceedings  in  the  matter  fully  to  the 
Board,  and  that  the  amounts  so  paid  be 
charged  against  any  unpaid  estimate 
and  reserve  percentage  as  might  be 
determined  by  the  Chief  Engineer  and 
Attorney  (page  8544  of  Proceedings), 
pursuant  to  said  direction,  respectfully 
report  that  they  issued  their  voucher  for 
the  sum  of  Twelve  thousand  five  hundred 
($12,500.00)  dollars,  and  procured  the 
same  from  the  Treasurer  upon  a  warrant 
drawn  for  that  purpose,  and  that  Octo- 
ber 8,  6  and  8,  attended  at  said  Section  F, 
at  Summit,  Illinois,  and  proceeded  to 
ascertain  the  amounts  due  to  the  several 
laborers,  and  to  that  end  caused  to  be 
prepared  a  payroll  from  the  books  of 
Weir,  McKeohney  &  Company,  and 
found  the  amounts  due  to  be  as  thereon 
shown  to  the  extent  that  the  same  were 
shown  and  made  payments  on  said  dates 
to  the  several  laborers,  taking  receipts 


JaDuary  27, J 


—3776— 


[1897. 


for  payments,  and  at  the  same  time  per- 
mitting a  representative  of  Weir,  Mc- 
Kechney &  Company  to  likewise  take 
duplicate  receipts  evidencing  such  pay- 
ment, that  afterwards  at  various  times 
claims  for  labor  were  presented  by 
laborers  at  the  office  of  the  District  in 
Chicago,  and  on  being  ascertained 
were  paid,  and  further  payment 
was  made  under  the  direction 
of  the  Judiciary  Committee  to 
Dr.  Nicholas  B.  Bartz  of  two  hundred 
twenty-five  ($225.00)  dollars  and  an- 
other payment  to  Christian  H.  Veh- 
meyer,  administrator  of  the  estate  of  C. 
C.  Yehmeyer,  deceased,  under  the  direc- 
tion of  the  Board,  of  eight  hundred 
thirty- two  and  forty-two  one-hundredths 
($832.42)  dollars;  still  another  payment 
was  made  under  the  order  Of  the  Board 
as  labor  to  James  Doran  of  ninety-five 
and  fifty- five  one  hundredths  ($95.55) 
dollars,  that  the  following  is  a  state- 
ment of  the  moneys  paid  under  the  said 
authority  of  the  Board  on  account  of 
said  labor; 

Total  amount  received  by  or- 
der of  the  Board  of  Trustees.  $12,500  00 

Moneys  paid  account  of  pay- 
rolls  $10,305  16 

Other  moneys  paid  laborers..         16  50 

Moneys  paid  account  of  time 
checks 686  19 

Paid  James  Doran.  judgment.        95  55 

Paid  Dr.  N.  B.  Bartz,  labor  re- 
tained for  hospital  dues. ...       225  00 

Paid  claim  of  Vehmeyer  es- 
tate         832  42 

Paid  expenses  incurred 43  86 

$12,264  68 
Leaving  unexpended  bal- 
ance of 285  32 

Total $12,500  00 


Presented  herewith  are  the  pay-rolls 
as  receipted  as  aforesaid,  the  several 
time  checks  paid,  the  receipt  of  James 
Doran,  of  Dr.  Nicholas  B  Bartz  and  of 
Christian  H.  Vehmeyer,  administrator, 
and  made  a  part  of  this  report,  and  a  rec- 
ord of  proceedings  in  the  matter  of  pay 
ment  at  Summit. 

Returned  herewith,  also,  is  the  check 
of  the  Attorney  on  his  emergency  ac- 
count for  the  sum  of  two  hundred 
thirty- five  and  thirty- two  one-hun 
dredths  ($285.32)  dollars  balance  remain- 
ing unexpended  of  the  amount  of 
twelve  thousand  five  hundred  ($12,500.00) 
dollars  drawn  for  the  purpose,  such 
cheok  being  drawn  to  the  order  of  the 
Clerk. 

The   Chief    Engineer    and   Attorney 


recommend  that  the  sum  of  twelve 
thousand  two  hundred  sixty  four  and 
sixty-eight  one-hundredths  ($12,264.68) 
dollars,  expended  as  herein  shown,  be 
charged  to  the  said  contract  account 
with  Weir,  McKechney  &  Company  for 
Section  F,  charging  the  same^  against 
any  moneys  which  might  have  become 
due  to  said  Weir,  McKechney  &  Com- 
pany on  their  said  contract  outside  of 
the  reserve  percentage  as  far  as  such 
moneys  will  go,  and  any  balance  re- 
maining be  charged  against  the  reserve 
percentage  on  said  contract,  and  that 
the  Clerk,  to  whose  order  the  said  check 
for  two  hundred  thirty- five  and  thirty- 
two  one-hundredths  ($285.82)  dollars  is 
drawn,  deposit  the  same  with  the 
Treasurer  and  that  the  Clerk  and  the 
Treasurer  make  proper  entries  in  their 
respective  books  to  show  such  return  of 
money. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer. 

W.  M.  McEwen. 

Attorney." 

(Accompanied  by  check  for  $235.82.) 

REPORT  IN  REFERENCE  TO  ADDITIONAL 
PAYMENT  OF  LABORERS,  AND  TRANS- 
MITTING NOTICE  OF  CLAIM  OF  GEORGE 
HUTCHINSON  AND  SUNDRY  LABORERS 
FOR  LIEN  AGAINST  CONTRACTORS  ON 
SECTION  P. 

Mr.  Mallette,  Chairman,  presented  a  re- 
port from  the  Committee  on  Judiciary,  set- 
ting forth  that  after  payment  of  the  labor- 
ers on  Section  F,  under  order  of  the  Board 
of  October  1,  1890,  the  contractors  on  said 
section  had  become  indebted  for  further 
work  on  said  section  to  an  amount  of  up- 
wards of  three  thousand  dollars,  which 
remains  unpaid,  and  recommending  that 
the  pame  should  be  paid  under  the  powers 
given  under  the  contract  between  the  Dis- 
trict and  said  contractors,  all  under  con- 
ditions and  stipulations  as  set  forth  in  the 
report;  the  report  also  transmitting  a 
notice  of  claim  of  George  Hutchinson  to 
the  amount  of  $52.18,  for  labor  performed 
on  Section  F,  and  also  statement  signed 
by  Adam  Trapp,  Justice  of  the  Peace,  set- 
ting forth  that  judgment  has  been  rendered 
against  said  contractors  in  favor  of  sundry 
parties  named  therein,  amounting,  in  the 
aggregate,  with  co.*ts,  to  $121.60;  and  the 
report  was  read. 
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Mr.  Mallette,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted,  printed, 
and  the  recommendations  contained  there- 
in concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Mays— none. 

Upon  which  result,  the  [President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  January  25, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Judi- 
ciary would  respectfully  report  to  your 
Honorable  Body,  that  in  the  matter  of  the 
payment  of  labor  on  Section  F,  due  to 
laborers  from  Messrs.  Weir,  McKechney 
&  Company,  it  appears  that  after  the 
payment  of  the  laborers  on  said  section, 
under  the  order  of  the  Board  of  October 
1,  1896  (page  8544  of  Proceedings), 
Messrs.  Weir,  McKechney  &  Company 
proceeded  to  do  some  further  work  on 
said  section  and  employed  labor  and  be- 
came indebted  to  various  laborers  to  an 
amount,  as  your  Committee  are  in- 
formed, of  upwards  of  three  thousand 
($3,000.00)  dollars,  which  remains  un- 
paid; that  applications  are  being  made  to 
various  officers  of  the  District  and  to 
your  Committee  for  the  payment  of  such 
labor,  and  your  Committee  advise  that 
the  same  should  be  paid  under  the  pow- 
ers given  to  the  District  under  the  con- 
tract between  it  and  said  Messrs.  Weir, 
McKechney  &  Company. 

Your  Committee,  therefore,  recom- 
mend that  authority  and  direction  be 
given  to  the  Clerk  of  the  District  to  pro- 
ceed under  the  contract  between  the 
District  and  Weir,  McKechney  &  Com- 
pany, and  ascertain  the  amounts  due  from 
them  to  the  several  laborers  on  Section 
F,  and  to  pay  the  same,  and  to  exercise, 
in  the  name  and  behalf  of  the  District,  all 
powers  under  said  contract  necessary  to 
the  payment  of  said  labor,  and  that  war- 
rants be  drawn  by  the  Clerk,  upon  his 
voucher,  for  such  sums  as  may  be  neces- 
sary to  pay  such  labor,  and  that  the  same 
be  charged  against  any  reserved  percent- 
age and  to  said  contract,  and  that  he  re- 
port his  proceedings  in  said  matter  fully 
to  the  Board. 


Returned  herewith  are  several  claims 
presented  to  Committee  for  filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary.99 

(Two  enclosures.) 


REPORT  ON  CLAIM  OF  CHARLES  GOERNSR 
FOR  DAMAGE  TO  LAND. 

Mr.  Mallette,  Chairman,  presented  a  re- 
port from  the  Committee  on  Judiciary,  with 
reference  to,  and  accompanied  by  claim  of 
Charles  Ooerner  for  damage  to  land,  pre- 
sented and  referred  to  that  Committee  at 
the  meeting  held  June  24,  1896  (page  8890 
of  the  Proceedings),  the  report  also  being 
accompanied  by  a  report  from  the  Attorney 
to  the  Committee  in  reference  thereto,  and 
the  Committee  report  recommending  that 
said  claim  be  placed  on  file,  and  the  Com- 
mittee report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  of  the  Committee  be 
adopted,  printed,  and  the  recommendations 
made  therein  concurred  in. 

On  roll  call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Nays— none. 

Upon  which  result  the  President  declared 
the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  January  25,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary, to  whom  was  referred  the  claim 
of  Charles  Goerner  (page  3390  of  Pro- 
ceedings), would  respectfully  report  that 
they  have  considered  said  claim  and 
have  taken  the  report  of  the  Attorney 
thereon  and  recommend  that  said  claim 
be  placed  on  file. 
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Returned  herewith  is  said  claim  and 
report  of  the  Attorney  for  filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallktte, 

Chairman. 

Alex.  J.  Jones, 

J.  G.  Braden, 

Committee  on  Judiciary." 

(Two  enclosures.) 

REPORT  ON  NOTICES  OP  SUNDRY  CLAIMS 
FOR  LIEN  AGAINST  CONTRACTORS  ON 
SECTION  E. 

Mr.  Mallette,  Chairman,  presented  are- 
port  from  the  Committee  on  Judiciary, with 
reference  to,  and  accompanied  by,  notices 
of  .claim  for  lien  for  labor  and  material 
against  Messrs.  Angus  &  Gindele,  con- 
tractors on  Section  E,  as  follows: 

Wm.  Knecken  <fc  Co. *  1,460  55 

Atchison,  Topeka  &,  Santa   Fe 

Railroad  Company 875  16 

E.  D.  Smith  &  Co 890  00 

John  R.  Hageman 280  00 

Mason,  Hoge,  King  &Co 850  00 

the  report  recommending  that  said 
claims  should  be  received  and  stand,  to- 
gether with  such  other  claims  as  are  filed 
against  said  contractors,  and  that  such 
amounts,  if  any,  wnlch  may  remain  after 
satisfying  the  rights  of  the  District  under 
the  contract  with  said  contractors  on  said 
section,  accrued  or  which  may  accrue  under 
said  contract,  be  retained  on  account  of 
said  notices  until  said  claims  are  settled  or 
adjudicated,  or  until  the  further  order  of 
the  Board,  such  retention  to  be  subject  to 
the  provisions  of  said  contract  and  any 
action  which  may  be  taken  by  the  District 
thereunder. 

Mr.  Mallette,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  in. 

On  roll*  call  the  vote  stood :  Teas— Messrs. 
Boldenweck,  Braden,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette,  Smyth  and  Wenter 
—nine.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


The  following  is 

THE  REPORT*. 

"Chicago,  January  25,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District  and  filed  with 
the  Clerk,  notices  of  claim  for  Hen  for 
labor  and  material  against  Messrs.  Angus 
&  Gindele,  contractors  on  Section  E,  by 
persons  for  the  amounts,  respectively,  as 
follows,  that  is  to  say: 

William  Kuecken  &  Co $1,460  55 

The  Atchison,  Topeka  &  Santa  Fe  Kail- 
way  Company 875  16 

E.  D.  Smith  &  Co 290  00 

John  R.  Hageman 280  00 

Mason,  Hoge,  King  &  Company 850  00 

And  your  Committee  advise  and  rec- 
ommend that  said  claims  should  be  re- 
ceived and  stand  together  with  such 
other  claims  as  are  filed  against  said 
contractors,  and  that  such  amounts,  if 
any,  which  may  remain  after  satisfying 
the  rights  of  the  District  under  the  con- 
tract with  said  contractors  on  said  sec- 
tion, accrued  and  which  may  accrue 
under  said  contract,  be  retained  on  ac- 
count of  said  notices  until  said  claims 
are  settled  or  adjudicated,  or  until  the 
further  order  of  the  Board,  such  reten- 
tion to  be  subject  to  the  provisions  of 
said  contract,  and  any  action  which  may 
be  taken  by  the  District  thereunder. 

Returned  herewith  are  said  notices  for 
filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary." 

(Twelve  enclosures.) 

REPORT  ON  ANNUAL  REPORT   FROM  LAW 
DEPARTMENT. 

Mr.  Mallette,  Chairman,  presented  a  re- 
port from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
the  annual  report  from  the  Law  Depart- 
ment for  1896,  presented  and  referred  to 
that  Committee  at  the  meeting  held  Janu- 
ary 20, 1897  (page  8768  of  the  Proceedings), 
being  accompanied  by  a  report  of  the  At- 
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torney  to  the  Committee  in  reference  there- 
to, and  recommending  that  the  Attorney 
be  directed  to  fill  all  vacancies  now  exist- 
ing in  the  Law  Department  until  his  force 
of  assistants  shall  ba  the  number  provided 
for  by  the  Rules,  and  that  the  Attorney  be 
authorized,  by  and  with  the  concurrence  of 
the  Committee  on  Judiciary  and  the  Hoard 
of  Trustees,  to  employ  such  additional 
counsel  from  time  to  time  in  important 
suits  as  may  be  demanded  to  carefully 
guard  tie  legal  rights  of  the  District,  all  as 
set  forth  in  the  report ;  and  the  report  was 
read. 

Mr.  Braden,  seconded  ;by  Mr.  Jones, 
moved  that  the  report  of  the  Committee  be 
adopted,  printed,  and  the  recommenda- 
tions contained  therein  concurred  in. 

Mr.  Eckhart,  seconded  by  Mr.  Carter, 
moved  as  a  substitute  that  the  report  be 
laid  over  for  one  week. 

On  roll-call  on  the  substitute  the  vote 
stood:  Yeas— Messrs.  Carter,  Eckhart  and 
Mai lette— three.  Kays— Messrs.  Bolden- 
weck,  Braden,  Jones,  Kelly,  Smyth  and 
Wenter— six. 

Upon  which  result  the  President  de- 
clared the  motion  on  tbe  substitute  lost 

On  roll-call  on  the  original  motion  of  Mr. 
Braden,  for  the  adoption  of  the  report,  the 
vote  stood:  Yea*— Messrs.  Boldenweck, 
Braden,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter—  seven.  Mays  — Messrs.  Carter 
and  Eckhart— two. 

Upon  which  result  the;  Presidentjde- 
clared  the  original  motion  carried. 

The  following  is 

the  report: 

••  Chicago,  January  25,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary would  respectfully  report  to 
your  Honorable  Body  that  they  have 
considered  the  annual  report  of  the  Law 
Department,  submitted  on  January  20, 
and  referred  to  the  Committee  on  Judi- 
ciary (page  3753  of  Proceedings),  and 
after  a  careful  comparison  of  the  ex- 
penses of  this  department  for  several 
years  past,  your  Committee  are  gratified 
to  report  that  the  Law  Department  has 
been  most  economically  conducted  dur- 
ing the  past  year,  and  that  the  report  of 
the  Attorney  shows  an  economy  of  over 


six  thousand  ($6,000  00)  dollars  in  this 
department  over  the  previous  year,  not- 
withstanding that  the  labors  involved 
and  numbers  of  suits  pending  have  been 
somewhat  greater  than  the  previous 
year. 

It  appears  now,  however,  from  the  re- 
port of  the  Law  Department  and  the 
communication  of  the  Attornej  herewith 
submitted,  and  from  other  fa  *ts  within 
the  knowledge  of  your  Committee,  that 
the  work  devolving  upon  this  depart- 
ment has  increased  to  such  an  extent  that 
additional  assistance  must  be  provided 
at  once  for  this  department,  if  the  inter- 
ests of  the  District  in  the  important  liti- 
gation pending  is  to  be  carefully  sub- 
served. 

Your  Committee,  therefore,  recom- 
mend that  the  Attorney  be  directed  to 
fill  the  vacancies  now  existing  in  this 
department  until  his  force  of  assistants 
shall  be  the  number  provided  for  by  the 
rules,  and  which  has  been  uniformly 
maintained  in  this  department  in  pre- 
vious years.  Your  Committee,  also, 
recommend  that  the  Attorney  be  author- 
ized by,  and  with  the  concurrence  of 
the  Committee  on  Judiciary  and  the 
Board  of  Trustees,  to  employ  such 
additional  counsel  from  time  to  time  in 
important  suits  as  may  be  imperatively 
demanded  in  order  to  carefully  guard 
the  legal  rights  of  the  District.  Various 
suits  of  contractors  for  extras,  abroga- 
tion of  contracts,  etc.,  are  now  pending 
for  large  sums,  and  should  be  vigorously 
contested  by  this  District.  In  addition 
to  these,  there  are  Beveral  condemnation 
suits  pending,  in  some  of  which  railroad 
corporations  are  preparing  to  employ 
leading  counsel  of  the  State  in  order  to 
settle  advantageously  to  their  interests 
the  new  questions  involved;  and  your 
Committee  believe  that  it  is  incumbent 
upon  the  District  to  take  every  precau- 
tion in  endeavoring  to  secure  from  the 
courts  a  favorable  interpretation  of  the 
legal  questions  involved. 

Returned  herewith  are  the  annual  re- 
port of  the  Attorney  and  a  special  com- 
munication from  him  thereon  for  filing. 

Respectfully  submitted, 

(Signed)  J  P.  Mallette, 

Chairman, 

Alex.  J.  Jones, 
J.  C.  Braden, 
Committee  on  Judiciary." 

(Three  enclosures). 
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REPORT  IN  REFERENCE  TO  CLAIM  OP   W. 

R.  STUBBS  AGAINST  CONTRACTORS 

ON  SECTION  E. 

Mr.  Wenter,  Chairman,  presented  a  re- 
port from  the  Committee  on  Finance  and 
Judiciary  with  reference  to,  and  accom- 
panied by,  claim  of  W.  R.  Stubbs  against 
Messrs.  Angus  &  Gindele,  contractors  on 
Section  E,  presented  and  referred  to  that 
Committee  at  the  meeting  held  January  20, 
1897  (page  8739  of  the  Proceedings),  the  re- 
port setting  forth  that  the  Committee  have 
considered  said  claim  and  a  similar  claim 
of  December  22,  1896.  made  by  said  Stubbs, 
the  report  setting  forth  the  facts  in  refer- 
ence thereto,  and  recommending  that  such 
part  of  said  claim  as  has  already  been  with- 
held by  the  Board  from  the  laborers  inter- 
ested and  been  duly  assigned  to  said  Stubbs 
under  contract  between  said  Stubbs  and 
said  contractors  on  Section  E,  be  paid  to 
Baid  Stubbs  as  a  labor  clajm  in  accordance 
with  the  provisions  of  the  report,  and  that 
the  remainder  of  the  claim  of  said  Stubbs  be 
received  and  stand,  together  with  the  other 
claims  filed  or  which  may  be  filed  against 
said  contractors,  subject  to  the  contract 
between  the  District  and  said  contractors 
and  to  all  priorities  against  any  bonds, 
moneys  or  warrants  which  may  become 
due  to  said  contractors  from  the  Dis- 
trict, and  subject  'also  to  the  further 
order  of  the  Board ;  the  report  also  be 
ing  accompanied  by  notice  of  claim  of 
W.  K.  Stubbs,  dated  December  22,  1896, 
and  a  copy  of  the  contract  between  said 
Stubbs  and  said  contractors ;  and  the  re- 
port was  read. 

Mr.  Wenter,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THB  REPORT : 

"Chicago,  January  25, 1897. 

lo  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your   Joint   Committee 


on  Finance  and  Judiciary,  to  whom  was 
referred  the  claim  of  W.  R.  Stubbs 
(page  3739  of  Proceedings)  against 
Messrs.  Angus  &  Gindele,  contractors  on 
Section  E  of  the  Main  Channel,  would 
respectfully  report  that  they  have  con- 
sidered the  matter  of  said  claim  and 
also  a  similar  claim  of  the  date  of  De- 
cember 22,  1896,  made  by  said  Stubbs, 
and  as  to  the  portion  thereof  requesting  a 
payment  by  the  Board  as  a  labor  claim, 
your  Committee  advise  that  by  the  con- 
tract between  said  claimant  and  Angus 
&  Gindele  it  is  provided  that  said  claim- 
ant should  furnish  board  to  the  men 
employed  on  said  section,  and  that  the 
price  of  such  board  should  be  withheld 
from  the  pay  of  the  laborers  and  paid 
over  directly  by  Angus  &  Gindele  to 
said  claimant,  a  copy  of  said  contract  is 
herewith  presented;  in  making  the  pay- 
ments of  labor,  as  ordered  by  the  Board 
of  Trustees  (page  8693  of  Proceedings) 
the  Clerk  withheld  money  due  from  the 
men  paid  by  him  for  their  board  to  said , 
claimant  the  amount  shown  by  pay 
rolls  made  up  from  the  books  of  Angus 
&  Gindele,  and  said  claimant  took  an 
assignment  from  each  of  the  men  so 
paid  of  his  claim  against  said  contractor 
for  the  balance  of  the  labor  represented 
by  the  money  withheld  for  board,  and 
your  Committee  advise  that  such  pay- 
ments so  withheld  should  be  treated  as 
labor  and  recommend  that  the  Clerk  of 
the  District  be  authorized  and  directed 
to  pay  such  labor  so  assigned,  or  which 
may  be  assigned  by  any  of  the  laborers 
on  said  Section  E  under  Angus  &  Gin- 
dele, and  that  warrants  be  drawn  by  the 
Clerk  upon  his  voucher  for  such  sums  as 
may  be  necessary  to  piy  such  assigned 
labor,  and  that  the  same  be  charged 
against  any  unpaid  estimate  and  re- 
serve percentage  as  may  be  determined 
by  the  Board,  and  that  the  Clerk  report 
his  proceedings  in  said  matter  fully  to 
the  Board. 

As  to  the  remainder  of  said  claim  of 
Mr.  Stubbs,  your  Committee  recommend 
that  same  be  received  and  filed  and 
stand,  together  with  the  other  claims 
filed  or  which  may  be  filed  against  said 
contractors,  subject  to  the  contract  be- 
tween the  District  and  said  contractors, 
and  to  all  priorities  against  any  bonds, 
moneys  or  warrants  which  may  become 
due  to  said  contractors  from  the  District, 
and  subject  also  to  the  further  order  of 
the  Board. 
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•  Returned  herewith  are  said  claims  for 
filing. 

(Signed)  Frank  Wenter, 

Chairman. 

J.  P.  Mallette, 
Z.  ft.  Cakteb, 
Alex.  J.  Jokes, 
Thomas  A.  Smyth, 
J.  C.  Braden, 

Joint  Committee  on  Finance  and  Ju- 
diciary." 

(8  enclosures.) 

ORDINANCE  FOR  TAX-LEVY  FOR  1887. 

Mr.  Wenter,  Chairman,  presented  a  re- 
port from  the  Committee  on  Finance,  trans- 
mitting an  ordinance  levying  the  taxes  for 
the  year  1887,  for  the  corporate  purposes  of 
( the  District ;  and  the  report  and  ordinance 
were  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted,  printed, 
and  the  recommendations  contained  there- 
in concurred  in. 

On  roll-call  the  vote  stood:  Yeas  — 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Nays -none. 

Upon  which  result  the  President  declared 
the  motion  carried. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
then  moved  the  passage  of  the  said  ordi- 
nance for  the  tax-levy  of  1897. 

On  roll-call  the  vote  stood:  Yeas  — 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
harfc,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Nays— none. 

Upon  which  result  the  President  declared 
the  motion  carried  and  the  ordinance 
passed. 

The  following  is 


Hi 


THE  REPORT : 

'Chicago,  January  25, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  report  to  your 
Honorable  Body  that  they  have  had  un- 
der consideration  the  subject  of  the 
annual  tax  levy  for  1897,  in  connection 
with  its  use  as  a  resource  for  the  cor- 


porate purposes  of  the  District,  and  are 
of  the  opinion  that  the  same  should  now 
he  made  and  a  proper  certification  pre- 
sented to  the  County  Clerk  under  the 
law,  and  your  Committee  accordingly 
present  herewith  a  draft  of  ordinance 
for  the  annual  tax  levy  for  1897,  and  rec- 
ommend its  passage. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z  R.  Carter, 
Thomas  A.  Smyth, 
Committee  on  Finance," 
(Accompanied  by  ordinance.) 


The  following  is 

the  ordinance: 

"Be  it  ordained  by  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Section  1.  That  the  sum  of  four  mil- 
lion (14,000,000)  dollars  be  and  the  same 
is  hereby  levied  and  assessed  on  the  real 
and  personal  property  within  the  Sani- 
tary District  of  Chicago,  subject  to  taxa- 
tion'according  to  the  valuation  of  said 
property,  as  the  same  is  assessed  and 
equalized  for  State  and  County  purposes 
for  the  year  1897 ;  the  taxes  levied  and 
assessed  under  this  ordinance  being  for 
the  corporate  purposes  of  the  Sanitary- 
District  of  Chicago. 

Section  2.  The  Clerk  of  the  District 
is  hereby  directed  to  certify  on  or  before 
the  second/Tuesday  of  Augest,  1897,  to 
the  County  Clerk  of  Cook  County  the 
amount  required  to  be  raised  by  tax  pur- 
suant to  this  ordinance,  and  to  that  end 
to  file  with  the  said  County  Clerk  a  copy 
of  this  ordinance. 

Section  8.  Thi6aordinance  shall  take 
effect  and  be  in  force  from  and  after  its 
passage. 

REPORT  ON  REQUISITION  NO.  5S4. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering 
with  reference  to,  and  accompanied  by, 
Requisition  No.  534,  for  the  Engineering 
Department,  presented  and  referred  to  that 
Committee  at  the  meeting  held  January,  20, 
1897,  (page  8746  of  the  Proceedings),  the 
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report  recommending  that  said  requisition 
be  allowed ;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  January  25, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
ot  the  Sanitary  District  of  Chicago :  s 

Gentlemen— Your  Committee  on  En- 
gineering, to  whom  was  referred  the 
Requisition  No.  534  of  the  Engineering 
Department  for  three  months'  suoplies 
for  two  hundred  thirty  and  ninety-six 
one- hundredths  ($280.96)  dollars  (page 
3746  of  proceedings)  would  respectfully 
report  to  your  Honorable  Body  that  they 
have  considered  said  requisition  and  re- 


turn the  same  herewith,  and  recommend 
that  the  same  be  allowed. 

Respectfully  submitted. 

(Signed)  J.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  ECKHART, 

J.  P.  Mallette, 

Thomas  A.  Smyth, 

Frank  Wenter, 

Thomas  Kelly, 
Committee  on  Engineering." 

ADJOURNMENT: 

On  motion  of  Mr.  Wenter,  seconded  by 
Mr.  Boldenweck,  the  Board  then  ad- 
journed. 
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Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


FEBRUARY  3, 1897. 


OFFICIAL  RECORD. 

({Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  forty- first  reg- 
ular meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  February  8, 1897,  at  2  o'clock, 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones,  Kelly, 
Mallette,  Smyth  and  Wenter — nine  mem- 
bers, were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting,, 
held  January  27,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Braden. 


vouchers: 
The  Clerk  presented  the  following  vouchers: 

PAY    ROLLS. 

Eng.  Dept— Chief  Engineer's  Roll,  Jan.  81, 1897 $  1,216  67 

Eng.  Dept— Division  of  Construction  Roll,  Jan.  81,  1897 3,618  40 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  Jan.  81, 1897.  3,028  98 

Eng.  Dept— Division  of  Records  Roll,  Jan.  81, 1897 691  00 

Eng.  Dept— Special  Service  Roll,  Jan.  81 ,  1897 1,253  60 

Eng.  Dept— Discharged  Men's  Roll,  Jan.  81,  1897 72  60 


$     9,876  05 
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'Clerical  Dept  — Clem's  Roll,  Jan.  81, 1897 

Treasury  Dept— Treasurer's  Roll,  Jan.  81,  1897 

Law  Dept— Attorney's  Roll,  Jan.  81,  1897 $1,065  00 

Law  Dept— Jollet  Roll,  Jan.  81,  1897 588  84 

General  Account— General  Roll,  Jan.  81,1897 $     60  00 

General  Account— To wpath  Roll,  Jan.  81,  1897 60  00 

GeneralAccount— Trustees'  Roll,  Jan.  81, 1897 2.883  88 


908  88 
166  66 


$     1,648  84 


$ 


Police  Department —Marshal's  Roll,  Jan.  81,1897 

Pumping  Plants,  Sections  3  and  14  Roll,  Jan.  81, 1897. 


2,468  88 

2,448  82 

669  50 


Total 


$   18,170  68 


CLERICAL  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling) $       2  60 

C.S.Austin  (ice) 8  00 


LAW  DEPARTMENT. 


W.  M.  McEwen  (expense), 


$ 

$ 


6  50 
9  90 


POLICE  DEPARTMENT. 

The  Griffiths  <fc  McDermott  Construction  Company  (lumber) $ 

George  W.  Adelmann  (livery) 

Charles  Werner  (livery) 

J.  H.  Tedens  A  Co.  (sundries) 

W.  R.  Neff  (horse-  shoeing) 

M.  J.  Mllnamow  (laundry) 

St .  Charles  Hotel  ( meals  for  prisoners ) 

B.  J.  Coen  (expense) 


12  48 

5  50 

2  60 

14  85 

10  00 

928 

80  20 

87  65 


GENERAL  ACCOUNT. 

Rlalto  Building  (rent  of  offices  to  Jan.  31, 1897) 


$ 


ENGINEERING  DEPARTMENT. 

^Construction  Account— 
Lake  Shore  Sand  Co.  (Sec.  O—  P.,C.,C.  &St  L.  Bridge,  Feb.1,1897) 


* 


ENGINEERING    DEPARTMENT   AND  PUMPING  PLANT  SEC.   3. 

Isham  Randolph  (expense,  etc. ) $ 

Grand  total 


122  46 
1,650  00 

840  47 
98  00 


$   20,896  86 


*  Paid  by  warrant,  with  interest  ooupon  attached,  drawn  against  the  tax  levy  for  1896. 


Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers,as  read 
and  shown  above,  be  approved  and  or- 
dered paid. 

On  roll-call,  the  vote  stood:  Yeas— 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter— eight.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following 
requisition: 

No.  950,  Police  Department  (car- 
load hay) $  150  00 


Mr.  Boldenweck,  seconded  by  Mr.  Car- 
ter, moved  that  Requisition  No.  950,  for 
the  Police  Department,  as  read  and 
shown  above,  be  allowed. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette,  Smyth,  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried . 

WEEKLY  REPOKT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District   for  the  week  ending  January 
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30,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

•'Chicago,  February  8, 1897. 

1o  the  Honorable  the  Board  of  Trustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
January  80,  1897,  as  the  same  have 
been  reported  to  me : 

engineering  department. 87 

Pumping  plants 9 

Clerical  department * 5 

Law  department 7 

Treasury  department 1 

Police  department 27 

Towpath  force 1 

Telephone  operator 1 

Total  employes 138 

Respectfully  submitted, 
(Signed)  J  as.  Reddick. 

Clerk." 

MONTHLY  REPORT  FROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
January,  1897,  which  was  read  and  by 
unanimous  consent  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  February  8, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemrn— I  have  the  honor  to  sub- 
mit the  report  of  the  Law  Department 
for  the  month  of  January,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

GENERAL  EXPENSES. 

Court  coets $ 2,190  27 

Expense  account 595  89 

Le^al  services 1,250  00 

Printing  and  stationery 50  70 

Total .$4.086  86 

The  several  matters  under  considera- 
tion may  be  briefly  summarized  as  fol- 
lows: 

Opinions  have  been  prepared  in  the 
matter  of  the  claim  of  Charles  Goerner, 


for  damages  for  overflow  of  lands;  on 
the  claim  of  the  Citizens  Brewing  Com- 
pany and  Shatler  &  8chniglau  Company 
on  Section  F;  on  release  of  sureties,  and 
m  the  matter  of  final  payment  on  Sec- 
tion 8. 

Ordinances  for  the  sixth  issue  of  bonds 
of  the  District  and  for  the  annual  tax 
levy  for  1897  have  been  prepared. 

Various  amendments  to  the  present 
law  under  which  the  District  is  organ- 
ized and  operates  have  been  drawn.  A 
contract  has  been  prepared  and  executed 
for  the  completion  of  the  work  on  Sec- 
tion F,  left  unfinished  by  Weir,  Mc- 
Kechney  &  Company. 


The  bill  of  Michael  Guilford  for  an 
counting,  pending  in  the  Circuit  Court 
of  Cook  County,  has  been  dismissed  for 
want  of  equity. 

Various  other  details  of  the  litigation 
of  the  District  have  been  attended  to. 

In  addition  to  the  above  the  regular 
routine  work  of  the  office  and  the  gen- 
eral care  of  matters  in  its  oharge  have 
occupied  the  time  of  the  Department. 

Respectfully  submitted, 

(Signed)  W.  M.  McEwen, 

Attorney" 

APPOINTMENT  OF  PRINCIPAL  ASSISTANT 

ATTORNEY. 

The  Clerk  presented  a  report  from  the 
Attorney,  nominating  Mr.  Seymour 
Jones  for  the  position  of  Principal  As- 
sistant Attorney,  in  accordance  with  the 
report  of  the  Committee  on  Judiciary 
(page  8779  of  the  Proceedings),  and  the 
report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Bra  den,  moved  that  the  report  be  ap- 

£  roved,  printed,  and  the  appointment  of 
[r.  8eymour  Jones  as  Prmoipal  Assist- 
ant Attorney  confirmed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Kelly,  Mallette.  Smyth  and  Wenter— 
seven.  Excused  and  not  voting:  Messrs. 
Eckhartand  Jones— two. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  February  8, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Pursuant  to  the  order  of 
your  Honorable  Body  on  the  adoption 
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of  the  report  of  the  Committee  on  Ju- 
diciary (page  8779  of  Proceedings),  sub- 
ject to  your  confirmation,  I  nominate 
and  appoint  Mr.  Seymour  Jones  for  the 
position  of  Principal  or  First  Assistant 
Attorney,  as  provided  by  the  rules,  at  the 
salary  therein  named. 

In  recommending  the  advancing  of  Mr. 
Jones,  I  act  upon  the  fact  that  Mr.  Jones 
has  proven  himself  efficient  and  capable 
in  the  position  he  has  filled  for  several 
months  back,  and  I  believe  him  fullv 
competent  to  fill  the  position  for  which 
he  is  hereby  nominated. 

In  making  this  nomination,  I  act  with 
the  full  concurrence  of  the  gentleman 
who  is  to  succeed  me  to  the  office  of 
Attorney. 

Very  respectfully, 
(Signed)  W.  M.  McEwen, 

Attorney,19 

RETURN  OF  EMERGENCY  FUND  OP  LAW 
DEPARTMENT  AND  OTHER  MONEYS 

The  Clerk  presented  a  report  from  the 
Attorney,  with  reference  to  return  of 
$1,500,  the  amount  of  his  emergency 
fund,  and  also  the  return  of  $38.00  paid 
in  error  to  laborers  on  Section  F  and 
subsequently  refunded,  and  also  the  sum 
of  $4.ti7  returned  on  account  of  bill  of 
George  Hingston,  court  stenographer,  as 
per  order  of  court,  all  as  set  forth  in  the 
report ;  the  report  being  accompanied  by 
three  checks  for  $1,500,  $38.00  and  $4.67, 
respectively,  for  deposit  with  the  Treas- 
urer ;  and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  the  report  be  re- 
ceived, printed,  and  the  recommenda- 
tions contained  therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  February  8,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — In  closing  my  accounts 
with  the  District,  I  transmit  checks  here 
with  for  the  sum  of  fifteen  hundred 
($1,500.00)  dollars,  the  amount  of  my 
emergency  fund,  payable  to  the  order  of 
the  Clerk;  also,  a  check  to  the  order  of 


the  Clerk  for  thirty  eight  ($88.00)  dol- 
lars, the  same  being  an  amount  of  a 
payment  refunded  in  the  payment  by 
the  Chief  Engineer  and  Attorney  in 
making  payment  to  laborers  on  Sec- 
tion F,  the  same  having  been  paid 
through  a  mistake  in  identification  by 
Weir,  McKechney  &  Company's  repre- 
sentative, which  should  be  credited  on 
account  of  the  moneys  heretofore  drawn. 

On  May  4,  1896,  the  Board  of  Trustees 
allowed  bill  of  George  Hingston,  Court 
Stenographer  of  Will  County,  for  tran- 
script of  testimony  in  case  of  Chester 
Allen  versus  Sanitary  District.  Said 
bill  being  for  the  sum  of  twenty- four 
and  thirty-five  one- hundredths  ($24.85> 
dollars.  Since  the  payment  of  said  bill 
the  court  has  ordered  that  the  ooets  in 
said  case  be  equally  divided  between  the 
parties,  and  the  sum  of  four  and  sixty- 
seven  one- hundredths  ($4.67)  dollars  has 
been  returned  to  this  District  as  being 
Allen's  share  of  said  costs .  Accompany- 
ing this  is  check  for  four  and  sixty -seven 
one- hundredths  ($4.67)  dollars  on  Emer- 

Sency  Account  drawn  to  the  order  of  the 
lerk  of  the  District,  to  be  credited  to 
the  General  Account. 

I  recommend  that  the  several  checks 
be  received  and  the  Clerk  ordered  to  de- 
posit the  same  with  the  Treasurer,  and 
that  proper  entries  be  made. 

Very  respectfully, 

(Signed)  W.  M.  McEwen, 

Attorney." 

(Accompanied  by  checks  for  $1,500.00, 
$38.00  and  $4.67) . 

RESIGNATION  OF  ATTORNEY. 

The  Clerk  presented  the  resignation 
of  Mr.  Willara  M.  McEwen,  Attorney  of 
the  District;  and  the  same  was  read. 

In  the  same  connection,  Mr.  Jones 
presented  and  read  a  resolution  express- 
ing regret  at  Attorney  McEwen's  resig- 
nation, and  providing  that  the  Clerk  be 
instructed  to  transmit  an  engrossed  copy 
of  the  resolution  to  Mr.  McEwen,  under 
the  signature  of  the  President,  Clerk, 
and  Board  of  Trustees;  and  seconded  by 
Mr.  Boldenweck,  moved  the  acceptance 
of  the  resignation  and  the  adoption  of 
the  resolution. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  BKPOKT: 

11  Chicago,  February  8, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  respectfully  tender  my 
resignation  as  Attorney  for  the  Sanitary 
District  of  Chicago,  to  take  effect  at 
once. 

In  taking  leave  of  the  District,  I  de- 
sire to  express  to  you  my  appreciation  of 
the  good  will  and  assistance  of  the  sev- 
eral Trustees  and  officials  of  the  District 
given  me  in  the  discharge  of  my  duties 
as  Attorney,  and  of  the  courtesy  which 
has  been  shown  by  them  to  me,  and  to 
assure  you  of  the  kindliest  feelings  and 
high  regard  which  I  entertain  for  you 
And  the  great  work  of  the  District.  The 
intelligence,  sagacity  and  integrity 
which  have  been  and  are  used  in  the 
management  of  the  affairs  of  the  District 
can  not  fail  to  overcome  the  many  and 
novel  obstacles  in  the  way  and  bring  the 
work  of  the  District  to  a  successful  and 
magnificent  conclusion. 

Very  respectfully, 

<Signed)  W.  M.  MoEwen, 

Attorney." 

The  following  is 

THE  RESOLUTION: 

"Resolved,  By  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago,  that 
in  accepting  the  resignation  of  Honor- 
Able  Willard  M.  McEwen,  Attorney  of 
the  Board,  just  presented,  the  members 
of  this  Board  express  their  deep  regret 
at  losing  such  a  valuable  official  of  this 
Board,  and  desire  hereby  to  commend 
the  fidelity  and  ability  with  which  he 
haB  performed  the  duties  and  borne  the 
responsibilities  of  the  high  trust  reposed 
in  him  during  the  past  year. 

Resolved,  Further,  that  the  Clerk  of 
this  Board  be  instructed  to  prepare  and 
transmit  an  engrossed  copy  of  these  res- 
olutions to  Mr.  McEwen,  under  the  sig- 
natures of  the  President  and  the  Clerk 
and  the  seal  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago.1 


» 


ELECTION  OP  ATTORNEY. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  Mr.  Frederick  W.  C.  Hayes 
be  elected  Attorney  of  the  District  vice 
Willard  M.  McEwen,  resigned. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.    Boldenweck,    Braden,   Carter, 


Eokhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried  and  Mr.  Fred- 
erick W.  C.  Hayes  duly  elected  Attorney 
of  the  District  vice  Willard  M.  McEwen, 
resigned. 

In  the  same  connection  Mr.  Jones, 
seconded  by  Mr.  Boldenweck,  moved 
that  the  Attorney  elect  assume  the 
duties  of  the  office  of  Attorney  of  the 
District  and  the  services  of  Mr.  McEwen 
be  terminated  immediately  on  the  pre- 
sentation by  the  Attorney  elect  of  the 
proper  bond  and  the  approval  of  the 
same  by  the  Joint  Committee  on  Finance 
and  Judiciary. 

The  motion  prevailed  and  it  was  so  or- 
dered. 

« 

ANNUAL  REPORT  FROM  TREASURY  DE- 
PARTMENT. 

The  Clerk  presented  and  read  the  an- 
nual report  from  the  Treasury  Depart- 
ment for  the  year  ending  December  31, 
1896,  three  tables  and  five  certificates  ac- 
companying the  same,  which  was  ordered 
printed  and  placed  on  file  by  unanimous 
consent. 

The  following  is 

THE  ANNUAL    REPORT  : 

"  Chicago,  HI.,  Jan.  80th,  1897. 

To  the  Honorable  Board  of  Trustee*  of 
the  Sanitary  District  of  Chicago  : 

Gentlemen  — I  submit  herewith  for 
the  consideration  of  your  Honorable 
Body,  annual  report  of  the  Treasurer  for 
the  year  ending  December  31st,  1896, 
showing  a  balance  on  hand  of  $185,- 
888.47.  Accompanying  statement  will 
be  found  certificates  from  the  several 
banks  showing  amount  on  deposit  at  the 
close  of  business,  December  81st,  1896. 

You  will  notice  that  in  two  of  the 
banks  there  is  a  larger  amount  than 
called  for  by  the  statement.  This  arises 
from  the  fact  that  checks  on  those  two 
banks,  the  Garden  City  Banking  &  TniBt 
Co.,  and  the  Metropolitan  National  had 
not  been  paid  though  charged  to  them. 
The  discrepancy  between  the  certificate 
of  the  Chicago  National  Bank  and  the 
statement  is  caused  by  the  fact  that  the 
Drainage  Board  has  charged  the  inter- 
est on  December  81st,  while  it  is  not 
credited  by  the  bank  until  January  2nd, 
following. 

Yours   respectfully, 
(Signed)  F.  M.  Blount, 

Treasurer." 


H 


February  8,J  _3789—  flW^ 

TREASURY  DEPARTMENT,  SANITARY  DISTRICT  OF  CHICAGO. 

•  * 

RBCEIPT8   iND  DISBURSEMENTS  FOB  YEA.R  ENDING  DECEMBER  31 8T,  1890. 

Beceipts. 

Balance  on  hand  January  1st,  1896 '. $    440,170  56 

Bond  Account $    800,000  00 

Tax  Account 8,471,144  90 

Interest  Account  (interest  on  monthly  bank  balances). . .  9,482  86 
Interest  and  Premium  Account  (interest  and  premium 

on  bonds) 12,396  85 

General  Account 814  65 

Engineering  Department 3,048  81 

Totalreceipte '. 4,296,782  57 

Grand  total $4,786,958  18 

Disbursements, 

Clerical  Department $     12,057  28 

Treasury  Department 2,028  20 

ZSngineering  Department 190,786  68 

Engineering  Department— Construction  Account 2,915,042  28 

Law  Department 85,540  57 

Law  Department— Land  Account 85,592  90 

Police  Department 45,185  45 

General  Account 46,866  98 

Bond  Account  (bonds  retired) 640.000  00 

Interest  and  Premium  Account  (interest  on  bonds) 662,750  00 

Interest  Account  (interest  Tax  Levy  Warrants,  1895) 78,270  52 

Pumping  Plant,  Section  8 8,891  07 

Pumping  Plant,  Section  14 13,826  73 

Pumping  Plant,  Section  4 785  10 

Iflham  Randolph,  Chief  Engineer— Emergency  Fund 3,000  00 

James  Reddick,  Clerk— Emergency  Fund 2,500  00 

W.  M.  McEwen,  Attorney— Emergency  Fund 1,500  00 

Weir,  McKechney  &  Co 12, 500  00 

Tax  Account  (Warrant  9881) 91  00 

Total  Disbursements $4,601,114  66 

Balance  on  hand  December  31,  1896 135,838  47 

Grand  total $4,736,958  18 
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Balance  Deposited  as  Follows: 

Chicago  National  Bank $  37,390  04 

National  Bank  of  Illinois. 86,462  61 

Metropolitan  National  Bank 3,359  95 

Fort  Dearborn  National  Bank 5,622  08 

Garden  City  Banking  and  Trust  Company 3,008  79 

Total  deposited $    185,888  47 
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Bond  Account 

Tax  Account 

Interest  Aooount  (Bank) 

Premium  and  Interest  on  Bonds. 

General  Account 

Engineering  Account 


Monthly  Totals 


January. 


608  48 


8  00 
8,000  00 


$    8,706  48 


February. 


$250,000  00 

108,000  00 

726  80 

6,607  51 


20  10 


$859,258  91 


March. 


$100,000  00 

190,461  27 

1,245  68 

488  90 


$292,190  80 


April. 


$  50,000  00 

645,724  58 

1,286  96 

427  81 


$697,489  20 


May. 


$200,000  00 

850,000  011 

1,180  » 

2,562  06 

900  09 


$554,082  95 


Balance  on  hand  January  1, 1896. 
Grand  Total 
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Clerlcal  Department , 

Treasury  Department 

Engineering  Department 

Engineering  Department,  Construction  Account. 

Law  Department 

Law  Department,  Land  Account 

Poiloe  Department 

General  Account 

Bond  Account 

Premium  and  Interest  Acoount 

Interest  Account  (Tax  Warrants) 

Pumping  Plant,  Section  8 

Pumping  Plant,  Section  14 

Pumping  Plant,  Section  4 

I.  Randolph,  Chief  Engineer 

James  Reddiok,  Clerk 

W.  M.  MoEwen,  Attorney 

Weir,  MoKechney  &  Co 

Tax  Account 


Monthly  Totals. 


Balance  on  hand  December  31st,  1896. 
Grand  Total 


January. 


1,780  00 

167  86 

25,558  42 


4,706  75 
4,000  00 
6,873  86 
6,721  90 


1,866  98 


8,000  00 
500  00 


February. 


261  60 
166  6? 
447  87 
95,259  42 
506  63 


135  08 
3,317  25 


Maroh. 


April. 


\      956  17 

166  67 

10,689  65 

166,846  91 

1,847  43 


4,175  17 


3,841  26 
4,168  67 


6,045  97 


$  54,125  27 


$104,269  64 


$194,062  73 


5      85888 

166  66 

10,928  86 

546,720  19 

8,286  68 

125  00 

3,708  65 

5,607  24 


42,500  00 
16,716  19 


May. 


t       918  98 

166  61 

13,466  » 

675,567  $ 

1,948  67 

30,337(1 

8,588  X 

2,7441! 


•  •••■••■ 


18,659  # 


500  00 


$631,067  77 


$742,87*  * 
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June. 

July. 

August. 

September. 

• 

October. 

November. 

December. 

Totals. 

• 

$800,000  00 

S    800,000  00 

S    250,000  00 
600  14 

*    300,000  00 
518  11 

%    450,000  00 
432  82 

$    450,000  00 
389  27 

$    475,000  00 
542  89 

$    856,959  10 
812  91 

3,471,144  90 

9,488  86 

12.896  85 

1,041  80 
8,325  07 

107  50 

399  15 

814  65 

7  42 

764 

4  21 

4  44 

8,043  81 

$804,473  87 

$    250,616  56 

$    800,618  11 

$    450,489  96 

$    450,398  48 

$    475,546  74    $    858,171  16 

$  4,296.782  57 

$    440.170  56 

$ 4,786.958  13 

JANUARY  1st,  1896,  TO  DECEMBER  81st,  1896. 


June.       t        July. 

August. 

September. 

October. 

November. 

December. 

Totals. 

$      978  49 

184  16 

16.488  38 

7,599  14 

$          98458 

166  67 

17,298  64 

253,880  63 

6,088  80 

$          853  88 

168  67 

19,181  21 

801,789  86 

8.756  38 

1,000  00 

8,554  94 

4,896  68 

$         84884 

166  67 

18,884  20 

431.065  88 

1,788  81 

$          944  41 

166  67 

18,196  10 

486,888  58 

8,866  79 

79  90 

3,688  48 

8,598  34 

$          917  58 

166  67 
15,850  48 

$       1,854  82 

176  67 

83,851  45 

$      12,057  23 

2,088  80 

190,786  68 

8,915,048  28 

3,809  35 

1,751  75 

51  00 

8,645  87 

4,429  58 

100,000  00 

42,500  00 

3,957  68 

35,540  57 
85,598  90 

3.539  88 

8,109  46 

150.000  00 

3.475  68 
8,740  76 

8,617  88 
8,681  59 

6,087  24 

8.412  41 

890,000  00 

288,500  00 

45,185  45 

46,366  98 

640.000  00 

239,250  00 

568,750  00 

114  11 

7,446  90 

8,398  62 

881  90 

7,858  04 
1,188  58 
8,658  18 

8,489  95 

8,079  87 

796  51 

7,447  78 
1,091  77 
1,169  94 

78,270  52 

780  97 
688  57 

516  92 

1,261  68 

785  10 

8,891  07 

18,326  78 

785  10 

8,000  00 

500  00 

1,500  00 

2.500  00 

1,000  00 

1,500  00 

12,500  00 

12,500  00 

91  00 

91  00 

$425,472  87 

$  296,603  18 

$  358,874  16 

$  470,698  45 

$487,508  65 

$  170,716  97 

$  671,843  92 

$4,601,114  66 

185,838  47 


$4,786,953  13 
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(CERTIFICATES:) 


"The  Chicago  National  Bank, 
Jan.  27th.  1897. 


! 


F.  Af.  JMount,  Treasurer,  ScmUary  Dis- 
trict, Chicago: 

This  is  to  certify  that  at  the  close  of 
business  Dec.  31, 1896,  the  Sanitary  Dis- 
trict of  Chicago  had  on  deposit  in  this 
bank  the  following  amount : 

Sanitary  District  of  Chicago.  .$86,577  18 

Yours  truly, 
(Signed)  T.  M.  Jackson, 

Astt.  Cashier.19 


"The  Metropolitan  Nat.  Bank  of  Chicago, ) 

January  27, 1897.     ) 

Mr.  F.  M.  Blount,  Treasurer,  Sanitary 
District  of  Chicago: 

Dear  Sir— We  beg  to  advise  you  that 
balance  to  your  credit  as  Treasurer  of 
the  Sanitary  District  at  close  of  business 
December  81st,  1896,  was  One  hundred 
thirty-eight  thousand,  three  hundred 
fifty-nine  and  ninety*  five  one  hundredths 
(138,859.95-100)  dollars. 

Yours,  very  truly, 

Signed)  E.  Dickinson, 

A%st.  Cashier." 


"Garden  City  Banking  &  Trust  Co., ) 
Chicago,  Jan'y  27th,  1897.     ) 

Fred  Af.  Blount,  Esq ,  Treat.  ,  Sanitary 
District,  City : 

Dear  Sir— In  reply  to  your  favor  of 
the  26th  inst.,  I  would  state  that  there 
was  on  deposit  to  the  credit  of  the  Sani- 
tary District  of  Chicago  at  the  close  of 
business  December  81st,  1896,  the  sum 
of  One  Hundred  thirty-three  thousand 
and  three  dollars  and  seventy-nine  cents 
($188,008.79). 

Yours  very  truly, 

(Signed)  John  W.  Buehler, 

Cashier." 


44 Fort  Dearborn  National  Bank,  ) 
Chicago,  Jan.  27th,  1897.     ) 

Mr.  F.  M.  Blount,  Treasurer,  Sanitary 
District,  City: 

Dear  Sir— Yours  of  the  26th  inst.  is 
received.  The  Sanitary  District  of  Chi- 
cago had  to  its  credit  at  the  close  of 
business,  December  81st,  1896,  $5,622.08 
on  our  books. 

Truly  yours, 

(Signed)  John  A.  King, 

President." 


"The  National  Bink  of  Illinois, ) 
Chicago,  Jan.  27, 1897.     f 

F.  3f.  Blount,  Esq ,  Treasurer,  Sanitary 
Distrifit,  Chicago: 

Dear  Sir— The  amount  to  the  credit 
of  the  Sanitary  District  of  Chicago  on 
the  books  of  the  National  Bank  of  Illinois 
on  Dec.  81,  '96,  was  $86,462.61. 

Respectfully  yours, 

John  C.  MoKbon, 

Receiver,  National  Barikof  lllinoie." 


MONTHLY   REPORT  FROM    TREA8URT  DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Treasury  Department  for  the  month  of 
January,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

Receipts. 

"Balance  on  hand  at  date 
of  last  report $185,888.47 

Bond  Account— 
Bonds  sold $  800.000.00 

Bond  interest  and  Prem- 
ium Account— 
Premium  on  bonds.. . .       17,168.00 

Garden  City  Banking1 
and  Trust  Co.,  Inter- 
est Acoount 89  48 

Cbioago  National  Bank, 
Interest  Account 190.82 

Fort  Dearborn  National 
Bank,  I  nterest  Aooou  n  t  94.6? 

Metropolitan  National 
Bankjnterest  Account  99.30 

James  Beddlok,  Clerk, 
account  Law  Dept. 
Land  Account,  pay- 
ment for  ice  houses, 
sec.  2,  Main  Channel .  60.00 

James  Keddiok.  clerk, 
acoount  General  Ac- 
oount, payment,  bill 
of  Oilman  &  Company, 
use  of  telephone  line 
to  Deo.  81, 1896 37.50 

James  Roddick,  Clerk, 
account  General  Ac- 
count, payment,  bill 
of  Griffiths  &  McDer- 
mott,  use  of  telephone 
line  to  August  14, 1897.  100.00 

James  Reddlok,  Clerk, 
acoount  Weir,  Mc- 
Kecbney  &  Co.,  re- 
turn of  unexpended 
balance  In  hands  of 
Chief  Engineer  and 
Attorney  for  payment 
of  laborers  on  tec.  b  .       f  236.32 

Total  cash  received  for 
month 818,080.88 

$  963,919.86 
Disbursements. 

Clerical  Department....  $  71.86 

Treasury  Department..  166.66 

Engineering*  Departm't  2.494.88 

Law  Department 5.596.71 

Genera  I  Account 2,074.30 

Police  Department 218.90 
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Pumpinp  plant— Sec.  4 . .  879.80 

PumplDgr  plant— Sec.  3. .  188.30 

PumpiDsr  plant— Sec.  14.  78.05 

Angus  A  ti  indole  aoo't.  6,438.94 


Total  cash  disbursed 

Balance   this   date,    in 

banks  as  per  schedule 

endorsed  hereon 


$  17,707.70 


$  036,211.66 


(Signed)  F.  M.  BLOUNT, 

Treamurtr. 

8.  P.  BLOUNT, 

Asst.  Treasurer. 
Chicago,  February  2nd,  1897.*' 

8CHEDULE: 

Chloago  National  Bank $400,904.68 

Fort  Dearborn  National  Bank 166,622.08 

Metropolitan  National  Bank 163,860.96 

Garden  City  Banking  and  Trust 

Company 163,003.79 

National  Bank  of  Illinois 43,281.80 

Total 1936,211.66 


ADVERTISEMENT  AND  SPECIFICATIONS 
FOR  CONSTRUCTING  FOUNDATIONS  FOR 
BEAR  TRAP  DAM  AND  COLLATERAL 
WORK. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  transmitting  form  of 
advertisement  and  specifications  for  the 
construction  of  the  foundations  of  the 
Bear  Trap  Dam  and  Collateral  Work  as 
part  of  the  Controlling  Works  on  Sec- 
tion 15;  and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Braden,  moved  that  the  report,  with  ac- 
companying advertisement  and  specifica- 
tions, be  printed  and  referred  to  the 
Committee  on  Engineering. 

The  motion  prevailed  and  it  was  so 
ordered. 

The  following  is 

THE  REPOBT: 

•'  Chicago,  Feb.  8, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  transmit  herewith,  a 
a  form  of  advertisement,  accompanied 
by  specifications,  for  the  construction  of 
the  Bear  Trap  Dam  and  work  collateral 
thereto,  as  a  part  of  the  Controlling 
Works  on  Section  No.  15. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

(Accompanied  by  advertisement  and 
specifications.) 


The  following  is 

THE  ADVERTISEMENT : 

"  SANITARY  DISTRICT  OF  CHICAGO. 

To  Contractors. 

Sealed  Bids  addressed  to  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago, and  Indorsed : 

"  Bids  for  Constructing  Foundations  for 
Bear  Trap  Dam  and  Collateral  Work  "  will 
be  received  by  the  Clerk  of  said  Sanitary 
District,  at  Room  H,  Rialto  Building,  Chi- 
cago, Illinois,  until  12  M.  (standard  time) 
of  Wednesday,  April  fourteenth  (Hth), 
1897,  and  will  be  publicly  opened  by  the 
said  Board  of  Trustees  at  the  regular 
meeting  held  that  day,  or  at  a  special  meet- 
ing called  for  that  purpose. 

The  work  for  which  the  said  tenders  are 
Invited  is  the  furnishing,  delivering  and 
erecting  in  place,  ready  for  continuous  use, 
the  various  parts  of  the  Foundations  for 
Bear  Trap  Dam  and  Collateral  Work,  de- 
scribed and  specified  in  the  detailed  specifi- 
cations furnished  by  the  Chief  Engineer. 

Each  bid  must  be  accompanied  by  a  certi- 
fied check  or  cash  to  the  amount  of  $8,000. 

Ail  certified  checks  must  be  drawn  on 
some  responsible  bank  doing  business  in 
the  City  of  Chicago,  and  be  made  payable 
to  the  order  of  the  Clerk  of  the  Sanitary 
District  of  Chicago.  Said  amount  of  98,000 
will  be  held  by  the  Sanitary  District  until 
all  of  said  bids  have  been  canvassed  and  the 
contract  awarded  and  signed,  the  return  of 
said  check  or  cash  being  conditioned  upon 
any  bidder  to  whom  the  award  of  said  work 
may  be  made  appearing  within  ten  days 
after  notice  of  such  award  being  given, 
with  bondsmen,  and  executing  a  contract 
with  the  Sanitary  District  for  the  work  so 
awarded,  and  giving  a  bond  satisfactory  to 
the  said  Board  of  Trustees  for  the  fulfill- 
ment of  the  same  in  the  amount  of  $15,000. 

All  bids  must  be  made  upon  blank  forms 
furnished  by  the  Sanitary  District,  and 
must  give  the  price  for  each  separate  class 
of  work  or  material  called  for  by  the  spcifi- 
cations. 

The  bids  will  be  compared  on  the  bases 
of  the  aggregrateof  the  lump  sum  bids,  and 
of  the  prices  per  cubic  yard  for  all  other 
work.    The  quantities  of  such  work  to  be 
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done  being  estimated  inside  of  lines  on  the 
plans  marked  "  estimate  line." 

No  bid  will  be  considered  unless  the  party 
making  it  shall  furnish  evidence  satisfac- 
tory to  the  Board  of  Trustees  of  his  experi- 
ence and  ability  in  this  class  of  work,  and 
that  he  can  control  sufficient  capital  to 
enable  him  successfully  to  prosecute  same 
in  case  the  contract  therefor  shall  be 
awarded  to  him. 

Bidders  are  required  to  state  in  their  bids 
their  individual  names  and  places  of  resi- 
dence in  full. 

Specifications  and  plans  may  be  seen  at 
the  office  of  the  Chief  Engineer,  Room  522, 
Riaito  Building,  Chicago,  Illinois. 

The  said  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

This  Sanitary  District  of  Chicago, 
Attest :  Thomas  Kelly, 

James  Red  dick,  President, 

Clerk. 
Chicago,  February  S,  1897. 

The  following  are 

THE  .CONTRACT    AND    SPECIFICA- 
TIONS: 


t( 


SANITARY  DISTRICT  OF  CHICAGO. 


Contract  and  Specifications  for  the  Founda- 
tions of  Bear  Trap  Dam  and  Collateral 
Work,  near  Lockport,  Ills. 

This  Agreement,  Made  and  entered 

into  this day  of A.  D.,  18OT,  by 

and  between  the  Sanitary  District  of  Chi- 
cago, of  the  first  part,  and 

oi.......  !!!!!!.\\"! !!!."!! !!!!!!."!!." !!!!"!!!! 

in 

of  the  second  part. 

A— 

Witnesseth:  That  the  said  party  of 
the  second  part  has  covenanted,  contracted 
and  agreed,  and  by  these  presents  does 
covenant,  contract  and  agree  with  the  said 
party  of  the  first  part,  for  the  consid- 
eration of  the  payments  to  be  made 
as  provided  herein,  to  the  said  party 
of  the  second  part,  by  the  said  party 
of  the  first  part,  and  under  a  penalty 
as  expressed  in  a  bond  bearing  even 
date  herewith,  at  his  own  proper  cost 
and  expense  to  do  all  the  work,  and  to  fur- 
nish all  material,  tools,  explosives,  labor 


and  all  appliances  and  appurtenances 
called  for  by  this  agreement,  in  the  man- 
ner and  under  the  conditions  hereinafter 
stipulated,  that  are  necessary  to  the  com- 
plete doing  of  the  work  known  and  distin- 
guished by  the  specifications  herein  con- 
tained, and  the  plans  accompanying  them, 
as  the  construction  of  the  Foundations  of 
Bear  Trap  Dam  and  Collateral  Work, 
which  by  the  terms  of  this  contract  are 
included  1b  the  same. 


It  is  further  covenanted,  contracted  and 
agreed  that  the  work  shall  be  executed 
under  the  direction  and  supervision  of  the 
Chief  Engineer  of  the  Sanitary  District  of 
Chicago,  and  his  properly  authorized 
agents,  by  whose  measurements  and  cal- 
culations the  quantities  and  amounts  of  the 
several  kinds  of  work  performed  under 
this  contract  shall  be  determined,  and  on 
whose  Inspection  all  work  shall  be  accepted 
or  condemned.  The  said  Chief  Engineer 
and  his  properly  authorized  agents  shall 
have  full  power  to  reject  or*  condemn  all 
materials  furnished  or  work  performed 
under  this  contract  which  do  not  fully  con- 
form to  its  spirit  and  to  the  terms  and  con- 
ditions herein  expressed;  and  the  Chief 
Engineer  shall  decide  every  question  which 
may  arise  between  the  parties  hereto  rela- 
tive to  the  execution  thereof,  and  his  de- 
cision shall  be  final  and  binding  upon  both 
parties. 

C— 

Wherever  the  words  "Sanitary  District" 
are  used  in  this  contract,  they  shall  be 
understood  to  mean  the  Sanitary  District 
of  Chicago,  as  represented  by  the  Board  of 
Trustees  of  the  Sanitary  District  or  their 
duly  authorized  and  accredited  agents. 

Wherever  the  words  "Chief  Engineer" 
or  "Engineer"  are  used  herein,  they  shall 
be  understood  to  mean  the  Chief  Engineer 
of  the  Sanitary  District  of  Chicago,  or  his 
properly  authorized  agents,  limited  by  the 
particular  duties  intrusted  to  them. 

Wherever  the  word  "Contractor"  is  used 
herein,  It  shall  be  understood  to  mean 
the  person  or  persons,  co-partnership  or 
corporation  entering  into  the  contract  as 
party  of  the  second  part. 

The  drawings,  sheets  Nos.  1  to  14,  inclu- 
sive, with  the  dimensions  and  specifications 
written  on  them,  shall  be  a  part  of  this 
contract 
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Specifications  for  Foundations  for  Bear 
Trap  Dam  and  Collateral  Work. 

The  work  to  be  done  shall  consist  of  the 
furnishing,  delivering  and  erecting  in 
place,  ready  for  continuous  use,  the  various 
parts  of  the  Foundations  for  Bear  Trap 
Dam  and  Collateral  Work  hereinafter  de- 
scribed and  specified. 

Said  Foundations  for  Bear  Trap  Dam 
and  Collateral  Work  shall  consist  of  ma- 
sonry, metal  and  timber,  as  hereinafter  de- 
scribed. 

Said  works  shall  be  located  at  the  west 
line  of  the  Main  Channel  of  the  Sanitary 
District  of  Chicago,  on  the  property  of  the 
Sanitary  District,  and  between  Stations 
1510  and  1520,  in  Section  15  of  the  Main 
Channel,  near  Lockport,  Will  County,  Illi- 
nois. The  exact  location  in  plan  is  shown 
and  described  on  Plan  1. 

The  work  to  be  done  under  these  specifi- 
cations shall  be,  in  general,  made  up  of 
several  parts,  as  follows : 

(I)  Excavation. 

(II)  Masonry. 

(III)  Metal  Work. 

(IV)  Timber  Work. 


(I) 


Excavation. 


The  boundaries  of  the  excavation  shall 
be  determined  by  the  Engineer  at  the  time 
the  work  is  done,  and  shall  be  of  such 
extent  as  to  develop  suitable  foundations 
and  spaces  on  and  in  which  there  may  be 
constructed  the  structures  shown  on  the 
accompanying  Plans  No.  1  to  No.  14,  and 
described  herein.  All  material  excavated 
shall  be  removed  and  deposited  upon  the 
area  marked  "spoil  bank  area,"  on  Plan 
No.  L  All  material  excavated  shall  be 
classed  as  ••  excavation,1'  without  regard  to 
Its  physical  nature,  which  the  bidder  may 
determine  in  his  own  way  at  the  site  of  the 
work.  The  removal  of  all  water  necessary 
to  the  doing  of  the  work  shall  be  done  by 
the  contractor  at  his  own  cost,  except  that 
the  Sanitary  District  shall  not  permit  the 
water  in  its  Main  Channel  to  rise  above  an 
elevation— 26.00  C.  D.  The  contractor  may 
defend  his  work  against  water  below  this 
level  by  means  of  a  levee,  the  material  in 
which  he  must  eventually  remove  to  the 
area  marked  "spoil  bank  area"  on  Plan 
No.  1. 

The  use  ol  explosives  in  doing  the  work 


will  not  be  permitted  except  by  consent  of 
the  Engineer. 

II  Masonry. 

The  masonry  work  shall  consist  of  the 
following  items : 

(1)  Abutments  for  Bear  Trap. 

(2)  Foundation  for  Bear  Trap  between 
abutments. 

(3)  Walls  in  sluice  gate  openings. 

(4)  Closing  openings. 

(6)    Setting  metal  and  timber  work  in 
masonry. 
(6)    Backfilling. 

(1)  The  dimensions  of  the  south  abut- 
ment shall  be  as  shown  on  Plans  Nos.  3 
and  4.  It  shall  be  constructed  of  natural 
cement  mortar  and  concrete  and  Portland 
cement  mortar,  except  as  hereinafter  pro- 
vided. All  exterior  surfaces  shall  be  made 
of  Portland  cement  mortar,  as  nearly  as 
practicable  three  (3)  inches  thick.  The 
surfaces  of  all  well  holes,  or  other  cavities 
within  the  structure,  shall  be  of  natural 
cement  mortar,  as  near  as  practicable  three 
(3)  inches  thick,  which  shall  be  so  manip- 
ulated that  the  surfaces  shall  be  as  smooth 
and  true  to  dimensions  as  may  be  made  by 
the  use  of  mortar.  Where  the  Portland  or 
natural  cement  mortar  Joins  the  natural 
cement  concrete,  the  two  materials  shall  be 
placed  before  either  has  taken  an  initial 
set,  and  they  shall  be  so  manipulated  by 
the  use  of  rammers  or  forks,  or  in  such 
other  manner  as  the  Engineer  may  direct, 
in  order  that  the  one  material  shall  blend 
with  the  other,  rather  than  that  a  definite 
surface  of  demarkation  shall  have  exis- 
tence. The  work  shall  be  executed  in  hor- 
izontal layers  four  (4)  inches  thick,  as 
nearly  as  practicable, and  shall  be  kept  thor- 
oughly wet  during  the  time  of  construc- 
tion. The  finished  work  shall  be  water 
tight 

The  north  abutment  shall  be  arranged 
as  shown  on  Plan  No.  8  and  in  its  similar 
parts  shall  have  the  same  dimensions  and 
be  constructed  in  the  same  way  as  the 
south  abutment. 

(2)  The  foundations  for  the  bear  trap 
between  abutments  shall  have  the  dimen- 
sions and  arrangement  shown  on  Plan 
No.  3.  They  shall  be  made  of  natural 
cement  concrete,  except  that  the  exposed 
top  surfaces  shall  be  of  Portland  cement 
mortar,  three  (3)  inches  thick.    They  shall 
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be  constructed  in  the  same  way  as  the 
abutments. 

(8)  There  shall  be  walls  constructed 
between  the  piers  of  the  eight  (8)  sluice 
gate  openings,  shown  on  Plan  No.  1,  count- 
ing south  from  the  north  abutment.  They 
shall  be  located  as  shown  on  Plan  No.  L 
They  shall  haye  a  cross-section  as  shown 
on  Plan  No.  1.  Exposed  faces  shall  be  of 
Portland  cement  mortar  three  (8)  inches 
thick,  and  the  rest  of  the  wall  of  natural 
cement  concrete.  They  shall  be  construc- 
ted in  the  same  way  as  the  abutments  of 
bear  trap. 

( 4 )  The  walls  already  constructed  at  the 
sides  of  the  Main  Channel  at  the  north  of 
the  sluice  gates  and  at  the  east  of  south 
abutment  of  bear  trap  shall  be  Joined  to  the 
abutments  of  sluice  gate  and  bear  trap  as 
shown  on  Plan  No.  1.  The  joining  walls 
shall  be  constructed  in  same  manner  as  the 
walls  between  piers  for  sluice  gates,  except 
that  the  backs  of  the  walls  shall  not  haye 
Portland  cement  mortar  faces. 

(5)  Ail  metal  and  timber  work  which, 
as  shown  by  the  plans  accompanying,  is  to 
be  set  in  the  masonry,  shall  be  plaoed  as 
the  work  progresses  and  be  builded  in 
place,  proper  care  being  taken  that  there 
shall  be  continuous  mortar  contact  with  the 
metal  and  timber,  and  that,  when  the  work 
is  done,  all  the  material  shall  be  in  true 
and  proper  place.  Should  any  materials 
prove  not  to  be  in  proper  place  when  work 
is  finished,  then  the  contractor  shall  remedy 
the  error  at  his  own  cost,  in  such  manner 
as  the  Engineer  shall  direct,  and  to  the  end 
that  the  work  shall  be  brought  to  its  proper 
position  in  satisfactory  and  suitable  man- 
ner. Where  required,  the  junction  of 
metal  or  timber  with  masonry  shall  be 
made  of  Portland  cement  mortar,  plaoed  in 
such  manner  as  the  Engineer  may  direct, 
the  minimum  thickness  of  the  mortar  at 
any  point  to  be  not  less  than  three  (8) 
inches. 

(6)  The  space  back  of  the  walls  "  clos- 
ing openings,"  except  between  sluice  gate 
piers,  shall  be  filled  with  loose  rock  as  indi- 
cated on  Plan  Mo.  1  and  8.  Similarly,  the 
spaces  between  sluice  gates  and  bear  trap 
shall  be  filled  as  indicated  on  Plan  No.  1. 
The  spaces  Indicated  in  Plan  No.  4,  under 
boiler  room,  shall  be  filled  with  rock  which 
shall  be  thoroughly  rammed  and  compacted 
so  as  not  to  settle  after  the  superincumbent 
floor  is  laid  thereon. 


111. 


MET  AX  WORK. 


The  Metal  Work  shall  consist  ot  the  fol- 
lowing items : 

( 1 )  Details  under  bear  trap  dam. 

(2)  Supports  for  rollers  under  front  leaf 
of  bear  trap  dam. 

(8)  Setting  sUtouda  for  bear  trap. 

(4)  Gates. 

(5)  Pipes  and  specials. 

(6)  Small  valves. 

(7)  Trombone  valves. 

(8)  Weir  tubes. 

Unless  otherwise  specified,  all  materials 
and  work  mentioned  in  these  specifications 
shall  be  furnished,  delivered  and  placed 
complete  in  every  detail  by  the  contractor 
at  his  own  cost  and  in  a  manner  to  be 
approved  by  the  Chief  Engineer  of  the 
Sanitary  Dlstriot. 

The  plans  under  which  the  contract  for 
the  Bear  Trap  Dam  is  being  executed  may 
be  seen  at  the  offices  of  the  Engineer,  628 
Rialto  Building,  Chicago,  Illinois. 

(1)  Detail*  under  Bear  Trap  Dam— 
These  shall  be  as  follows  : 

(a)  There  shall  be  cast-iron  chairs  to 
carry  the  hinges  of  down  stream  end  of 
down  stream  leaf  of  Bear  Trap  Dam.  The 
chairs  shall  be  made  as  shown  on  Plan  No. 
6,  both  as  to  dimensions  and  number. 
After  being  lined  up  and  adjusted  in  place, 
as  indicated  on  Plan  No.  8,  In  a  manner 
approved  by  the  Engineer,  the  interior  of 
these  chairs  shall  be  rammed  full  of  the 
specified  natural  cement  mortar,  care  being 
•taken  that  the  mortar  shall  extend  com- 
pletely under  all  parts. 

(b)  There  shall  be  shrouds  at  down 
stream  hinges  of  Bear  Trap  Dam  of  dimen- 
sions and  number  as  shown  on  Plan  No.  8. 

(c)  There  shall  be  holding  down  bolts 
for  cast-iron  chairs  with  number,  dimen- 
sions, details  and  position  shown  on  Plans 
Nos.  8  and  6.  All  bolts  with  foxtail 
wedges  shall  be  tested  in  place  with  a 
direct  pull  of  ten  thousand  (10,000)  pounds. 
Any  bolts  falling  of  approval  shall  be 
replaced  by  the  contractor  at  his  own 
expense. 

(d)  Anchor  rods  for  holding  down 
chains  of  Bear  Trap  Dam  shall  be  placed 
by  the  contractor  as  shown  on  Plan  No.  8, 
and  on  plans  of  Bear  Trap  Dam  in  the 
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office  of  the  Engineer,  in  a  manner  appro- 
ved by  the  Engineer.  These  rods  to  be 
furnished  by  the  Sanitary  District,  but  the 
steel  channel  anchor  details  shall  be  fur- 
nished by  the  contractor,  said  details  being 
shown  on  Plan  No.  6. 

(2)  Support*  for  Rollers  Under  Front 
Leaf  of  Bear  Trap  Dam— These  shall  be 
as  follows :  * 

(a)  Frames  with  leveling  screws  and 
details  as  shown  on  Plans  Nos.  8,  8  and  9, 
set  in  exact  position. 

(b)  Z-bar  scantling,  free  from  bends 
and  wind,  fastened  to  frames. 

(e)  Placing  of  track  bars  as  shown  on 
plans  No.  8  and  9.  Track  bars  and  track 
bolts  to  be  furnished  by  the  Sanitary  Dis- 
trict. 

(d)  Track  bars,  one  (1)  at  each  frame, 
to  be  first  adjusted  by  bolts  and  wedges 
with  faces  of  track  bars  in  a  true  plane. 
After  test  by  Engineer,  the  frames  to  be 
bedded  in  the  specified  cement  mortar  and 
concrete. 

The  joints  between  the  track  bars  and 
Z-bars  shall  then  be  filled  full  of  melted 
lead  in  manner  approved  by  the  Engineer. 
The  intermediate  track  bars  may  then  be 
lined  in  between  those  already  set,  using 
true  straight  edges  and  setting  with  melted 
lead  as  before.  After  all  the  track  bars  are 
set,  each  track  bolt  shall  be  screwed  up 
hard  and  the  whole  system  of  track  bars 
tested  for  true  plane  by  the  Engineer* 

(e)  The  sheathing  plates  to  be  free  from 
kinks  and  bolted  in  place,  as  shown  on 
Plan  No.  8.  The  required  curve  to  be  put 
into  plates  by  screw  bolts  passing  through 
Iron  thimbles  made  to  fit  the  places  where 
used. 

(f)  After  final  inspection  and  approval 
by  Engineer,  the  specified  concrete  and 
mortar  backing  shall  be  placed. 

(8)  Setting  Shrouds  for  Bear  Trap- 
As  follows : 

(a)  An  upper  and  lower  shroud  built  in 
place  in  abutment  at  each  end  of  the  up 
stream  leaf  of  Bear  Trap  Dam,  as  Bhown 
on  Plans  Nos.  8  and  4. 

(b)  These  shrouds  will  be  furnished  by 
the  Sanitary  District  and  shall  be  placed  by 
the  contractor  at  his  own  cost,  as  directed 
by  the  Engineer. 

(4.)    Gates.— These  Rhall  be  as  follows: 

(a)    Nine  (9)  Z-bar  gate   frames,   as 


shown  on  Plan  No.  5,  to  be  built  Into  mas- 
onry conduits,  as  shown  on  Plane  Nos.  8 
and  4.  These  gate  frames  shall  be  per- 
fectly bedded  in  at  least  three  (8)  inches  of 
the  specified  Portland  cement  mortar  so  as 
to  be  water  tight. 

(b)  Eight  (8)  white  oak  gates,  details 
and  dimensions  as  shown  on  Plans  Nos.  4 
and  7 .  The  up-set  rods  used  in  these  gates 
shall  be  rivet  steel  and  shall  be  up-set— not 
welded.  The  timber  used  shall  be  water 
soaked  into  final  size  when  fitted  in  place. 

(c)  The  operating  gear  shall  be  as  shown 
on  Plans  Nos.  4, 7  and  14,  and  after  lining 
up  into  place  shall  be  built  Into  concrete 
masonry  with  at  least  three  (8)  inches  of 
the  specified  Portland  cement  mortar  about 
all  parts  In  masonry. 

(d)  The  Z-bar  seats  of  the  hydraulic 
cylinder  and  the  crosshead  guides  shall  be 
as  free  from  bends,  kinks  and  wind  as  pos- 
sible when  assembled,  and  shall  be  bedded 
in  a  planer  without  strain,  and  planed  to  a 
finish  with  one  setting.  To  be  fitted  with 
steadypins  and  adjacent  parts  heavily 
marked  with  figures  at  least  one  quarter 
(Jl)  inch  diameter  by  steel  dies. 

(e)  The  bearings  of  hydraulic  cylinders 
to  be  planed,  and  all  parts  accurately  lined. 
When  dimensions  are  same,  all  similar  parts 
to  be  made  duplicate  and  interchangeable 
by  approved  shop  methods. 

(f )  The  8x10  gate  frame  to  be  fitted  with 
ten  (10)  inch  timber.  The  three  (8)  deep 
gates  taking  water  from  canal  side  to  have 
six  (6)  inch  timber  breasts  up  to  elevation 
+5.00. 

(g)  The  two  (2)  4x4  gates,  connecting 
with  canal,  to  be  fitted  with  screens  and  Z- 
bar  guides,  as  shown  on  Plans  Nos.  4  and 
14. 

[6  J  Pipes  and  Specials— Those  shall 
be  as  follows: 

(a)  A  twenty-four  (24)  Inch  cast  iron 
water  pipe  line,  with  leaded  and  calked 
joints,  between  two  (2)  counter- weight 
pits,  as  shown  on  Plans  Nos.  8  and  4. 

(b)  Two  (2)  twenty- four  (24)  inch  cast- 
iron  specials  at  bottom  of  counter- weight 
pits,  with  faced  flanges  drilled  to  template, 
as  shown  on  Plans  Nos.  4  and  6. 

(c)  Two  (2)  twenty-four  (24)  inch  cast- 
iron  specials  into  weir  tube  pits,  with  faced 
flange  drilled  to  template,  as  shown  on 
Plans  Nos.  4  and  8. 
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(d)  One  (1)  twenty  four  (24)  inch  cast* 
Iron  water  pipe  line,  with  leaded  and 
calked  Joints,  and  special  end  flange  faced 
and  drilled  to  template,  as  shown  on  Plans 
Nos.  4  and  6. 

(e)  One  (1)  twenty-four  (24)  inch  spec- 
ial between  outside  well  and  sub-tall  race, 
with  flanged  ends,  one  (1)  flange  faced  and 
drilled  to  template,  as  shown  on  Plans  Nos. 
4  and  6. 

(f)  Two  (2)  sixteen  (Id)  inch  cast-iron 
water  pipes  with  special  faced  flanges 
drilled  to  template  of  special  sixteen  (16) 
inch  Chapman  outside  screw  light  water 
gate  valve,  as  shown  on  Plans  Nos.  4  and  6. 

(g)  All  the  above  specials,  and  all  the 
twenty-four  (24)  Inch  pipe  lines,  and  all 
the  sixteen  (ift)  inch  pipes,  shall  be  per- 
fectly bedded  into  at  least  three  (8)  inches 
of  the  specified  Portland  cement  mortar, 
in  building  same  into  specified  concrete 
masonry. 

(h)  A  cast  iron  curb  pipe  on  outside 
trombone  well,  faced  on  upper  flange,  to 
carry  operating  gear  of  valves  below,  as 
shown  on  Plans  Nos.  8, 4, 6  and  18. 

[6 1  Small  Valves— These  shall  be  as 
follows: 

(a)  Five  (5)  twenty-four  (24)  inch  disk 
valves  fitted  with  rods,  crossheads  and  Z  - 
bar  guides,  etc,  as  shown  on  Plans  Nos.  8, 
4,  6  and  18. 

(b)  Two  (2)  special  sixteen  ^16)  inch 
Chapman  outside  screw  light  water  gate 
valves,  fitted  with  rods,  guides,  etc.,  as 
shown  on  Plans  Nos.  8, 4, 6  and  18. 

(c)  All  of  above  eight  (8)  valves 
properly  packed  to  specials,  and  fitted  with 
yokes,  double  acting  screws  and  hand 
wheels  at  upper  level,  as  shown  on  Plans 
Nos.  8, 4, 6  and  18. 

[7]  Trombone  Valves— These  shall  be 
as  follows: 

Two  (2)  trombone  valves  and  gearing  as 
shown  on  Plans  Nos.  8, 4,  6  and  18. 

[8J  Weir  TxCbes— These  shall  be  as  fol- 
lows: 

(a)  Two  (2)  cast-iron  ring  curbs  and  two 
(2)  steel  plate  curbs  with  connections,  as 
shown  on  Plans  Nos.  8, 4  and  ft. 

(b)  Two  (2)  steel  plate  tubes  with  steel 
castings,  gearing  and  other  details,  as 
shown  on  Plans  Nos.  8, 4,  0, 10, 11  and  12. 


[IV]  TIMBER. 

The  timber  work  shall  be  all  white  oak, 
water  soaked  to  true  dimensions.  It  shall 
have  the  dimensions  and  location  shown  on 
the  plans,  the  general  description  thereof 
being  as  follows: 

(a)  Twelve  (12)  inch  floor  in  bottom  of 
counter- weight  pits,  as  shown  on  Plan 
No.  4. 

(b)  Six  (6)  inch  floor  in  bottom  of  weir 
tube  counter- weight  pits,  as  shown  on  Plan 
No.  4. 

(c)  Timber  in  gates  as  shown  on  Plan 
No.  7. 

(d)  Timber  to  fill  8x10  gate  frame  (No. 
4),  as  shown  on  Plan  No.  4. 

(e)  Timber  to  fill  slots  to  elevation 
+5.00  in  front  of  operating  gear  of  three 
gates,  (two  of  No.  1  pattern  and  one  of  No. 
8  pattern),  as  shown  on  Plan  No.  4. 

[f  |  Timber  sill,  as  shown  on  Plans  Nos. 
8  and  8. 

MATERIALS  OF  CONSTRUCTION  AND  OBBT 
TAIN    SPECIFICATIONS    AS    TO  CON- 
STRUCTION AND  WORKMANSHIP. 

The  various  materials  of  construction 
shall  be  classified  under  the  following  gen- 
eral heads: 

(a)  Wrought  iron. 

(b)  Steel,  structural. 

(c)  Steel,  castings. 

(d)  Cast-iron. 

(e)  Bronze. 

(f)  Chain. 

(g)  Timber. 

(h)  Workmanship  and  details  of  con- 
struction. 

(I)  Machinery. 

(j)  Sand. 

(k)  Broken  stone. 

(1)  Portland  and  natural  cements. 

(m)  Portland  cement  mortar. 

(n)  Natural  cement  mortar. 

(o)  Natural  cement  concrete. 

(p)  Datum. 

[a]     SPECIFICATIONS  FOR  STRUCTURAL 
IRON. 

Character  and  Finish— All  wrought 
iron  must  be  tough,  ductile,  fibrous  and  of 
uniform  quality.  Finished  bars  must  be 
thoroughly  welded  during  the  rolling,  and 
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be  straight,  smooth  and  free  from  injurious 
seams,  blisters,  buckles,  cracks  or  imper- 
fect edges. 

Manufacture  —  No  specific  process  or 
provision  oC  manufacture  will  be  demanded, 
provided  the  material  fulfills  the  require- 
ments of  these  specifications. 

Standard  Test  Piece  —  The  tensile 
strength,  limit  of  elasticity  and  ductility 
shall  be  determined  from  a  standard  test 
piece  of  as  near  one  half  (K)  square  inch 
sectional  area  as  possible.  The  elongation 
shall  be  measured  on  an  original  length  of 
eight  (8)  inches. 

Elastic  Limit— Iron  of  all  grades  shall 
have  an  elastic  limit  of  not  less  than  twen- 
ty-six thousand  (26,000)  pounds  per  square 
inch. 

High  Test  or  Tension  iron  — When 
tested  in  specimens  of  uniform  sectional 
area  of  at  least  one  half  (%)  square  inch, 
taken  from  members  which  have  been 
rolled  to  a  section  of  not  more  than  four 
and  one  half  (4#)  square  inches,  the 
iron  shall  show  a  minimum  ultimate 
strength  of  fifty  thousand  (50,000)  pounds 
per  square  inch  and  a  minimum  elongation 
of  eighteen  (18)  per  cent,  in  eight  (8) 
inches* 

Specimens  taken  from  bars  of  a  larger 
cross  section  than  four  and  one  half  (4K) 
square  inches  will  be  allowed  a  reduction 
of  five  hundred  (500)  pounds  for  each  addi- 
tional square  inch  of  section  down  to  a 
minumum  of#forty-eight  thousand  (48,A)0) 
pounds,  and  have  an  elongation  of  fifteen 
(15)  per  cent,  in  eight  (8)  inches. 

Bending  Test— All  Iron  for  tension  mem- 
bers must  bend  cold  through  ninety  (90) 
degrees,  to  a  curve  whose  diameter  is  not 
over  twice  the  thickness  of  the  piece,  with- 
out cracking.  At  least  one  (1)  sample  in 
three  (8)  must  bend  through  one  hundred 
and  eighty  (180)  degrees  to  this  curve  with- 
out cracking.  When  nicked  on  one  side, 
and  bent  by  a  blow  from  a  sledge,  the  frac- 
ture must  be  mostly  fibrous. 

Angle  and  Other  Shaped  Iron— The 
same  sized  specimens,  taken  from  angle 
and  other  shaped  iron  shall  have  a  mini- 
mum ultimate  strength  of  forty-eight  thou- 
sand (48,000)  pounds  per  square  Inch,  and 
a  minimum  elongation  of  fifteen  (15)  per 
cent  in  eight  (8)  inches. 

Specimens  from  angle  and  other  shaped 
iron  must  bend  cold  through  ninety  (90) 


degrees,  to  a  curve  whose  diameter  is  not 
over  twice  the  thickness  of  the  piece,  with- 
out cracking. 

Plates— The  same  sized  specimens,  taken 
from  plates  eight  (8)  inches  to  twenty-four 
(84)  inches  in  width,  shall  show  a  mini- 
mum ultimate  strength  of  forty-eight  thou- 
sand (48,000)  pounds  per  square  inch,  and 
a  minimum  elongation  of  fifteen  (15)  per 
cent,  in  eight  (8)  inches;  plates  from  twen- 
ty-four (24)  Inches  to  thirty-six  (86)  inches 
wide  shall  show  a  minimum  ultimate 
strength  of  forty  six  thousand  ( 48,000 > 
pounds  per  square  inch,  and  elongate  ten 
(10)  per  cent,  in  eight  (8)  inches ;  plate* 
over  thirty-six  (86)  Inches  wide  shall  have 
a  miulmun  elongation  ot  eight  (8)  per 
cent,  in  eight  (8)  inches. 

Samples  of  plate  iron  shall  stand  bending 
cold  through  ninety  (90)  degrees,  to  a  curve 
whose  diameter  is  not  over  three  (8)  times, 
its  thickness,  without  cracking.  When 
nicked  and  bent  cold  the  fracture  must  be 
mostly  fibrous. 

Rivet  Iron— Rivet  iron  shall  have  the 
same  physical  requirements  as  high  test 
Iron,  and,  in  addition,  shall  bend  cold  one 
hundred  and  eighty  (180.)  degrees  to  a  curve 
whose  diameter  is  equal  to  the  thickness 
of  the  rod  tested,  without  sign  of  fracture 
on  the  convex  side. 

Pin  Iron— Specimens  taken  from  pin 
iron  under  four  (4)  inches  diameter  shall 
have  a  minimum  ultimate  strength  of  fifty- 
thousand  (50,000)  pounds  per  square  Inch, 
and  elongate  fifteen  (15)  per  cent,  in  eight 
(8)  inches.  Rounds  over  four  (4)  inches 
diameter,  having  a  minimum  elongation  of 
ten  (10)  per  cent.  In  eight  (8)  Inches,  will 
be  satisfactory. 

Full  Size  Test— Full  size  pieces  of  flat, 
round  or  square  iron  not  over  four  and  one 
half  (4}£)  inches  in  sectional  area  shall 
have  an  ultimate  strength  of  fifty  thousand 
(60,000)  pounds  per  square  inch,  and  stretch 
twelve  and  one  half  (12)£)  per  cent  in  the 
body  of  the  bar.  Bars  of  a  larger  sectional 
area  than  four  and  one  half  (4)£)  square 
inches  will  be  allowed  a  reduction  of  one 
thousand  (1,000)  pounds  per  square  inch 
down  to  the  minimum  of  forty- six  thou- 
sand (46,000)  pounds  per  square  inch,  and 
stretch  ten  (10)  per  cent  in  the  body  of  the 
bar. 

Variation  in  Weight— The  variation  in 
cross  section  or  weight  of  rolled  material  of 
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more  than  two  and  one  ball  (2)£)  per  cent 
from  that  specified  may  be  cause  for  rejec- 
tion. 

[D]     SPECIFICATIONS  FOB  8TRUCTURAX 
8TKEL 

Test  Pieces— The  tensile  strength,  limit 
of  elasticity  and  ductility  shall  be  deter- 
mined from  a  standard  test  piece  cut  from 
the  finished  material  and  planed  or  turned 
parallel;  the  piece  to  have  as  near  one  half 
i}4)  square  inch  sectional  area  as  possible, 
and  elongation  to  be  measured  on  an  orig- 
inal length  of  eight  (8)  inches:  two  (2)  test 
pieces  to  be  taken  from  each  heat  or  blow 
of  finished  material,  one  (1)  for  tension  and 
one  (1)  for  bending. 

Every  finished  piece  of  steel  shall  be 
stamped  on  one  side  near  the  middle  with 
the  blow  number  identifying  the  melt,  and 
steel  for  pins  shall  have  melt  number 
stamped  on  the  ends.  Rivet  and  lacing 
steel  and  small  pieces  for  pin  plates  and 
stiffeners  may  be  shipped  in  bundles 
securely  wired  together,  with  the  melt 
number  on  a  metal  tag  attached. 

General— All  plates,  structural  shapes, 
bars,  shafts  and  metal  material  not  other- 
wise specified  shall  have  the  properties  and 
meet  the  requirements  given  in  what  fol- 
lows .  Any  deviation  from  the  1 1  mits  given 
by  these  properties  and  requirements  shall 
be  cause  for  rejection  by  the  Engineer. 

Phosphorus— In  all  cases  the  amount  of 
phosphorus  contained  shall  not  exceed  one 
tenth  (0.1)  of  one  per  cent. 

Mild  Steel— Specimens  from  finished 
material  for  test,  cut  to  size  specified  above 
shall  have  an  ultimate  strength  of  sixty 
thousand  (60,000)  pounds  per  square  inch; 
a  deviation  of  four  thousand  (4,000)  more 
or  less  than  sixty  thousand  (60,000)  [fifty- 
six  thousand  (56,000)  to  sixty- four  thousand 
(64,000)]  will  be  allowed;  minimum  elastic 
limit,  one  half  (K)  the  ultimate  strength; 
mini  mum  elongation,  twenty-five  (26)  per 
cent.  In  eight  (8)  inches;  minimum  reduc- 
tion of  area  at  fractures,  forty-five  (46)  per 
cent. 

Before  or  after  heating  to  a  cherry  red, 
and  quenching  in  water  at  eighty-two  (82) 
degrees  Fahrehelt,  this  steel  shall  bend  one 
hundred  and  eighty  (180)  degrees  to  a 
diameter  equal  to  thickness  of  the  piece 
tested  without  sign  of  fracture. 

Any  rivet  hole  for  three  quarters  {%)  inch 
rivet,  punched  as  in  ordinary  practice  (with 


center  not  more  than  one  and  one  quarter 
(\*4)  inches  from  edge  of  piece),  shall  stand 
drifting  to  a  diameter  twenty-five  (26)  per 
cent,  greater  than  the  original  hole  with- 
out cracking,  either  In  the  periphery  of  the 
hole  or  in  the  extreme  edges  of  the  piece, 
whether  they  be  sheared  or  rolled. 

Rivet  Steel— All  rivet  steel  shall  meet 
the  requirements  and  have  the  properties 
given  for  structural  steel,  except:  The 
minimum  reduction  of  area  shall  be  fifty 
(60)  per  cent;  rivets  shall  bend  cold  one 
hundred  and  eighty  (180)  degrees,  with 
sides  to  close  contact,  without  sign  of  frac- 
ture, and  shall  stand  the  quenching  test  at 
a  bright  yellow  heat. 

Variation— The  variation  in  cross  sec- 
tion or  weight  of  more  than  two  and  one 
half  (2#)  per  cent  from  that  specified  will 
be  sufficient  cause  for  rejection. 

Pin  Steel— All  pin  steel  shall  meet  the 
requirements  and  have  the  properties  given 
for  structural  steel,  except:  The  minimum 
elongation  shall  be  twenty  (20)  per  cent; 
the  minimum  reduction  of  area  forty  (40) 
per  cent 

» 

Pin*,  Rollers  and  Shafts— Up  to  six  (6) 
Inches  diameter  may  be  turned  out  of 
rolled  pin  steel.  The  blooms  to  be  used  for 
pin  steel  shall  have  at  least  three  (8)  times 
the  sectional  area  of  the  finished  size. 

r 

[C]  STEEL  CASTINGS. 

All  steel  castings  shall  have  the  proper- 
ties and  meet  the  requirements  given  In 
what  follows,  unless  otherwise  specified. 
The  amount  of  phosphorus  contained  shall 
not  exceed  one  tenth  (0.1)  of  one  per  cent; 
the  ultimate  strength  shall  not  be  less  than 
sixty  thousand  (60,000)  pounds  per  square 
inch ;  minimum  elastic  limit,  twenty-five 
thousand  (26,000)  pounds ;  minimum  elon- 
gation, fifteen  ( 16 )  per  cent.  Al  I  steel  cast- 
ings shall  be  sound  and  free  from  injurious 
roughness,  sponginess,  pitting,  shrinkage 
cracks  or  other  cracks,  cavities,  etc.,  and 
shall  be  thoroughly  annealed  according  to 
good  practice. 


(d) 


CAST-IRON. 


When  not  otherwise  specified,  all  cast- 
ings shall  be  tough  gray  iron,  sound  and 
free  from  injurious  cold  shuts  or  blow 
holes,  true  to  pattern  and  of  workmanlike 
finish.  Sample  pieces  one  (1)  inch  square, 
cast  from  the  same  heat  of  metal  in  sand 
moulds,  shall  be  capable  of  sustaining  on  a 
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clear  span  of  four  and  one-half  (4#)  feet  a 
central  load  of  five  hundred  (600)  pounds 
when  tested  in  the  rough  bar. 

Gearing— Cast-iron  used  in  gearing  shall 
have  an  ultimate  tensile  strength  of  not 
less  than  thirty  thousand  (80,000)  pounds 
per  square  inch,  and  of  a  quality  subject  to 
the  approval  of  the  Chief  Engineer. 

Counterbalance  Weights— -Cast-Iron  used 
in  counterbalance  weights  may  be  any 
•cheap  scrap  or  pig,  suitable  for  the  purpose. 

In  every  case,  castings  shall  be  sound 
and  free  from  injurious  cold  shuts  or  blow 
holes,  true  to  pattern,  and  of  a  workman- 
like finish. 


(e) 


BBONZG. 


All  bronze,  whether  Tobin,  Aluminum 
<or  Phosphor  Bronze,  shall  meet  the  follow- 
ing requirements  unless  otherwise  speci- 
fied: Ultimate  strength  in  tension  shall 
not  be  leas  than  sixty  thousand  (60,000) 
pounds  avoirdupois  per  square  inch  ;  mini- 
mum elastic  limit  twenty-five  thousand 
<36,000)  pounds  per  square  inch ;  minimum 
elongation  in  eight  (8)  inches  fifteen  (15) 
per  cent.  All  metal  shall  be  sound  and 
free  from  flaws,  and  shall  present  surfaces 
suitable  for  the  purpose  for  which  the 
metal  is  to  be  used. 


(f) 


CHAIN. 


Test  of  Chain— The  chain  to  be  made  of 
the  best  approved  chain  iron  by  a  compe- 
tent and  responsible  chain  maker,  and 
shall  satisfy  the  following  tests:  Mini- 
mum breaking  strength  of  five-eights  {%) 
inch  chain,  twenty- three  thousand  eight 
hundred  (28,800)  pounds ;  minimum  proof 
load  of  eleven  thousand  nine  hundred 
(11,900)  pounds,  which  shall  be  applied  to 
each  length  of  finished  chain  without  dis- 
torting the  links  of  the  chain  or  injurious 
.strain.  (See  under  head  of  Workmanship 
and  Details  of  Construction. ) 

Minimum  breaking  strength  of  three- 
eights  {%)  inch  chain,  seven  thousand  two 
hundred  (7,200)  pounds ;  minimum  proof 
load  of  three  thousand  six  hundred  (8,600) 
pounds,  which  shall  be  applied  to  each 
length  of  finished  chain  without  injurious 
strain. 


(g) 


TIMBBB. 


The  timber  shall  be  strictly  first-class 
white  oak,  sa wed  true  and  out  of  wind, 
full  size,  free  from  wind  shakes,  large  or 


loose  nots,  decayed  or  sap  wood,  worm 
holes  or  other  defects  impairing  its  strength 
or  durability.  It  will  be  subject  to  the 
Inspection  of  the  Chief  Engineer. 

(h)     WOBKMtNSHIP    AND    DETAILS  OF 
CONSTRUCTION. 

General— All  workmanship  shall  be  first- 
class  in  every  particular.  All  parts  shall 
be  free  from  undue  twists  and  bends.  All 
steel  shall  be  properly  annealed.  No  metal 
shall  be  worked  at  a  heat  injurious  to  that 
metal.  The  edges  of  all  sheared  plates 
shall  be  planed  and  milled. 

Funchina— -The  diameter  of  the  punch 
shall  not  exceed  by  more  than  one-sixteenth 
(1-16)  inch  the  diameter  of  the  rivets  to  be 
used,  and  all  holes  must  be  clean  cuts,  with- 
out torn  or  ragged  edges.  Rivet  holes  must 
be  accurately  spaced  ;  the  use  of  drift  pins 
will  be  allowed  only  for  bringing  together 
the  several  parts  forming  a  member ;  they 
mast  not  be  driven  with  such  force  as  to 
disturb  the  metal  about  the  holes ;  occa- 
sional variations  may  be  corrected  by 
reaming.  Holes  in  plates  five-eights  {%) 
inch  or  more  in  thickness  shall  not  be 
punched,  but  shall  be  drilled,  unless  other- 
wise specified. 

Riveting— Rivets  must  oompletly  fill  the 
holes,  have  full  heads  concentric  with  the 
rivets,  of  a  height  not  less  than  six  tenths 
(0.6)  the  diameter  of  the  rivet,  and  in  fnll 
contact  with  the  surface,  or  to  be  counter- 
sunk when  so  required,  and  machine 
driven  whenever  practicable.  No  loose 
rivets  will  be  allowed. 

Field  Riveting  and  Bolting— All  parts 
to  be  assembled  in  the  shop,  and  after  ad- 
justing to  exact  position,  the  bolt  and  rivet 
holes  shall  be  drilled  or  reamed  in  position 
and  pieces  marked,  so  that,  when  taken 
down  and  erected  la  field,  the  parts  will 
easily  and  surely  assemble  in  exact  posi- 
tion, and  be  securely  bolted  before  any 
field  riveting  is  done. 

Bo  Us— AH  bolts,  when  not  otherwise 
specified,  are  to  be  turned  to  a  driving  fit  in 
reamed  holes,  and  all  nuts  and  beds  faced 
square  with  axis  of  thread  and  bolt.  When 
bolts  are  in  shear,  plate  washers  shall  be 
used  thick  enough  to  keep  thread  out  of 
bearing  except  In  very  thick  plates ;  or  an 
approved  recess  nut  may  be  used.  All 
screw  threads  shall  be  U.  S.  standard,  un- 
less otherwise  specified  or  directed. 
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Steadypins— All  machine  parts  requir- 
ing precise  adjustment  shall  be  fitted  with 
steadypins,  after  final  adjustment,  in  a 
manner  approved  by  the  Eogineer. 

Pins— Shall  be  turned  true  to  size  and 
straight  The  diameter  of  pin  shall  be  one- 
fiftieth  (1-60)  inch  smaller  than  the  diame- 
ter of  the  pin  hole. 

Pin  and  Bolt  Hole*— When  not  other- 
wise specified,  all  pin  and  bolt  holes  shall 
be  bored  (not  punched)  exactly  normal  to 
plane  of  piece,  and  when  required  shall  be 
reamed  with  a  standard  reamer  after  parts 
are  assembled  in  correct  position. 

Wtb  Plates— Web  plates  of  all  griders 
shall  be  arranged  so  as  not  to  project  be- 
yond the  faces  of  the  flange  angles ;  not  to 
be  more  than  one-sixteenth  (1-16)  inch  be- 
low the  face  of  these  angles  at  any  point. 

Stiffeners— All  stiffeners  shall  be  ground 
or  machined  to  a  tight  fit  against  the  flan- 
ges at  both  ends  of  stiffeners. 

Fillers— AM  fillers  shall  fill  out  the  full 
space  as  far  as  practicable. 

Ctment  Filler— All  inclosed  spaces  shall 
be  filled  solid  with  some  approved  material 
which  will  exclude  water  and  stand  freez- 
ing. 

Chain— The  chain  shall  be  of  the  quality 
known  as  special  pitch  crane  chain,  made 
to  fit  the  pocketed  chain  wheel,  and  run 
freely  over  the  wheel,  under  maximum 
load,  after  applying  to  chain  the  prescribed 
proof  test ;  this  maximum  load  will  not 
exceed  three-quarters  (%)  of  the  proof  test 
load. 

Chain  Wheel— The  pocketed  chain 
wheels  shall  be  exact  duplicates  of  accurate 
and  uniform  pitch,  the  contractor  to  fur- 
nish the  chain  maker  a  duplicate  chain 
wheel  without  cost  to  the  Sanitary  District. 

Painting— All  iron  or  steel,  before  leav- 
ing the  shop,  shall  be  cleaned  from  all 
loose  scales  and  rust,  and  be  given  one  (1) 
good  coat  of  pure  linseed  oil.  All  surfaces 
in  contact  with  each  other  shall  receive  one 
(1)  heavy  coat  of  approved  paint  before  as- 
sembling, and  all  finished  surfaces  shall  be 
coated  with  white  lead  and  tallow  before 
leaving  the  shop.  Bottoms  of  bed  plates, 
and  any  parts  not  accessible  for  painting 
after  erection,  shall  have  two  (2)  coats  of 
approved  paint  at  works.  After  erection, 
all  iron  and  steel  work  shall  be  thoroughly 
and  evenly  painted  with  two  (2)  coats  of 


paint  of  quality  and  color  approved  by  the 
Chief  Eogineer. 

Inspection— All  facilities  for  inspection 
of  material  and  workmanship  shall  be  fur- 
nished by  the  contractor  to  inspectors,  and 
the  Chief  Engineer  and  his  inspectors  shall 
be  allowed  free  access  to  any  part  of  the 
works  in  which  any  portion  of  the  material 
Ismade. 

The  contractor  shall  furnish,  without 
charge,  such  specimens  (prepared)  of  the 
several  kinds  of  material  to  be  used,  as  may 
be  required  to  determine  their  character. 

Final  Acceptance— Any  material  or 
workmanship  which  does  not  satisfy  the 
requirements  of  these  specifications  may 
be  rejected  by  the  Chief  Engineer  at  any 
time  before  the  final  acceptance  of  the 
work,  and  the  contractor  shall  make  good 
all  deficiencies  at  his  own  cost  The  fact 
that  the  authorized  inspectors  have  ac- 
cepted said  material  or  workmanship  shall 
not  make  the  Sanitary  District  liable  for 
extra  cost  above  that  specified  in  the  con- 
tract, for  replacing  same  with  material 
or  workmanship  accepted  by  the  Chief 

Engineer  on  final  acceptance. 

* 

[I|  MACHINERY. 

In  General— All  material  and  workman- 
ship shall  be  first-class  in  every  particular, 
and  all  parts  shall  be  made  as  rigid  and 
durable  as  practicable  by  approved  shop 
methods.  The  journals  and  bearings  shall 
be  made  with  the  least  practicable  amdUnt 
of  spring  and  lost  motion.  Such  details  as 
may  not  be  fully  developed  or  shown  on 
the  drawings  shall  be  developed  in  har- 
mony with  the  design.  So  far  as  prac- 
ticable, all  similar  parts  shall  be  made 
duplicate  and  interchangeable.  All  sub- 
ject to  the  approval  of  the  Chief  Engineer. 

Journals  and  Friction  Surfaces—In 
general,  all  journals  and  shaft  bearings, 
and  all  other  friction  surfaces,  shall  be 
lined  with  brass  or  other  approved  non-cor- 
rosive metal,  and  every  precaution  used  to 
insure  durability  and  easy  working  after 
standing  idle,  exposed  to  weather  condi- 
tions, for  long  periods  of  time. 

Expansion—  All  materials  are  designed 
to  expand  over  a  range  of  one  hundred  and 
fifty  (150)  degrees  Fahrenheit,  and  proper 
provisions  shall  be  made  for  this  expansion 
both  in  construction  and  erection. 

Oiling  Facilities  —  All    moving  part 
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needing  lubrication  shall  be  provided  with 
suitable  oil  holes,  oil  cups  or  compression 
grease  cups  as  directed  by  the  Engineer. 

Drawings—  The  contractor  will  be  ex- 
pected to  verify  the  correctness  of  the  draw- 
ings, and  will  be  required  to  make,  without 
extra  charge,  any  changes  in  the  work 
which  are  necessitated  by  errors,  where 
such  errors  could  have  been  discovered  by 
an  inspection  of  the  drawings. 

The  contractor  will  be  expected  to  make, 
at  bis  own  cost,  whatever  shop  drawings 
may  be  required,  and  as  soon  as  made, 
shall  furnish,  free  of  charge,  four  (4)  copies 
of  each  to  the  Chief  Engineer. 

Patterns,  etc.— Patterns  of  all  special 
metal  castings  used  in  executing  this  con- 
tract shall  be  the  property  of  the  Sanitary 
District,  and  shall  be  delivered  to  said 
Sanitary  District  by  the  contractor,  prop- 
erly boxed  and  packed,  at  the  time 
the  contract  is  completed,  and  without  cost 
to  said  Sanitary  District. 

(j)  SAND. 

All  sand  used  to  be  clean,  sharp  and  free 
from  loam  or  pebbles  in  a  degree  to  be 
approved  by  the  Chief  Engineer. 

(k)  BROKEN  STONE. 

The  broken  stone  shall  be  of  sound  and 
bard  limestone,  free  from  dust  and  dirt,  the 
largest  stone  being  such  as  will  pass 
through  a  ring  one  (1)  inch  in  diameter. 
The  stone  shall  be  "run  of  the  crusher,'1 
except  that  the  dust  and  dirt  must  be  sep- 
arated. 

(1)  PORTLAND  AND  NATURAL  CEMENTS. 

The  best  Portland  and  natural  cements 
shall  be  used,  brand  and  quality  to  be  sub- 
ject to  approval  by  the  Chief  Engineer, 
who  shall,  from  time  to  time,  cause  such 
tests  to  be  made  as  may  seem  to  him  proper 
for  determining  the  quality  of  the  cement 
which  is  to  be  used  in  the  work.  The 
development  of  tensile  strength  for  Port- 
land cement  shall  be  four  hundred  (400) 
pounds  per  square  Inch,  after  having  set 
seven  (7)  days,  and  for  natural  cement  one 
hundred  (100)  pounds  per  square  inch  after 
having  set  seven  (7)  days.  All  lumpy, 
<lirty  or  damaged  cement  shall  be  rejected; 
also  damaged  and  short  weight  packages. 

(m)  PORTLAND  CEMENT  MORTAR. 

Portland  cement  mortar  shall  be  made 
in  the  proportion  of  one  hundred  (100) 


pounds  advoirdupois  of  the  specified  Port- 
land cement  to  two  (2)  cubic  feet  of  the 
specified  sand.  The  mixture  shall  be 
made  and  used  In  a  manner  to  be  approved 
by  the  Chief  Engineer  in  order  to  secure 
first- class  workmanship. 

(n)     NATURAL  CEMENT  MORTAR. 

Natural  cement  mortar  shall  be  made  in 
the  proportion  of  sixty-seven  (67)  pounds 
advoirdupois  of  the  specified  natural 
cement  to  one  (1)  cubic  foot  of  the 
spec! fled  sand.  Th is  mixture  shall  be  made 
and  used  in  a  manner  to  be  approved  by 
the  Chief  Engineer  in  order  to  secure  first- 
class  workmanship. 

(O)     NATURAL  CEMENT  CONCRETE. 

The  natural  cement  concrete  shall  con- 
sist of  two  (2)  parts  by  volume  of  broken 
stone  to  one  (1)  part  by  volume  of  the 
specified  natural  cement  mortar.  The 
stone  and  mortar  shall  be  thoroughly  incor- 
porated so  as  to  make  a  homogeneous  mass. 

The  concrete  shall  be  rammed  In  a  man- 
ner to  be  approved  by  the  Chief  Engineer. 
On  being  placed,  the  concrete  shall  have  a 
wetness  such  as  to  permit  qiaklng  or 
mobility  likened  to  liver. 

(p)  DATUM. 

Datum,  as  used  in  these  specifications, 
shall  be  understood  to  be  Chicago  Datum 
as  established  by  the  Sanitary  District 

GENERAL. 

Clearing  and  Grabbing—The  contractor 
will  be  required  to  remove  all  trees,  stumps, 
buildings,  fences  or  other  Incumbrances 
from  the  site  of  the  work,  or  that  may  be 
in  the  way  of  any  collateral  or  subsidiary 
work  herein  specified.  All  such  material 
shall  be  disposed  of  as  directed  by  the 
Chief  Engineer.  The  cost  of  this  work 
shall  be  included  in  the  prices  for  excava- 
tion as  herein  stated. 

Drainage—The  contractor  is  to  provide 
all  necessary  pumping  machinery,  and  is 
to  operate  same  at  his  own  cost  and  expense 
during  the  time  of  doing  the  work  and 
until  the  whole  work  is  fully  completed 
and  inspected,  as  provided  for  in  other 
sections  of  this  contract  The  contractor 
shall  dispose  of  any  water  pumped  in  such 
manner  as  not  to  interfere  with  the  opera- 
tions of  other  contractors  for  the  Sanitary 
District. 

Explosives— The  contractor  is  to  furnish 
all  explosive  compounds  for  blasting  the 
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material  provided  to  be  excavated  under 
this  contract,  and,  whereat,  the  storing, 
handling  and  use  of  so  large  an  amount  of 
explosive  material  requires  the  utmost  care 
and  discrimination,  it  is,  therefore,  under- 
stood and  agreed  that  the  said  contractor 
shall  arrange  for  the  storage  of  all  explo- 
sive materials  at  a  distance  of  not  less  than 
six  hundred  (000)  feet  from  the  work,  or 
from  any  dwelling  occupied  for  a  habita- 
tion, and  that  not  more  than  five  thousand 
(5,000)  pounds  shall  be  kept  in  one  place. 
It  is  further  understood  and  agreed  that 
said  explosive  material  shall  in  no  case  be 
brought  on  to  the  work  except  when 
needed  for  the  purpose  of  charging  the 
blast  holes,  and  then  only  In  such  quantity 
as  is  needed  for  the  particular  work  in 
hand,  and  that  none  butskllled  and  careful 
men  shall  be  employed  in  the  handling  or 
use  of  said  explosives,  and  that  no  liquid 
explosives  shall  be  used. 

It  is  further  understood  and  agreed  that 
the  ground  surrounding  all  magazines  shall 
be  kept  free  of  vegetable  or  combustible 
material  for  a  radius  of  one  hundred  (100) 
feet,  and  that  their  walls  shall  be  made 
bullet  proof  to  the  height  of  one  (1)  foot 
above  the  contained  explosives,  and  that 
In  no  case  shall  they  be  made  of  brick  or 
stone.  It  is  also  understood  and  agreed 
that  such  signals  of  danger  as  may  be 
directed  by  the  Chief  Engineer  shall  be 
given  or  displayed  before  the  firing  of  any 
blast,  and  that  the  said  contractor  shall 
conform  his  acts  to  and  obey  all  rules  and 
regulations  relative  to  the  handling  of 
explosives  and  the  firing  of  blasts,  for  the 
protection  of  life  or  property,  which  may 
be  made  by  the  Chief  Engineer  from  time 
to  time;  and  said  contractor  shall  hold  and 
keep  said  party  of  the  first  part  harmless 
from  any  loss  or  damages  or  liability  what- 
soever which  it  may  suffer  or  Incur, 
directly  or  indirectly,  through  the  handling 
of  explosives,  or  through  the  negligence  of 
the  contractor  or  anyone  under  him. 

Extra  Work— All  claims  for  extra  labor 
or  materials  furnished  by  the  contractor, 
or  for  damages  from  any  cause  whatever, 
must  be  reported  to  the  Chief  Engineer  at 
the  time  such  labor  or  material  are  fur- 
nished or  such  damages  occur,  and  they 
must  also  be  presented  to  him  in  writing 
at  the  end  of  the  month;  provided  that 
nothing  shall  be  paid  for  as  extra  work 
that  can  be  classified  under  any  of  the 


heads  upon  which  prices  are  fixed  by  thia 
contract. 

Whenever  work  is  required  to  be  done 
which  is  not  now  contemplated  or  covered 
by  the  prices  hereinafter  given,  the  Chief 
Engineer  shall  fix  such  prices  for  the  work 
as  he  shall  consider  just  and  equitable,  and 
the  contractor  shall  abide  by  such  prices  ; 
provided,  he  enters  upon  such  work  with 
full  knowledge  of  the  prices  so  fixed  by  the 
Chief  Engineer ;  but,  if  the  contractor  de- 
clines executing  said  work  at  the  prices 
fixed  by  the  Chief  Engineer,  than  the  Sani- 
tary District  may  enter  into  contract  with 
any  person  or  persons  for  its  execution  the 
same  as  if  this  contract  had  never  existed ; 
and  if  extra  work,  or  work  not  provided  for 
in  this  contract,  is  preformed  by  the  con- 
tractor before  prices  have  been  fixed  for 
such  work,  then  the  Chief  Engineer  shall 
estimate  the  same  at  such  prices  as  he  shall 
deem  just  and  reasonable,  and  his  decision 
shall  be  final,  and  the  said  contractor  shall 
accept  of  said  prices  in  full  satisfaction  of 
all  demands  against  the  Sanitary  District 
for  said  extra  work  ;  provided,  that  if  the 
extra  work  done  under  this  contract  is  of 
such  a  nature,  being  distinct  from  other 
work  beiug  done  by  said  contractor,  that 
the  actual  cost  of  the  same  can  be  deter- 
mined, then  the  said  contractor  shall  re- 
ceive, and  the  Sanitary  District  shall  pay  in 
full  satisfaction  of  the  same,  the  actual  cost 
of  the  work,  with  fifteen  (15)  per  cent 
added;  provided,  further,  that  nothing 
shall  be  deemed  extra  work  which  can  be 
measured  or  estimated  under  the  provisions- 
of  this  contract.  It  is  further  agreed  that 
In  all  cases  of  question  or  dispute  arising  or 
growing  out  of  this  contract  In  any  way  re- 
garding the  cost  or  value  of  extras,  varia- 
tions, allowances,  deductions  or  the  amount 
of  damages  in  any  manner  growing  out  of 
the  violations  of  this  contract,  the  decision 
of  the  Engineer  shall  be  final  and  binding 
on  both  parties  hereto. 

Responsibility  of  Contractor— Ml  the 
work  provided  for  In  this  contract  is  to  be 
done  under  the  direction  and  supervision  of 
the  Chief  Engineer  and  his  properly  author- 
ized agents.  The  contractor  is  to  be  guided 
by  the  lines,  stakes,  marks  and  grades  given 
by  them,  and  is  to  carefully  preserve  the 
same  as  far  as  possible  during  the  progress 
of  the  work,  and  is  to  furnish  all  needed 
facilities,  without  charge  therefor,  to  enable 
the  Chief  Engineer  to  properly  give  lines 
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and  grades  and  to  measure  the  work  from 
time  to  time. 

All  work  will  be  subject  to  inspection  by 
the  said  Chief  Engineer  and  his  said  agents, 
and  if  not  in  accordance  with  the  require- 
ments of  this  contract  It  is  to  be  made 
good  by  the  contractor. 

The  contractor  will  be  responsible  for  the 
entire  work  until  completed  and  accepted 
by  the  Sanitary  District.  The  contractor 
will  be  required  to  give  his  personal  atten- 
tion to  the  fulfillment  of  this  contract  and 
to  the  execution  of  the  work.  He  is  to 
keep  the  same  under  his  control,  and  will 
not  be  allowed  to  sublet  all  or  any  part  of 
it;  it  being  distinctly  understood  and 
agreed  that  the  subletting  of  the  work  cov- 
ered by  this  contract,  or  any  part  thereof, 
shall,  alter  ten  (10)  days'  notice,  work  a 
forfeiture  of  the  contract,  at  the  option  of 
the  Sanitary  District. 

The  contractor  will  not  be  allowed  to  as- 
sign by  power  of  attorney,  or  otherwise, 
any  portion  of  the  moneys  that  may  be- 
come due  through  the  workings  of  this 
contract.  In  case  the  contractor  fails  to 
comply  with  the  provisions  of  this  contract, 
as  to  progress  and  character  of  work,  he 
shall  be  duly  notified  in  writing,  and  ten 
(10)  days  after  the  giving  of  said  notice,  the 
party  of  the  first  part  may  declare  this  con- 
tract forfeited,  if  there  is  substantial  failure 
to  comply  with  the  provisions. 

Changes  in  Plan— In  addition  to  the 
reservations  hereinbefore  made,  the  Sani- 
tary District  reserves  the  right  to  make 
alterations  in  the  line,  grade  and  minor  de- 
tails of  plan,  form,  dimensions,  or  material 
of  the  work  herein  provided  for.  either  be- 
fore or  after  the  beginning  of  construction; 
provided,  that  if  alterations  are  made,  the 
general  character  of  the  work,  as  a  whole, 
is  not  thereby  changed.    If  such  altera- 
tions diminish  the  quantity  of  the  work  to 
be  done,  they  shall  not  constitute  a  claim 
for  damages,  or  for  anticipated  profits  on 
the  work  that  may  be  dispensed  with ;  if 
they  increase  the  amount  of  work,  such  in- 
crease shall  be  paid  for  according  to  the 
quantity  of  the  work  actually  done,  and  at 
prices  and  rates  established  for  such  work 
under  this  contract.    Notice  of  any  change 
of  plan  must  be  given  the  contractor  in 
writing.   And  it  is  expressly  agreed  that 
no  alterations  or  additions  or  extra  work 
are  to  be  paid  for  unless  directed  in  writ- 
ing. 


Tools— The  contractor  is  to  furnish  all 
the  tools  of  every  kind  and  description,  in- 
cluding pumps,  cars  and  tracks  necessary 
to  the  full  and  complete  carrying  out  of 
this  contract,  and  on  completion  of  the 
work  is  to  remove  all  tools,  buildings  and 
material  of  all  kinds  from  the  right  of  way 
of  the  Main  Drainage  Channel. 

Precautions  —  Whatever  precautions 
may  be  necessary  to  render  any  portion  of 
the  work  more  secure  in  any  respect,  or  to 
decrease  the  liability  of  accident  from  any 
cause,  or  to  avoid  contingencies  which  are 
liable  to  delay  the  completion  of  the  work, 
shall  be  taken  by  the  contractor. 

Workmen— The  contractor  shall  employ 
competent  foremen  and  laborer*,  and  shall 
discharge,  at  the  request  of  the  Chief  En- 
gineer, any  Incompetent  or  unfaithful  men 
in  his  employ.  None'  but  men  expert  in 
their  respective  branches  of  work  shall  be 
employed  where  special  skill  Is  required. 

Patents— It  is  further  ageed  that  second 
party  shall  indemnify,  keep  and  save  harm- 
less said  first  party  from  all  liabilities, 
judgments,  costs,  damages  and  expense* 
which  may  in  wise  come  against  said  first . 
party,  or  which  may  result  on  account  of 
any  infringement  of  any  patent  by  means 
of  the  use  of  any  materials,  machinery,  de- 
vice or  apparatus  used  in  the  performnce 
of  this  contract,  or  of  designs  furnished  by 
second  party  and  accepted  by  Sanitary 
District. 

And  in  the  event  of  any  claim  or  suit  or 
action  at  law  or  equity  of  any  kind  what- 
soever being  made  or  brought  again* t  said 
first  party,  then  first  party  shall  have  the 
right  to  retain  a  sufficient  amount  of  mon- 
ey, in  the  same  manner  and  upon  the  same 
conditions  as  hereinafter,  in  the  next  fol- 
lowing clause  of  this  contract,  provided. 

Damages—  If  any  damages  shall  be  done 
by  the  contractor,  or  by  any  person  or  per- 
sons  in  his  employ,  to  the  owner  or  occu- 
pants of  lands,  or  to  any  property  adjoin- 
ing, or  in  the  vicinity  of  the  work  herein 
contracted  to  be  done,  or  to  a  neighboring 
contractor,  the  Chief  Engineer  shall  have, 
the  right  to  estimate  the  amount  ot  wid 
damages,  and  to  cause  the  SanlUxy  Dis- 
trict to  pay  the  same  to  tne  said  *™«  « 
occupant,  and  the  amount  so  paid  tor  suefc 
damages  shall  be  deducted  from  the  taoney 
due  said  contractor  under  tlxie  conttw*. 

Said  contractor  covenant*  anA  *««**  U> 
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pay  all  damages  for  any  personal  injury 
sustained  by  any  person,  growing  out  of 
any  act  or  doing  of  himself  or  his  employes, 
that  is  in  the  nature  of  a  legal  liability, 
and  he  hereby  agrees  to  indemnify  and  to 
save  the  Sanitary  District  harmless  against 
all  suits  or  actions  of  every  name  and  des- 
cription Drought  against  the  said  Sanitary 
District  for  or  on  account  of  any  such  in- 
juries, or  such  damages  received  or  sus- 
tained by  any  person  or  persons,  by  or 
from  said  contractor,  his  servants,  agents 
or  employes,  in  the  execution  of  said  work; 
or  by  or  In  consequence  of  any  negligence 
in  guarding  the  same ;  or  by  or  on  account 
of  any  act  or  omission  of  said  contractor, 
his  agents  or  employes ;  and  the  said  con- 
tractor further  agrees  that  so  much  of  the 
money  due  him,  under  and  by  virtue  of 
this  contract,  as  shall  be  considered  nec- 
essary by  the  Board  of  Trustees  of  the  San- 
itary District,  may  be  retained  by  the  said 
Sanitary  District  until  such  suit  or  claim 
for  damages,  as  aforesaid,  shall  have  been 
settled,  and  evidence  to  that  affect  fur- 
nished to  the  satisfaction  of  the  said  Board 
of  Trustees. 

Sanitary  District  Law— The  said  con- 
tractor hereby  agrees  to  carry  on  all  the 
work  provided  for  in  this  contract,  in 
strict  conformity  to  the  requirements  of 
Che  law  under  which  the  Sanitary  District 
of  Chicago  is  organized,  entitled  "  An  act 
to ' create  Sanitary  Districts  and  to  remove 
obstructions  from  the  Desplalns  and  Illi- 
nois Rivers,"  approved  May  29,  1889,  in 
force  July  1, 1889,  which  provides  in  Section 
11,  among  other  things,  that  *'JNo  person 
shall  be  employed  on  said  work  unless  he 
be  a  citizen  of  the  United  States,  or  has  in 
good  faith  declared  his  intentions  to  become 
such  a  citizen.  In  all  cases  where  an  alien 
after  filing  his  declaration  of  intention  to 
become  a  citizen  of  the  United  States  shall, 
for  the  space  of  three  (8)  months  after  he 
could  lawfully  do  so,  fail  to  take  out  his 
final  papers  and  complete  his  citizenship, 
such  failure  shall  be  prima  fade  evidence 
that  his  declaration  of  intentions  was  not 
made  in  good  faith.  And  that  eight  (8) 
hours  shall  constitute  a  day's  work." 

Time— The  contractor  agrees  to  begin 
work  within  fifteen  (15)  days  after  the 
execution  of  this  contract,  weather  per- 
mitting. Provided  that  the  said  contractor 
agrees  not  to  proceed  to  the  execution  of 
ny  part  of  the  work  until  he  shall  have 


been  notified  by  the  said  Sanitary  District 
to  proceed  therewith. 

The  works  hereinbefore  specified  to  be 
done  are  to  be  prosecuted  with  all  possible 
diligence.  That  part  of  the  work  under- 
neath the  Bear  Trap  Dam,  including  the 
placing  and  imbedding  of  the  extreme  sup- 
ports for  rollers,  shall  be  finished  on  or 
before  August  1st,  1897.  The  abutments 
shall  be  completed  on  or  before  September 
15th,  1897.  It  is  especially  provided  that 
no  work  shall  be  done  when,  in  the  opinion 
of  the  Engineer,  the  weather  is  unfit  The 
whole  work  shall  be  completed  on  or  be- 
fore October  1st,  1897. 

Price*— In  consideration  of  the  said  work 
being  carried  on  and  completed  in  time 
and  manner  as  herinbefore  specified,  the 
said  party  of  the  first  part  agrees  to  pay  to 
the  said  party  of  the  second  part  the  fol- 
lowing amounts  for  each  kind  of  work, 
respectively,  and  the  said  party  of  the 
second  part  agrees  to  receive  and  accept 
the  same  as  full  compensation  for  the  per- 
formance of  the  work,  including  the  fur- 
nishing of  the  material,  tools,  labor,  etc., 
to  wit: 

(a)  Lump  sum  price  for  all  metal  and 
timber  work  in  place,  including  all  work 

Involved  therein 

dollars  <$ ). 

(b)  Price  per  cubic  yard  for  excavation, 

measured  m  excavation 

dollars  ($ ). 

(c)  Price  per  actual  cubic  yard  for  con- 
crete masonry  in  place,including  all  mortar, 
concrete,  labor,  appliances  and  every  other 
item  of  expense  attending  its  construction: 

(1)  Between  north  and  south  faces  of 

abutments  for  Bear  Trap  Dam 

dollars  {% ). 

(2)  Between  sluice  gate  piers 

dollars  ($ ) . 

(8)    Retaining  walls  north  of  sluice  gates 

and  at  south  end  of  main  channel 

dollars  ($ ). 

(4)    All  other  concrete 

dollars  ($ ). 

The  prices  named  shall  include  cost  of 
all  work  and  materials  of  whatever  kind 
that  shall  be  needed  to  complete  the  work 
in  all  details  ready  for  the  purpose  for 
which  it  is  intended.  The  prices  proposed 
must  include  all  royalties  for  patents  or 
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patented  material  and  appliances  used  in 
the  construction  of  the  work  described  in 
the  specifications  and  agreements,  and, 
before  final  payment  is  made,  the  con- 
tractor shall  furnish  a  satisfactory  guar- 
antee against  all  said  claims. 

Time  and  Manner  of  Payment—The 
lump  sum  payment  for  metal  and  timber 
work  shall  be  made  at  the  time  of  final 
payment. 

For  all  the  excavation  and  masonry 
work,  on  which  there  is  a  specified  price 
per  cubic  yard,  monthly  estimates  will  be 
made  and  returned  by  the  Chief  Engineer, 
and  payments  made  on  or  before  the  tenth 
(10th)  day  of  each  month  for  the  work 
done  during  the  preceding  month  to  the 
amount  of  eighty-seven  and  one  half  (87#) 
per  cent,  of  the  value  thereof. 

Right  of  Way— The  contractor  may  have 
access  to  the  site  of  the  work  over  the  right 
of  way  of  the  Sanitary  District  from  the 
south  in  a  manner  that  shall  not  unreason- 
ably Interfere  with  the  operations  of  the 
contractors  for  Section  15  of  the  Main 
Channel  or  the  contractors  for  the  Regu- 
lating Works  of  the  Sanitary  District.  He 
may,  for  the  purpose  of  prosecuting  his 
work,  occupy  the  ground  to  the  south  of 
the  Main  Channel,  south  of  the  existing 
structures  of  the  contractors  for  said  works, 
and  the  space  between  the  railroad  tracks 
of  said  contractors,  providing,  always,  he 
occupy  the  right  of  way  of  the  Sanitary 
District  He  may  occupy  a  space  sixty 
(00)  feet  west  and  one  hundred  (100)  feet 
east  of  the  west  line  of  the  Main  Channel, 
and  northerly  to  the  north  end  of  the 
site  of  the  work.  He  may  maintain  a  road- 
way west  and  southerly  over  the  railroad 
tracks  of  the  contractors  for  the  Regulating 
Works,  provided,  that  there  be  no  unneces- 
sary interference  with  the  operation  of  said 
tracks.  When  the  work  to  be  done  beneath 
the  Bear  Trap  Dam  has  been  completed, 
the  contractors  for  the  dam  shall  have 
access  to  the  site  for  the  purpose  of  erect- 
ing the  dam.  The  contractors  for  the  Bear 
Trap  Dam  shall,  at  such  times  and  in  such 
manner  as  the  Engineer  may  direct,  have 
access  to  the  site  of  the  work,  for  the  pur- 
pose of  constructing  parts  of  the  work  for 
which  they  are  under  contract  with  the 
Sanitary  District,  and  no  expense  to  the 
Sanitary  District  shall  follow  therefrom. 

Failure  to  Complete— U\b  further  agreed 


by  the  said  party  of  the  second  part,  that  if 
the  work  to  be  done  under  this  contract 
shall  be  abandoned,  or  if  it  shall  be 
assigned  by  him,  or  if  he  loses  control -of 
the  work  from  any  cause  excepting  the 
acts  of  God  and  the  public  enemy,  or  If  the 
rate  of  progress  is  not  such  as  to  insure  its 
completion  within  the  time  specified,  or  if 
at  any  time  the  Chief  Engineer  shall  be  of 
the  opinion  and  shall  so  certify  in  writing 
to  the  said  party  of  the  first  part,  that  the 
said  work,  or  any  part  thereof,  is  unne- 
cessarily or  unreasonably  delayed,  or  that 
the  contractor  is  willfully  and  persistently 
violating  any  of  the  conditions  or  covenants 
of  this  contract,  or  is  not  executing  said 
contract  in  good  faith,  the  said  party  of  the 
first  part  shall  have  the  power  to  notify 
said  contractor  to  discontinue  all  work,  or 
any  part  thereof,  as  may  be  designated  by 
said  party  of  the  first  part,  and  the  said 
party  of  the  first  part  shall  thereupon  have 
the  power  either  to  complete  said  work  by 
contract  or  to  employ  such  men  and  teams 
and  to  obtain  such  machinery,  implements 
and  tools,  and  to  purchase  such  material 
as  the  said  Chief  Engineer  may  deem  neces- 
sary to  complete  the  work  herein  described, 
or  any  part  thereof.  And  in  so  doing,  the 
said  Chief  Engineer  may  use  such  tools, 
implements  and  materials  as  may  be  found 
upon  the  line  of  work.  The  cost  of  doing 
such  work  shall  be  charged  to  the  said 
contractor,  and  any  moneys  that  may  then 
be  due,  or  may  at  any  time  thereafter  be- 
come due  to  said  contractor,  under  and  by 
virtue  of  this  contract  or  any  part  thereof, 
shall  be  applied  by  first  party  to  the  pay- 
ment of  such  cost  so  far  as  the  same  shall 
suffice  therefor,  and  the  remainder  of  the 
cost  of  so  completing  said  work,  if  any, 
shall  be  paid  by  said  contractor  to  first 
party  on  demand. 

Payment  of  Lnboi  ers— Said  contractor 
shall  pay  the  laborers  employed  by  him 
promptly  at  regular  intervals,  and  at  least 
twice  each  month,  and  shall  not  pay  said 
laborers  in  scrip,  checks  or  other  evidences 
of  indebtedness,  nor  in  any  manner  other 
than  with  lawful  currency  of  the  United 
States,  and  If  at  any  time  during  the  prog- 
ress of  said  work  the  said  contractor  shall 
fail  or  neglect  to  pay  for  labor  performed, 
and  in  manner  aforesaid,  or  for  materials, 
tools,  explosives,  machinery,  appliances, 
fuel,  provisions  or  supplies  of  any  sort  or 
kind  used  or  consumed  in,  upon  or  on  ac- 
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count  of  the  work  covered  by  this  contract, 
the  party  of  the  first  part  shall  have  power 
to  pay  for  such  labor  or  materials,  ex- 
plosives, machinery*  appliances,  fuel,  pro- 
visions or  supplies  of  whatever  sort  or 
kind,  out  of  any  moneys  that  may  be  due 
to  said  contractor,  and  said  amount  so  paid 
shall  be  retained  out  of  any  money  due  or 
to  become  due  to  said  contractor.  In  any 
such  case  the  party  of  the  first  part  is  hereby 
authorized  and  empowered  by  the  said 
party  of  the  second  part  to  ascertain  by  its 
Engineer  the  amounts  due  or  owing  from 
said  contractor  to  any  laborer  or  laborers, 
or  to  any  person  or  persons,  for  materials, 
tools,  explosives,  machinery,  apparatus, 
fuel,  provisions  or  supplies  of  any  sort  or 
kind,  or  consumed  upon,  in  or  on  account 
of  the  work  covered  by  this  contract,  in 
such  manner  and  upon  such  proof  as  he, 
said  Engineer,  may  deem  sufficient,  and 
without  giving  any  notice  of  such  proceed- 
ings to  said  contractor,  and  the  amount  or 
amounts  so  found  by  the  said  party  of  the 
first  part  to  be  due  and  owing  to  said 
laborer  or  laborers,  or  to  said  persons 
furnishing,  as  aforesaid,  shall  be*  final  and 
conclusive  evidence  as  against  said  con- 
tractor, and  may  thereafter  be  paid  over  by 
the  said  first  party  to  such  laborer  or 
laborers  or  to  such  persons  furnishing,  as 
aforesaid. 

Final  Payment—The  said  party  of  the 
second  part  further  agrees  that  he  shall  not 
be  entitled  to  demand  or  receive  final  pay- 
ment for  any  portion  of  the  aforesaid  work 
or  materials  except  in  the  manner  set  forth 
in  this  agreement,  nor  until  each  and  all  of 
the  stipulation  hereinbefore  mentioned  are 
complied  with,  and  the  said  Chief  Engineer 
shall  have  given  his  certificate  to  that 
effect;  whereupon  the  said  party  of  the 
first  part  will,  at  the  expiration  of  thirty 
(80)  days  after  such  completion  and  satis- 
factory test  and  successful  operation,  and 
delivery  of  such  certificate,  pay,  and  it 
hereby  binds  Itself  to  pay,  the  said  party  ot 
the  second  part,  in  cash,  the  whole  amount 
of  money  accruing  to  said  second  party  un- 
der this  contract,  excepting  such  sum  or 
sums  of  money  as  may  be  lawfully  retained 
under  any  of  the  provisions  of  this  contract 
hereinbefore  set  forth.  Provided  that 
nothing  herein  contained  shall  be  construed 
to  affect  the  right  hereby  reserved  of  the 
said  party  of  the  first  part  to  reject  the 
whole  or  any  portion  of  the  aforesaid  work 


should  the  said  certificate  be  found  to  be 
inconsistant  with  the  terms  of  this  agree- 
ment, or  otherwise  improperly  given. 

It  is  further  stipulated  and  agreed  that 
the  obligations  ot  this  contract  shall  not  be 
taken  as  fully  performed  by  the  contractor, 
nor  shall  the  sureties  hereto  be  released, 
until  said  Foundations  for  Bear  Trap  Dam 
and  Collateral  Work  shall  have  been  tested 
by  the  letting  of  water  into  the  Main  Chan- 
nel, and  its  flowage  through  said  works ; 
and,  should  such  test  disclose  any  defects 
in  material  or  work  man  ship  not  conform- 
ing to  the  original  specifications,  plans  and 
contract,  the  contractor  shall  replace  alj 
such  defective  parts  at  his  own  expense. 

Health  Regulations—Said  party  of  the 
second  part  agrees  to  make  provision  for  an 
ample  aupply  of  suitable  drinking  water 
for  employes,  and  to  take  such  means  as 
shall  effectually  prevent  the  creation  of*  a 
nuisance  on  any  part  of  the  right  of  way  of 
said  Sanitary  District  or  adjacent  thereto. 

Contractor's  Bon d— The  contractor 
shall  furnish  a  bond  in  the  sum  of  fifteen 
thousand  ($15,000)  dollars,  with  good  and 
sufficient  sureties,  the  same  to  be  satisfac- 
tory to  the  Board  of  Trustees  of  the  Sani- 
tary District,  conditioned  for  the  faithful 
performance  of  all  the  terms  and  conditions 
of  this  contract,  and  should  the  sureties  on 
said  bond  at  any  time  fail  financially,  or 
be,  in  the  opinion  of  said  Board  ot  Trustees , 
insufficient  security  for  the  penalty  of  said 
bond, then,  in  that  case,  they  may,  on  giving 
ten  (10)  days'  notice  thereof  in  writing,  re- 
quire said  contractor  to  furnish  a  new  or 
additional  bond  in  the  place  of  the  bond 
so  having  become  in&ufficieni  or  worthless* 

In  witness  whereof,  on  the  day  and 
year  first  above  written,  the  said  Sanitary 
District  of  Chicago  has  caused  this  agree- 
ment to  be  signed  by  its  President,  and  at- 
tested by  its  Clerk,  and  its  corporate  seal 
to  be  hereto  affixed,  and  the  said  party  of 

the  second  part  ha ... .  hereunto  set 

hand.... and  seal 

The  Sanitary  District  op  Chicago. 

By 

Attest :  President. 


(Seal) 


Clerk. 


(Seal) 
(Seal) 
(Seal) 
(Seal) 
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REPORT  ON  NOTICE  OP  CLAIM  OP  AMERI- 
CAN FOBCITE  POWDER  MANUFACTUR- 
ING COMPANY  FOR  LIEN  AGAINST 
CONTRACTORS  ON  SECTION. E. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
with  reference  to  notice  of  claim  of 
American  Forcite  Powder  Manufacturing 
Company  against  Messrs.  Angus  &  Gin- 
dele,  contractors  on  Section  E,  for  the 
sum  of  $334.80,  for  material,  the  report 
recommending  that  said  claim  should  be 
received  and  stand,  together  with  such 
other  claims  as  are  filed  against  said 
contractors,  and  that  such  amounts,  if 
any,  which  may  remain  after  satisfying 
the  rights  of  the  District  under  the  con- 
tract with  said  contractors  on  said  sec- 
tion, accrued  and  which  may  accrue 
under  said  contract,  be  retained  on  ac- 
count of  said  notice  until  said  claims  are 
settled  or  adjudicated,  or  until  the  fur- 
ther order  of  the  Board,  such  retention 
to  be  subject  to  the  provisions  of  said 
contract,  and  any  action  which  may  be 
taken  by  the  District  thereunder;  and 
the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, printed, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  February  1,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District,  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District  and  filed  with 
the  Clerk,  notice  of  claim  for  lien  for  ma- 
terial furnished  by  the  American  Forcite 
Powder  Mfg.  Company  for  three  hun- 
dred thirty-four  and  thirty  one-hun- 
dredths  ($834  80)  dollars  against  Angus 
&  Gindele,  contractors  on  Section  E  of 
the  Main  Channel,  and  your  Committee 
advise  and  recommend  that  said  claim 
should  be  received  and  stand,  together 
with  such  other  claims  as  are  filed 
against  said  contractors,  and  that  such 
amounts,  if  any,  which  may  remain 
after  satisfying  the  rights  of  the  District 
under  the  contract  with  said  contractors 


on  said  section,  accrued  and  which  may 
accrue  under  said  contract,  be  retained  on 
account  of  said  notice  until  said  claim  is 
settled  or  adjudicated,  or  until  the  further 
order  of  the  Board,  such  retention  to  be 
subject  to  the  provisions  of  said  contract 
and  any  action  which  may  be  taken  by 
the  District  thereunder. 

Returned  herewith  is  said  notice  for 
filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 
J.  C.  Braden, 

Committee  on  J udidary, ' ' 
(One  enclosure). 

REPORT  IN  REFERENCE  TO  REQUEST  FOR 
RELEASE  OF  SURETIES  ON  BONDS  OF 
CONTRACTORS  FOR  SECTIONS,  10,  9,  8,  I 
AND  K,  AND  ALSO  IN  REFERENCE  TO 
RENEWAL  OF  BOND  ON  SECTION  C. 

Mr.  Mallette,  Chairman,  presented  and 
the  Clerk  read,  a  report  from  the  Com- 
mittee on  Judiciary  in  reference  to  re- 
quest for  release  of  sureties  on  bonds  of 
contractors  for  Sections  10,  9,  8,  I  and 
K,  and  also  in  reference  to  the  renewal 
of  bond  on  Section  C;  the  report  recom- 
mending that  the  request  for  release  of 
sureties  on  said  Sections,  excepting  Sec- 
tion C,  be  granted  to  the  extent  of  re- 
leasing the  several  sureties,  on  the  exe- 
cution of  a  bond  in  the  sum  of  $5,000, 
by  each  of  the  said  contractors  under 
conditions  and  stipulations  as  provided 
in  the  report;  and  also  recommending 
that  the  request  of  the  Western  Dredg- 
ing and  Improvement  Company,  con- 
tractors on  Section  C,  be  placed  on  file 
without  action.  Accompanying  the  re- 
port are  the  communications  from  the 
said  contractors  and  a  report  of  the 
Chief  Engineer  and  Attorney  to  the 
Committee,  and  also  a  report  from  the 
Attorney  to  the  Committee  in  reference 
thereto. 

Mr.  Jones,  seconded  by  Mr.  Braden, 
moved  that  the  report  of  the  Committee 
be  adopted,  printed  and  the  recommen- 
dations contained  therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  Smyth 
and  Wenter— nine.    Nays— none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  REPORT: 

"Chicago,  February  1, 1807. 

To  the  Honorable,  the  Board  of  Trustee* 
ot  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Ju- 
diciary, to  whom  was  referred  and  who 
have  had  under  consideration  the  request 
of  the  contractors  for  a  release  of  the 
sureties  on  their  respective  bonds,  which 
communications  were  from  the  parties 
and  of  the  dates  as  follows: 

£.  D.  Smith  &  Company,  Section  10, 
December  11,  1896. 

Halvorson,  Richards  &  Company,  Sec- 
tion 9,  January  14,  1897. 

Oilman  &  Company,  Section  8,  Janu- 
ary 19,  1897. 

Christie  &  Lowe,  Sections  I  and  K, 
January  23,  1897;  also  a  request  of  the 
Western  Dredging  and  Improvement 
Company  relating  to  renewal  of  bond  on 
Section  C. 

And  your  Committee  advise  as  to  all 
of  said  requests;  except  Section  C,  which 
section  has  not  been  completed,  there  yet 
remains  a  liability  for  claims  of  third 
parties  against  the  District,  which, 
though  in  all  probability  safe,  yet  of 
sufficient  likelihood  to  warrant  the 
District  in  requiring  a  small  bond  to  in* 
demnify;  as  such  claims  will  not  be  bar- 
red beyond  the  statute  of  limitation  and, 
as  they  might  aggregate  a  considerable 
amount,  your  Committee  deem  it  advis- 
able to  require  that  the  contractors  re- 
main liable  therefore,  and  recommend 
that  the  several  requests  for  release  be 
granted  to  the  extent  of  releasing  the 
several  sureties  on  said  bonds,  the  per- 
sons to  remain  liable  thereon  upon  said 
contractors  executing  a  bond  with  surety, 
to  be  approved  by  the  Finance  Commit- 
tee, in  the  sum  of  five  thousand 
($5,000.00)  dollars,  conditioned  for  the 
protection  of  the  District  from  any 
claims  of  third  persons  as  now  provided 
in  the  bond  originally  given. 

That  as  to  the  request  of  the  Western 
Dredging  and  Improvement  Company, 
the  section  not  being  completed  and  the 
District  having  nothing  to  do  with  any 
renewal  of  the  payment  of  premium,  the 
bond  being  continuing  without  limit, 
your  Committee  recommend  that  the 
communication  of  said  company  be 
placed  on  file  without  action. 


Returned  herewith  are  the  several 
communications,  also  the  reports  of  the 
Chief  Engineer  and  Attorney,  and  the 
special  repert  of  the  Attorney  for  filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman, 

Alex.  J.  Jones, 

J.  C.  Bbaden, 

Committee  on  Judiciary.11 

(Eight  enclosures.) 

REPORT  ON  COMMUNICATION  IN  REFER- 
ENCE TO  CLAIM  OP  JAMES  RAY  FOR  DAM- 
AGES FOR  ALLEGED  OVERFLOW  OF  LAND. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to  and  accompanied  by  a 
communication  from  Messrs.  Reynolds 
&  Purkheiser,  attorneys  for  James  Ray, 
in  regard  to  the  claim  of  said  Ray,  or- 
dered placed  on  file  November  11,  1896 
(page  8695  of  the  Proceedings),  the  re- 
port recommending  that  said  communi- 
cation be  placed  on  file ;  and  the  report 
was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  RRPORT : 

"Chicago,  February  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on 
Judiciary  would  respectfully  report  to 

Sour  Honorable  Body  that  they  have 
ad  under  consideration  a  communica- 
tion of  attorneys  for  James  Ray,  who 
heretofore  made  a  claim  against  the  Dis- 
trict which  was  ordered  placed  on  file, 
(page  8594  of  Proceedings).  Inasmuch  as 
no  new  matters  are  presented  by  the 
communication  and  as  the  situation  is 
unchanged,  your  Committee  recommend 
that  said  communication  be  placed  on 
file. 
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Presented  herewith  is  said  communi- 
cation for  filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 

J.  C.  Br  AD  EN, 

Committee  on  Judiciary." 
(One  enclosure.) 

REPORT  ON  PAYMENT  OP  CLAIM  OF  OWEN 
&  WILEY  FOR  LIEN  AGAINST  MESSRS. 
WEIR,  McKECHNEY  &  CO. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
in  reference  to  the  claim  of  Owen  & 
Wiley  for  the  sum  of  $484.37  against 
Messrs.  Weir,  McKechney  &  Co.,  re- 
ported on  September  28,  1896,  (page 
3526  of  the  Proceedings),  the  report  find- 
ing that  the  claim  was  advanced  in  full 
for  labor  on  Section  F,  and  recommend- 
ing, therefore,  that  the  claim  be  paid  as 
a  labor  claim,  as  provided  in  the  con- 
tract with  said  contractors,  as  set  forth 
in  the  report;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 


On  roll  call  the  vote  stood: 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckbart,  Jones.  Kelly,  Mallette,  Smytn 
and  Wenter — nine    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  February  1, 1897. 

lo  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen— Your  Committee  on  Ju- 
diciary would  respectfully  report  that  in 
the  matter  of  the  claim  of  Owen  & 
Wiley  for  four  hundred  eighty-four  and 
twenty -seven  one-hundred  ths  ($484.27) 
dollars  against  Messrs.  Weir,  McKech- 
ney &  Company  reported  upon  by  your 
Committee,  September  23.  1896  (page 
8526  of  Proceedings),  your  Committee 
find  that  the  same  was  advanced  in  full 
for  labor  on  Section  F,  evidenced  by  time 
checks  issued  by  Weir,  McKechney  & 
Company,  and  recommend  that  the  Dis- 
trict act  under  the  power  contained  in 
the  contract  with  said  Weir,  McKech- 


ney &  Company  and  pay  the  said  claim 
as  labor  out  of  the  balance  remaining 
with  the  District  accumulated  as  reserve 
percentage  under  said  contract  and 
charge  the  same  to  the  account  thereof 
upon  filing  with  the  Clerk  the  several 
time  checks  evidencing  said  claims  with 
proper  receipts. 

Respectfully  submitted, 

(Signed)  J  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 

J.  C.  Br  ADEN, 

Committee  on  Judiciary." 

REPORT  IN  REFERENCE   TO  ORDER  IN 

FAVOR  OF  SHAILER  &  SCHNIGLAU 

COMPANY. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
with  reference  to  the  claim  of  Shailer  & 
Schniglau  Company  for  $1,878.56  against 
the-  District,  arising  upon  an  order  given 
by  Messrs.  Weir,  McKechney  &  Co.,  and 
accepted  'conditionally  August  12,  1896 
(page  8474  of  the  Proceedings),  the  re- 
port recommending  that  said  order  be 
paid  and  the  same  charged  to  the  balance 
of  the  reserve  held  upon  the  contract 
between  the  District  and  Weir,  McKech- 
ney &  Co.,  upon  Shailer  &  Schniglau 
Company  entering  into  a  bond  with  sure- 
tr  to  be  approved  by  the  Committee  on 
Judiciary,  in  the  sum  of  $2,500.00,  con- 
ditioned for  the  protection  of  the  District 
from  all  loss,  damage  or  expense  by  reason 
of  making  said  payment,  all  as  set  forth  in 
the  report,  the  report  being  accompanied 
by  a  report  from  Attorney  McEwen  to 
the  Committee  in  reference  thereto  ;  and 
the  report  of  the  Committee  was  read. 

Mr.  Mallette.  seconded  by  Mr.  Braden, 
moved  that  the  report  of  the  Committ- 
tee  be  adopted,  printed,  and  the  recom- 
mendations contained  therein  concur- 
red in. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter. 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter-— nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  February  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  Ju- 
diciary   would    respectfully    report  to 
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tout  Honorable  Body  that  they  have 
had  under  consideration  the  subject  of 
the  claim  of  Shailer  &  Schniglau  Com- 
pany for  eighteen  hundred  seventy- 
three  and  fifty-six  one-hundredtns 
($1,873.56)  dollars  against  the  District 
arising  upon  an  order  given  by  Messrs. 
Weir,  McKechney  &  Company  and  ac- 
cepted August  12,  1896,  (page  8474  of 
Proceedings)  and  advise -that  although 
the  order  in  question  was  conditionally 
accepted,  yet  as  there  is  a  balance  of 
reserve  of  about  six  thousand  ($6,000.00) 
dollars,  which  may,  in  the  discretion  of 
the  District,  be  used  to  discharge  said  or- 
der, and  as  the  order  was  presented  by 
Shailer  &  Schniglau  Company  in  good 
faith,  and  the  time  given  for  its  pay- 
ment was  upon  the  assumption  that  the 
District  would  if  it  could  consistently 
with  its  interests  protect  the  same,  your 
Committee  advise  that  said  claim  should 
be  paid,  as  in  so  doing  the  rights  of  the 
District  are  not  prejudiced. 

Inasmuch  as  it  may  be  urged  that  the 
District  is  parting  with  a  security  in 
making  this  payment,  while  according 
to  present  conditions  there  is  little  or  no 
property  of  such  security  either  being 
called  upon  to  answer  for  the  contract 
with  Weir,  McKechney  &  Company  on 
Section  F,  yet  to  obviate  any  question 
and  as  Shailer  &  Schniglau  Company  are 
all  willing  to  give  a  bond  to  indemnify 
the  District,  your  Committee  advise 
that  a  bond  be  given. 

Your  Committee,  therefore,  recom- 
mend that  said  order  be  paid  and  the 
same  charged  to  the  balance  of  reserve 
held  upon  the  contract  between  the 
District  and  Weir,  McKechney  &  Com- 
pany, upon  said  Shailer  & '  Schniglau 
Company  entering  into  a  bond  with 
surety  to  be  approved  by  the  Judiciary 
Committee  in  the  sum  of  twenty- five 
hundred  ($2,500.00)  dollars,  conditioned 
for  the  protection  of  the  District  from 
all  loss,  damage  or  expense  by  reason  of 
making  said  payment. 

Respectfully  submitted, 
(Signed)  J.  P.  Mallette, 

Chairman. 
Alex.  J.  Jones, 
J.  C.  Braden, 
Committee  on  Judiciary." 
(One  enclosure.) 

REPORT   IN   REFERENCE   TO   PINAL  PAY- 
MENT FOR  COMPLETED  PORTION  ON 
CONTRACT   FOR   SECTION   8. 

Mr.  Wenter,  Chairman,  presented  a 


report  from  the  Joint  Committee  on 
Finance  and  Engineering  in  reference  to 
the  completion  of  the  main  portion  of 
Section  8  and  final  payment  on  the  con- 
tract for  such  completed  portion  to 
Messrs.  Mason,  Hoge,  King  &  Co.,  con- 
tractors on  said  Section,  the  report  set- 
ting forth  that  the  Committee  nnd  that 
said  Section  has  been  completed  and 
certificate  issued  by  the  Chief  Engineer 
evidencing  final  completion,  with  the  ex- 
ception of  the  excavation  under  the 
Santa  Fe  tracks  at  Lemont,  the  possess- 
ion of  which  the  District  has  been  here- 
tofore unable  to  give  to  said  contractors, 
and  also  that  litigation  has  arisen  upon 
said  Section  8,  through  which  claims 
have  been  made  against  the  District,  ag- 
gregating possible  liability  with  costs  of 
$52,987.00,  the  subject  matter  of  which 
and  the  liability  of  the  District  to  pay 
are  now  pending  before  the  Committee 
on  Judiciary,  and  that  the  right  of  the 
said  contractors  to  the  remainder  can- 
not be  affected  or  impaired  by  any  out- 
come of  such  consideration;  the  Com- 
mittee therefore  recommending  that  said 
balance,  after  deducting  the  balance  in- 
volved in  the  litigation  of  said  Section, 
be  paid  in  warrants  drawn  against  the 
tax  levy  of  1897,  to  Mason,  Hoge,  King 
&  Co.  upon  said  certificate  of  the  Chief 
Engineer,  under  conditions  and  stipu- 
lations au  set  forth  in  the  report;  the 
amount  involved  in  litigation,  as  afore- 
said, being  reserved  to  await  the  report 
of  the  Committee  on  Judiciary  and  the 
action  of  the  Board  thereon,  and  the  re- 
port and  accompanying  certificate  of  the 
Chief  Engineer  were  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted, 
with  the  certificate  of  the  Chief  Engin- 
eer printed,  and  the  recommendations 
contained  in  the  report  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT  I 

"Chicago,  February  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Joint  Committee  on 
Finance  and  Engineering  beg  leave  to 
report  to  your  Honorable  Body  that  they 
have  had  under  consideration  the  sub- 
ject matter  of  the  completion  of  Section  8 
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of  the  Main  Channel,  represented  to  be 
completed  with  the  exception  of  the  ex- 
cavation under  the  Santa  Fe  tracks  at 
Lemont,  in  connection  with  the  con- 
sideration of  other  sections  and  the  mak- 
ing of  a  final  payment  therefor  to  Mason, 
Hoge.  King  &  Company,  contractors  on 
said  Section  8,  upon  the  certificate  of  the 
Chtef  Engineer,  and  with  reference  to 
the  general  questions  surrounding  the 
matter  of  such  payment,  have  considered 
said  section  in  the  same  category  as  the 
section  reported  upon  by  your  Commit- 
tee to  your  meeting  of  November  11, 
1896,  (page  8596  of  Proceedings),  refer- 
ence to  which  report  is  hereby  made  and 
same  made  a  part  hereof  as  far  as  ap- 
plicable; and  your  Committee  find  that 
said  Section  8  has  been  completed  and  a 
final  certificate  issued  therefor  by  the 
Chief  Engineer,  evidencing  final  com- 
pletion with  the  exception  of  said  ex- 
cavation under  said  railroad  tracks,  the 
possession  of  which  the  District  has  been 
heretofore  unable  to  give  to  said  con- 
tractors, and  the  failure  to  excavate 
being  not  the  fault  ot  the  contractor, 
same  cannot  be  urged  as  an  objection  to 
final  payment. 

Your  Committee  further  report  that 
various  litigation  has  arisen  upon  said 
Section  8,  through  which  claims  have 
been  made  against  the  District  ag- 
gregating possible  liabilities,  with  costs, 
of  $52,987,  the  subject  matter  of  which 
and  the  liability  ot  the  District  to  pay, 
are  now  pending  before  the  Judiciary 
Committee,  and  whatever  may  be  the 
outcome  of  the  consideration  of  such 
Committee,  the  right  of  Mason,  Hoge, 
King  &  Company  to  the  remainder  can- 
not be  affected  or  impaired. 

Your  Committee,  therefore,  recom- 
mend that  said  balance,  after  deducting 
the  amount  involved  in  the  litigation 
of  said  section  of  $70,6  32.47,  be  paid  to 
Mason,  Hoge,  King  &  Company  upon 
said  certificate,  upon  their  filing  with 
the  Clerk  a  proper  receipt  and  release  to 
the  District,  such  payment  to  be  made 
upon  the  voucher  of  the  Chief  Engineer, 
in  full  of  reserve  percentage,  extras  and 
all  claims  or  demands  of  whatsoever 
kind  and  nature,  arising  in  any  manner 
upon  or  from  the  contract  for  the  ex- 
cavation of  said  Section  8,  or  in  any 
manner  connected  therewith  or  relating 
thereto,  in  tax  warrants  drawn  against 
the  tax  levy  of  1897,  in  the  usual  form, 
with  interest  coupons  drawing  five  per 
cent  ner  annum,  reserving  to  said  Mason, 
Hoge,  King  &  Company  its  claim  for 
the  amount  involved  in  litigation,  as 
aforesaid,  the  same  to  await  the  report 


of   the   Judiciary   Committee   and  the 
action  of  the  Board  thereon. 

Presented  herewith  is  a  duplicate  final 
certificate  of  the  Chief  Engineer  for 
filing. 

(Signed)  Frank  Wenthr, 

Chairman. 

Z.  R.  Carter, 

Alex.  J.Jones. 

Thomas  A.  Smyth, 

Wm.  Boldknweck, 

b.  a.  eckhart, 

J.  P.  Mallette, 

Joint  Committee  on  Finance  and  Engi- 
neering." 

(One  enclosure). 


The  following  is 

THE  CERTIFICATE   OP  THE   CHIEF  ENGI- 
NEER: 

Section  8— 

•'Chicago,  Nov.  5, 1896. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  hereby  certify  that 
Mason,  Hoge,  King  &  Co.,  contractors 
for  Section  8  of  the  Main  Channel,  taken 
by  them  on  assignment  from  Agnew  & 
Co.,  the  original  contractors,  have  com- 
pleted all  of  the  work  covered  by  their 
contract  for  said  section,  save  as  herein- 
after excepted,  in  accordance  with  the 
contract  and  with  the  several  orders  of 
your  Honorable  Board  relating  to  said 
section,  to  the  full  satisfaction  of  the 
Chief  Engineer,  except  as  to  that  por- 
tion of  the  section  covered  by  the  right 
of  way  of  the  Atchison,  Topeka  and 
Santa  Fe  Railway,  upon  which  thev  have 
not  been  permitted  to  enter  within  the 
limit  of  time  covered  by  the  contract, 
nor  since  the  expiration  of  the  same, 
therefore  these  contractors  cannot  be 
held  as  derelict  on  account  of  the  un- 
finished work  across  said  right  of  way. 
This  certificate  is  subject  to  any  unac- 
crued or  unmatured  liabilities  or  duties 
arising  or  growing  out  of  said  contract. 

The  total  amount  of  work  done  by 
them  is  as  follows: 

Glaoial  drift,  108,072  ou.  yds.  at  26c. $    28,098  72 
Solid  rock,  1.240,580  on.  yds.  at  74%o. .     927,296  18 
Masonry,    Retaining     Wall,    2,874.9 
cu.yds.at  $825 9,843  48 

Total  amount  earned  under  con- 
tract  $964,788  83 


1 


February  3,] 


-3815— 


[1897. 


Total  amount  paid  on  account  of  con- 
tract  $  841,118  86 

Total  amount  due  and  unpaid . . .  .$  188,619  47 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 

REPORT  IN  REFERENCE   TO  PINAL  PAY- 
MENT ON  CONTRACT  FOR  8ECTION  16. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  Fi- 
nance and  Engineering,  in  reference  to 
and  accompanied  by  the  certificate  of 
the  Chief  Engineer  in  regard  to  comple- 
tion of  Section  15  of  the  Main  Channel, 
and  final  payment  on  the  contract  for 
said  section,  the  report  setting  forth  that 
the  Committee  find  that  said  section  has 
been  completed  and  final  certificate 
issued  by  the  Chief  Engineer,  evidencing 
the  same,  and,  therefore,  recommending 
that  the  amount  shown  to  be  due  on  the 
final  certificate  of  the  Chief  Engineer, 
herewith  presented,  be  paid  to  Wright, 
Meysenburg,  Sinclair  &  Carry,  con- 
tractors for  said  section,  in  warrants 
drawn  against  the  tax  levy  of  1897,  under 
conditions  and  stipulations,  as  set  forth 
in  the  report;  and  the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted,  with 
accompanying  certificate  printed,  and 
the  recommendations  made  in  the  report 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck.Carter,  Jones,Kelly, 
Mallette,  Smyth  and  Wenter  —  seven. 
Excused  and  not  voting-— Mr.  Braden— 
one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT  I 

"Chicago,  February  1, 1897. 

To  the  Honorable*  the  Board  of  Trustees 
of  the  Sanitary  DUtrici  of  Chicaqo: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  beg  leave  to 
report  to  your  Honorable  Body  that  they 
have  had  under  consideration  the  sub- 
ject matter  of  the  completion  of  Section 
15  of  the  Main  Channel,  represented  to 
be  completed  in  connection  with  the 
consideration  of  other  sections,  and  the 
making  of  a  final  payment  on  the  final 
certificate  by  the  Chief  Engineer  to 
Wright.  Meysenburg,  Sinclair  &  Carry, 
and  with  reference  to  the  general  ques- 


tions surrounding  the  matter  of  final 
payment,  have  considered  said  sections 
in  the  same  category  as  the  sections  re- 
ported upon  by  your  Committee  to  your 
meeting  of  November  11,  1896  (page 
8596  of  Proceedings),  reference  to  which 
report  is  hereby  made,  and  same  made  a 
part  hereof  as  far  as  applicable ;  and 
your  Committee  find  that  said  Section 
15  has  been  completed  and  final  certifi- 
cate issued  by  the  Chief  Engineer,  evi- 
dencing final  completion. 

Your  Committee  therefore  present 
herewith  said  final  certificate  of  the 
Chief  Engineer  issued  by  him  to  said 
Wright,  Meysenburg,  Sinclair  &  Carry, 
Contractors  upon  Section  15,  for  the 
balance  of  $67,892.61  and  recommend 
that  the  amount  be  paid  to  said  Wright, 
Meysenburg,Sinclair  &Carry  upon  proper 
receipts  and  releases  being  filed  with  the 
Clerk.  Such  payments  to  be  made  upon 
the  voucher  of  the  Chief  Engineer  in 
f mil  of  reserve  percentage,  extras  and  all 
claims  or  demands  of  whatsoever  kind 
and  nature  arising  in  any  manner  upon 
or  from  the  contracts  for  the  excavation 
of  said  Section  15  or  in  any  manner  con- 
nected therewith  or  relating  thereto,  in 
tax- warrants  drawn  against  the  tax-levy 
of  1897,  in  the  usual  form  with  in- 
terest coupons  drawing  five  per  cent  per 
annum. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Alex.  J.  Jones, 

Thomas  A.  Smyth, 

Wm.  Boldenweck, 

Thomas  Kelly, 

J.  P.  Mallette, 

B.  A.  Eckhart, 

Joint  Committee  on  Finance  and  Engi- 
neering." 

(One  enclosure.) 


The  following  is 

THE  CERTIFICATE  OF  THE  CHIEF  ENGI- 
NEER: 

Sec.  15— 

"CmciGO,  February  1,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  hereby   certify    that 
Wright,  Meysenburg,  Sinclair  &  Carry, 
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Con  tractors  for  Section  No.  15  of  the 
Main  Channel,  have  completed  all  of  the 
work  covered  by  their  contract  for  the 
said  section  and  the  supplementary 
agreement  thereto  of  November  27th, 
1895,  to  the  fall  satisfaction  of  the  Chief 
Engineer.  This  certificate  iB  subject  to 
any  unaccrued  or  unmatured  liabilities 
arising  or  growing  out  of  said  contract. 

The  total  amount  of  work   done  by 
them  is  as  follows: 

Glacial  drift,  85,943  cil  yds.  at  19c $     0,829  17 

Solid  rock,  647,089  cu.  yds.  at  59c. . . .     881,758  01 
Completing  levee,  10,166  cu.  yds.  at  16c       1,626  56 
Concrete    Retaining    Wall,    44,811.2 
cu.  yds.  at  $8.40 152,858  08 


Total  amount  earned  under  con- 
tract  $  542,560  82 

Total  amount  paid  on  account  of  con- 
tract      474,674  21 


Total  amount  due  and  unpaid. . .  .$    67,692  61 

•  Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer. 

REPORT   ON   CLERK'S  REPORT  ON  INDEX 
OF  1898  PROCEEDINGS. 

Mr.  Jones,  for  the  Committee  on  Rules, 
presented  a  report  in  reference  to  and 
accompanied  by  the  Clerk's  report  on  the 
index  of  18U6  Proceedings,  presented  and 
referred  to  that  Committee  at  the  meet- 
ing held  January  20,  1897  (page  8749  of 
the  Proceedings),  the  Committee  report 
recommending  that  said  Clerk's  report 
be  placed  on  file  ;  and  the  report  of  the 
Committee  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  in. 

On  roll-call  the  vote  stood :  Yeas- 
Messrs.  Boldenweck,  Braden,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

'•Chicago,  February  3,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  Your  Committee  on 
Rules,  to  whom  was  referred  the  report 
of  the  Clerk  of  the  District  with  refer- 


ence to  the  progress  and  condition  of 
the  work  on  the  index  of  the  1896  Pro- 
ceedings (page  8719  of  Proceedings), 
would  respectfully  report  that  they  have 
considered  said  report  and  recommend 
that  said  report  bo  placed  on  file. 

Returned   herewith  is  said  report  for 
filing. 

Respectfully  submitted, 
(Signed)  Thomas  Kelly, 

Chairman. 
Alex.  J.  Jones. 
B.  A.  Eckhabt, 
Committee  on  Rules." 
(One  enclosure.) 


CHANGE   OF  RULES. 

Mr.  Jones,  for  the  Committee  on  Rules, 
presented  a  report  in  reference  to  and 
accompanied  by  the  order  and  revision 
of  the  Rules  and  Regulations  and  Rules 
of  Order  of  the  Board  of  Trustees,  pre- 
sented and  referred  to  that  Committee 
at  the  meeting  held  December  80,  1896, 
(page  8704  of  the  Proceedings),  and  also 
accompanied  by  a  substitute  order  and 
revision  of  the  Rules,  the  report  recom- 
mending that  said  substitute  order  and 
accompanying  revision  be  approved  in 
lieu  of  those  now  in  force;  and  the  re- 
port was  read. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted, 
with  accompanying  substitute  order, 
Rules,  Regulations,  and  Rules  of  Order 
printed,  and  the  recommendations  made 
in  the  report  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 

Messrs.    Boldenweck,    Braden,  Jonee, 

Kelly,  Smyth  and  Wenter — six.  Nays— 
none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  February  3rd,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Committee  on  Rules, 
to  whom  was  referred  the  order  intro- 
duced on  December  80, 1896,  (page  8704 
of  Proceedings),  involving  a  revision  of 
the  Rules  and  Regulations  and  Rules  of 
Order  of  the  Board  of  Trustees  of  the  San  i  - 
tary  District  of  Chicago,  and  rescinding 
the  rules  now  in  force,  beg  leave  to  report 
that   they   have   fully   considered  said 
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order  aud  the  revision  therewith  sub- 
mitted, and  report  back  the  following 
order  and  revision  as  a  substitute  there- 
for, and  recommend  that  the  said  order 
herewith  submitted,  be  adopted,  and  the 
Rules  and  Regulations  and  Rules  of 
Order  therein  contained,  be  approved  in 
lieu  of  those  now  in  force. 

Respectfully  submitted, 

(Signed)  Thomas  Kelly, 

Chairman. 

Alex.  J.  Jones, 

B.  A.  Eckhart, 

Committee  on  Rules." 

(Accompanied  by  proposed  order  and 
revision  of  December  80,  1896,  and  sub- 
stitute order  and  revision. 


The  following  is 

THE  SUBSTITUTE  ORDKK: 

"Ordered,  That  the  present  Rules  and 
Regulations  and  Rules  of  Order  of  the 
Board  of  Trustees  of  the  Sanitary  Dis- 
trict of  Chicago  be  rescinded  and  the  fol- 
lowing be  adopted  in  lieu  thereof: 

The  following  are  the  accompanying 

RULES  AND  REGULATIONS  AND  RULES  OF 

ORDER: 

Under  authority  of  law  there  has  been 
established  the  municipality  of  "The 
Sanitary  District  of  Chicago,"  of  which 
the  Board  of  Trustees  is  the  legislative 
and  administrative  body. 

The  following  Rules  and  Regulations 
and  Rules  of  Order  are  hereby  adopted 
by  the  Board  of  Trustees  of  the  Sanitary 
District  of  Chicago  to  govern  the  pro- 
ceedings and  transactions  of  said  Board 
and  its  Committees  and  to  define  the 
duties  and  the  scope  of  the  authority  and 
official  jurisdiction  of  the  various  officers, 
agents,  and  employes  selected  by  said 
Board,  and  of  the  Committees  appointed 
under  the  rules  hereof,  and  to  give 
notice  to  the  world  of  such  duties,  scope 
of  authority  and  jurisdiction. 


Meetings. 

1.  The  meetings  of  the  Board  shaH 
be  open  to  the  public  and  it  shall  be  the 
duty  of  the  Clerk  to  provide  accommoda- 
tions for  the  press. 

2.  No  act  of  any  member  or  members 
of  the  Board  or  act  or  conclusions  of  any 
Committee  of  the  Board  shall  be  binding 
upon  the  Board  unless  said  act  be  sub- 
sequently reported  to  and  ratified  by  the 


Board  or  be  under  a  special  authority 
previously  conferred  by  the  Board. 

8.  Regular  meetings  of  the  Board  of 
Trustees  shall  be  held  on  Wednesday  of 
each  week,  at  half-past  one  o'clock  P.  M. 
sharp;  provided,  that  from  May  1  to  Oo- 
tober  1,  the  regular  meetings  of  the 
Board  shall  be  held  on  the  second  and 
fourth  Wednesday  of  each  month  at  the 
same  hour. 

4.  Special  meetings  shall  be  called  by 
the  Clerk  at  the  request  of  any  three 
members,  or  of  the  President.  It  shall 
be  the  duty  of  the  Clerk  to  give  written 
notice  to  each  Trustee,  of  the  time  of 
each  special  meeting  at  least  twenty* 
four  hours  previous  thereto.  The  call 
for  special  meetings  shall  state  the  pur- 
pose thereof.  At  every  special  meeting 
the  call  for  the  same  shall  be  read  and 
afterwards  filed  by  the  Clerk,  and  no 
business  other  than  that  proposed  by  the 
call  shall  be  in  order  at  such  meeting. 

5.  The  proceedings  of  this  Board,  ex- 
cept as  otherwise  provided  by  these  Rules, 
shall  be  governed  by  Robert's  Rules  of 
Order,  but  the  same  shall  not  be  con- 
sidered as  applying  in  any  case  where 
their  observation  would  require  the  sus- 
pension of  any  rule  or  rule  of  order  other 
than  those  specifically  adopted  by  this 
Board,  in  order  to  transact  any  business 
properly  within  the  jurisdiction  of  the 
Board. 

6.  The  annual  meeting  of  the  Trust- 
ees shall  be  held  at  2  P.  AC.  on  the  first 
Tuesday  after  the  first  Monday  in  De- 
cember of  each  year,  at  which  meeting 
the  President  for  the  ensuing  year  shall 
be  elected  in  such  manner  as  the  Board 
may  then  determine. 

7.  A  majority  of  the  whole  Board  of 
Trustees  elected  shall  constitute  a 
quorum.  A  quorum  voting  shall  be 
necessary  to  the  determination  of  every 
question  submitted  to  the  Board.  If  the 
question  involves  the  expenditure  of 
money,  five  affirmative  votes  shall  be 
required  to  carry  the  same  and  shall  be 
entered  of  record.  A  viva  voce  vote 
may  be  taken  on  any  question  by  unani- 
mous consent,  but  the  yeas  and  nays 
shall  be  taken  if  asked  for  by  any  mem- 
ber of  the  Board. 

Committees. 

8.  The  following  Standing  Commit- 
tees shall  be  appointed  by  the  President 
of  the  Board  at  the  beginning  of  his  term: 

A  Committee  on  Finance,  consisting  of 
three  members. 

A  Committee  on  Engineering,  which 
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shall  comprise  all  the  members  of  the 
Board,  the  Chairman  thereof  to  be  desig- 
nated by  the  President  of  the  Board  of 
Trustees  at  the  date  of  the  announcement 
of  the  regular  Standing  Committees  of 
the  Board. 

A  Committee  on  Judiciary,  consisting 
of  three  members. 

A  Committee  on  Federal  Relations, 
consisting  of  five  members. 

A  Committee  on  Health  and  Publio 
Order,  consisting  of  three  members. 

A  Committee  on  Rules,  consisting  of 
three  members,  of  which  the  President 
of  the  Board  shall  be  Chairman. 

A  Committee  on  Labor,  consisting  of 
three  members. 

9.  Any  Trustee  may  attend  any  Com- 
mittee meeting,  and  it  shall  be  the  duty 
of  the  Clerk  to  notify  all  members  of  the 
Board  of  the  date  and  hour  of  each  Com- 
mittee meeting. 

10.  A  record  shall  be  kept  of  the  busi- 
ness done  by  each  Committee,  but  the 
action  of  Committees  bhall  have  no  bind- 
ing effect  upon  the  Distriot  or  the 
Board  unless  such  action  be  reported  to 
and  ratified  by  the  Board  by  yea  and  nay 
vote,  or  unless  saia  action  be  under 
authority  specially  conferred  -by  the 
Board  by  yea  and  nay  vote. 

11.  The  duties  of  the  Committee  are 
to  examine  and  report  upon  all  matters 
that  may  be  referred  to  it  or  upon  which 
it  may  be  instructed  by  the  Board;  to 
take  cognizance  of  and  report  matters 
within  its  province  that  may  be  of  inter- 
est and  importance  to  the  Board;  to 
keep  itself  informed  in  regard  to  the  de- 
partmental work  to  which  its  duties  are 
related,  and  to  co-operate  with  and  fa- 
cilitate the  same. 

12.  Prior  to  each  regular  meeting  of 
the  Board  and  on  the  same  or  a  preceding 
day,  at  some  stated  time,  each  Depart- 
mental Committee  shall  hold  a  regular 
meeting  for  the  purpose  of  taking  cog- 
nizance of  matters  within  its  province, 
and  considering  any  pending  depart- 
mental business.  But  requisitions,  re- 
ports, returns,  vouchers  and  communi- 
cations and  documents  for  the  use  of  the 
Board  shall  not  be  delayed  in  transit  on 
account  of  any  Committee.  It  shall  be 
the  duty  of  each  head  of  department,  in 
addition  to  all  other  requirements,  to 
biing  to  the  attention  of  the  appropriate 
Committee  all  matters  connected  with 
his  department,  and  the  Clerk  shall  lav 
before  the  appropriate  Committee  all 
matters  in  transit  to  the  Board. 


It  shall  be  proper  and  regular  for  any 
Committee  to  refer  directly  to  another 
regular  Committee,  without  transmission 
through  the  Board,  any  matter  which  in 
its  judgment  is  within  'the  jurisdiction 
of  or  demands  the  attention  of  said  other 
Committee;  and  it  shall  be  proper  in 
such  reference  to  authorize  said  other 
Committee  to  report  its  conclusions  di- 
rectly to  the  Board, 

13.  The  Committee  on  Engineering, 
prior  to  each  regular  meeting  of  the 
Board,  shall  approve  all  vouchers  for 
estimates  on  work  for  the  Main  Channel. 
If  for  any  reason  such  vouchers  are  not 
approved,  the  Board  shall  be  so  informed. 

14.  The  Committee  on  Finance  shall 
examine  and  approve  all  bills  and 
vouchers  before  they  are  acted  upon  by 
the  Trustees  prior  to  each  regular  meet- 
ing of  the  Board.  If  any  bills  or  vouchers 
are  not  approved  by  the  Committee,  the 
reasons  therefor  shall  be  reported  to  the 
Board. 

15.  All  persons  pealing  or  contracting 
with  the  District  shall  take  notice  of 
these  Rules.' 

Officers. 

16.  The  President  of  this  Board  shall 
be  elected  by  the  Board  for  the  term  of 
one  year,  and  shall  serve  until  his  sue- 
ceseor  is  elected  and  enters  upon  the 
duties  of  the  office.  It  shall  be  the  duty 
of  the  President  to  preside  at  all  meet- 
ings of  the  Board,  and  to  see  that  the 
Rules  and  Instructions  of  the  Board  are 
complied  with  and  enforced.  The  sal- 
ary of  the  President  shall  be  four  thou- 
sand ($4,000)  dollars  per  annum. 

17.  The  Board  shall  select  a  Clerk,  a 
Treasurer,  a  Chief  Engineer,  and  an  At- 
torney for  the  municipality,  who  shall 
hold  their  offices  during  the  pleasure  of 
the  Board.  Each  of  these  officers  shall 
subscribe  to  the  oath  of  office,  and  give 
bond,  with  sureties,  to  be  approved  by 
the  Board. 

18.  The  Board  shall  select  a  Marshal, 
who  shall  have  charge,  under  the  rules 
and  directions  of  the  Board,  of  the  police 
force  of  the  District.  Tpe  salary  of  the 
Marshal  shall  not  exceed  the  sum  of 
$3,000  per  annum,  and  his  bond  shall  be 
in  the  sum  of  ten  thousand  dollars. 

All  vacanoies  occurring  in  above  offices 
shall  be  filled  by  the  Board  of  Trustees 
as  soon  as  practicable  after  they  occur. 

Depa/rtmenU. 

19.  There  shall  be  maintained,  under 
the  supervision  of  the  Board  of  Trustees 
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four  executive  departments,  each  under 
the  authority  of  a  general  officer,  gov- 
erned by  the  Rules  of  the  Board,  viz  :  A 
Clerical  Department,  in  charge  of  the 
Clerk ;  a  Treasury  Department,  in  charge 
of  the  Treasurer;  an  Engineering  De- 
partment, in  charge  of  the  Chief  En- 
gineer, and  a  Law  Department,  in  charge 
of  the  Attorney. 

Clerk. 

20.  The  duties  of  the  Clerk  shall  be  to 
keep  all  the  accounts,  papers,  books  and 
records  of  the  municipality,  and  he  shall 
devote  his  time  to  the  duties  of  his  office. 
He  shall  attend  all  meetings  of  the  Board, 
whether  regular  or  called,  and  keep  the 
records  of  the  same,  keep  the  corporate 
seal  and  affix  the  same  to  all  papers 
which  require  it,  and  shall  perform  such 
other  duties  as  are  required  by  law,  or 
by  the  ordinances,  orders  or  resolutions 
of  the  Board.  His  salary  shall  be  the 
sum  of  four  thousand  $4,000)  dollars  per 
annum,  and  his  bond  shall  be  in  the  sum 
of  one  hundred  thousand  ($100,000) 
dollars. 

21.  The  Clerk  shall  select,  subject  to 
the  confirmation  of  the  Board,  one  Assist- 
ant Clerk,  who  shall  be  Acting  Clerk 
when  authorized  by  the  Clerk  and  in  his 
absence.  The  salary  of  said  Assistant 
Clerk  shall  not  exceed  the  rate  of  twenty- 
four  hundred  ($2,400)  dollars  per  annum. 

22.  The  Clerk  may  appoint,  as  re- 
quired, a  stenographer,  who  is  also  a 
typewriter,  at  a  rate  not  exceeding  one 
hundred  and  twenty  five  dollars  ($125.00) 
per  month  ;  one  additional  stenographer 
and  typewriter  at  $75  per  month ;  and 
may  employ  any  additional  force  as  au- 
thorized by  the  Board  and  as  needed  to 
carry  out  its  instructions. 

23.  All  requisitions  for  supplies  and 
materials  required  to  carry  out  any  pro- 
ject approved  by  the  Board  shall  be  made 
upon  the  Clerk,  except  as  otherwise  pro- 
vided in  the  regulations  ;  and  all  requisi- 
tions shall  state  the  purpose  for  which 
the  articles  are  required. 

24.  All  purchases,  auditing  of  vouch- 
ers, and  issuing  of  warrants  for  the 
same,  as  ordered  by  the  Board,  shall 
pertain  to  the  Clerical  Department  and 
be  in  charge  of  the  Clerk.  He  shall  file 
and  transmit  to  the  Board  all  requisi- 
tions, audit  all  vouchers  and  check  all 
returns,  and  shall  keep  the  records  of 
the  Board  and  of  its  Committees. 

25.  All  reports,  documents,  returns 
and  communications  for  the  U6e  of  the 
Board  shall  be  addressed  to  the  "  Board 
of  Trustees,"  and  shall  be  filed  in  the 
Clerical  Department 


26.  The  Clerk  shall  keep  a  record  of 
the  proceedings  of  the  Board  and  shall 
print  the  same,  and  send  a  copy  to  each 
member  and  officer  as  soon  as  practi- 
cable ;  provided,  however,  that  the  final 
proofs  of  said  printed  records  shall  not 
be  approved  for  general  circulation  until 
the  official  record  of  such  proceedings 
shall  have  been  approved  by  the  Board; 
and  provided,  further,  the  first  proofs 
shall  not  be  authenticated  by  any  designa- 
tion indicating  that  the  same  were  pub- 
lished by  authority. 

27.  At  each  meeting  of  the  Board 
the  Clerk  shall  provide  each  Trustee  with 
a  schedule  of  the  vouchers  subject  to  ap- 
proval at  chat  meeting. 

It  Bhall  also  be  the  duty  of  the  Clerical 
Department  to  supply  the  desks  of  the 
several  members  with  stationery,  writ- 
ing materials,  and  bound  copies  of  the 
Proceedings  as  rapidly  as  the  same  may- 
be printed. 

28.  The  Clerk  shall  keep  a  record  of 
the  action  of  each  Committee,  and  shall 
cause  a  verbatim  report  to  be  taken  of 
the  hearings  and  other  proceedings  be- 
fore Committees,  when  required  by  the 
Committee. 

29.  The  Clerk  shall  submit  at  each 
meeting  a  summary  schedule,  showing 
the  number  of  employes  in  each  depart- 
ment. 

80.  The  general  care  of  the  offices  of 
the  District  and  of  the  Board  shall  be  in 
charge  of  the  Clerk. 

31.  There  shall  be  an  office  in  the 
Clerical  Department  for  the  President.  ■ 

Treisurer. 

82.  The  Treasurer  shall  receive  all 
moneys  of  the  municipality,  and  make 
such  payments  as  shall  be  ordered  by 
the  Board  upon  warrants  drawn  by  the 
President  and  countersigned  by  the 
Clerk.  He  shall  sign  all  checks  drawn 
for  account  of  the  District.  He  shall 
negotiate  all  bonds  as  directed  by  the 
Board,  and  make  all  payments  of  interest 
and  for  redemption  of  same  at  maturity, 
and  he  shall  cover  into  the  treasury  all 
sums  received  as  interest  on  any  deposits 
of  the  funds  of  the  District.  He  shall 
make  such  reports  as  required,  and 
generally  act  as  the  financial  adviser  of 
the  Board  of  Trustees.  The  office  of 
Treasurer  shall  be  at  the  headquarters  of 
the  Sanitary  District.  The  salary  of  the 
Treasurer  shall  not  exceed  twenty- five 
hundred  ($2,50(0  dollars  per  annum,  and 
he  shall  give  bond  in  the  sum  of  two 
million  ($2,000,000)  dollars,  and  shall  file 
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a  supplemental  bond  to  cover  any  liability 
in  excess  of  this  amount  when  required 
by  the  Board. 

The  selection  of  depositories  of  the 
funds  of  the  District  in  the  hands  of  the 
Treasurer  shall  be  entirely  in  the  control 
of  the  Treasurer,  and  no  action  of  this 
Board  shall  be  considered  as  ratifying 
the  selection  of  any  depository  by  said 
Treasurer,  or  in  any  way  waiving  the 
strict  liability  of  said  Treasurer  for  the 
custody  of,  and  accountability  to,  the 
Board  for  said  funds. 

33.  The  Treasurer  may  appoint  an 
assistant  at  a  salary  not  to  exceed  twenty- 
five  hundred  ($2,500)  dollars  per  annum, 
whose  duties  shall  be  prescribed  by  the 
Treasurer  and  performed  under  his  di- 
rection. He  may  employ  any  additional 
assistance  as  required  and  as  authorized 
by  the  Board. 

84.  The  Treasurer's  office  shall  be 
open  for  business  during  banking  hours 
of  the  City  of  Chicago. 

85.  The  Treasurer  shall  file  with  the 
Clerk,  between  the  first  and  third  day  of 
each  month,  a  detailed  statement  for  the 
preceding  month,  of  receipts,  disburse- 
ments and  balances,  including  all  sums 
received  as  interest  on  any  deposit  of  the 
funds  of  the  District. 

80.  The  Treasurer  shall  submit  an 
annual  report  showing  the  receipts  and 
disbursement  of  money  during  the  pre- 
ceding fiscal  year. 

Chief  Engineer. 

87.  The  Chief  Engineer  shall  have 
charge  of  all  engineering  work  and  shall 
devote  his  time  to  the  Sanitary  District. 
Under  his  direction  all  surveying  and 
civil  engineering  necessary,  or  ordered 
by  the  Board,  shall  be  done,  and  he  shall 
perform  such  other  duties  as  may  be  im- 
posed upon  him  from  time  to  time  by 
ordinances,  orders  or  resolutions  of  the 
Board,  and  shall  attend  the  meetings  of 
the  Board  when  required.  His  salary 
shall  not  exceed  the  sum  of  six  thousand 
($6,000)  dollars  per  annum,  and  his  bond 
shall  be  in  the  sum  of  twenty- thousand 
($30,000)  dollars. 

88.  The  Chief  Engineer  shall  have  en- 
tire charge  of  the  work  of  the  Engineer- 
ing Department,  and  shall  organize  and 
administer  the  same  so  as  to  secure  a 
full  record  of  the  nature  and  cost  of  all 
operations,  and  full  responsibility  of  all 
employes.  But  no  person  shall  be  eligi- 
ble of  appointment  or  employment  in  the 
Engineering  Department  hereafter  who 
is  not  a  resident  of  the  Sanitary  District 


and  a  citizen  of  the  State  of  Illinois,  or 
who  has  not  declared  his  intention  to 
become  such,  except  by  order  of  the 
Board  and  upon  the  recommendation  of 
the  Committee  on  Engineering. 

•  

89.  The  Engineering  Department 
shall  consist  of  three  divisions,  viz:  The 
Division  of  Drafting  and  Designing, 
the  Division  of  Construction,  and  the 
Division  of  Records. 

40.  The  Chief  Engineer,  or  an  assistant 
designated  by  him,  shall  have  charge  of 
the  Division  of  Drafting  and  Designing, 
which  shall  execute  all  surveys,  make 
and  record  all  maps  and  plats,  file  all 
note  books  and  be  custodian  of  the  same, 
prepare  plans  and  specifications,  and 
perform  such  other  duties  as  shall  be 
assigned  to  it  by  the  Chief  Engineer. 

41.  The  Division  of  Construction  shall 
be  under  the  immediate  direction  of  a 
Superintendent  of  Construction  or  of  the 
Chief  Engineer,  as  the  Board  may  from 
time  to  time  see  proper  to  direct.  It 
shall  be  charged  with  the  supervision  of 
the  practical  execution  of  the  contracts 
in  the  field,  to  the  end  that  the  same 
may  be  carried  forward  promptly,  that 
the  required  rates  of  progress  may  be 
made  and  delinquencies  or  neglect  on  the 
part  of  the  contractors  may  be  noted  and 
corrected. 

42.  The  Division  of  Records  shall  be 
in  the  direct  charge  of  the  Chief  Engi- 
neer. In  it  shall  be  kept  all  adminis- 
trative and  financial  records,  and  all 
reports  from  the  several  divisions.  It 
shall  also  be  charged  with  the  duty  of 
checking  up  estimates  and  returns  made 
to  the  Chief  Engineer  by  the  Superin- 
tendent of  Construction  or  any  of  the 
Assistant  Engineers. 

43.  The  Chief  Engineer  shall  appoint, 
as  authorized  by  the  Board,  such  assist- 
ants and  employes  as  the  needs  of  the 
service  may  require,  but  shall  not  exceed 
the  number  authorized  by  the  Board  or 
by  the  (Committee on  Engineering,  under 
authority  of  the  Board. 

All  sub  assistant  engineers,  instrument 
men,  sub  instrument  men  and  drafts- 
men shall  be  men  of  technical  compe- 
tence and  training  for  the  duties  as- 
signed. 

All  appointments,  changes  of  grade 
and  fixing  of  pay  shall  be  with  the  con- 
currence of  the  Committee  on  Engineer- 
ing. 

44.  The  Chief  Engineer,  under  the 
direction  of  the  Committee  on  Engineer- 
ing, may  employ  a  Record  Clerk  at  a 
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salary  not  exceeding  $1,600  per  annum, 
and  a  typewriter  at  the  rate  of  not  ex- 
ceeding $75  per  month. 

45.  In  the  absence  or  disability  of  the 
Chief  Engineer,  an  assistant,  to  be  des- 
ignated by  him  or  authorized  by  the 
Board,  shall  be  Acting  Chief  Engineer 
and  shall  exercise  all  the  functions 
vested  in  the  Chief  Engineer  under  the 
rules  of  the  Board, 

46.  All  changes  of  plans  whatsoever, 
by  which  any  work  is  to  be  carried  out 
in  any  manner  different  from  that  pro- 
vided for  in  any  contracts,  shall  be  de 
termined  upon  and  authorized  by  the 
Board,  and,  wherever  possible,  proper 
specifications  and  plats  therefor  shall  be 
filed  for  record  with  the  Clerk,  and  the 
President  shall  issue  notice,  attested  by 
the  Clerk,  to  the  parties  in  interest. 

47.  All  currrent  estimates  of  the  work 
done  under  any  contract,  and  the  certifi- 
cates therefor,  shall  be  made  by  the 
respective  engineer  in  charge  of  said 
work,  and  the  same  be  approved  by  the 
Chief  Engineer. 

48.  Whenever  the  Chief  Engineer 
shall  give  to  the  engineer  or  engineers  in 
charge  of  any  section  or  work,  any  order 
or  instructions  pertaining  to  the  work  of 
construction,  a  copy  of  the  same  shall  at 
the  same  time  be  spread  upon  the  official 
records  of  the  Engineering  Department. 

49.  The  employes  confirmed  or  au- 
thorized by  the  Board  shall  at  all  times 
be  subject  to  call  before  the  Board  and 
its  authorized  Committees,  and  it  is 
made  part  of  their  duty  to  fully  advise 
the  Board,  through  the  President  or  said 
Committees,  of  any  matters  of  adminis- 
tration or  engineering  which  may  be 
for  the  good  of  the  District,  when  re- 
quested so  to  do. 

50.  The  Chief  Engineer  shall,  at 
stated  intervals,  when  the  needs  of  the 
service  require  it,  examine  or  cause  to  be 
examined  by  assistant  engineers,  se- 
lected by  him  for  that  purpose,  any  ap- 
plicants for  positions  in  the  Engineering 
Department,  where  previous  technical 
training  is  necessary. 

No  applicant  shall  receive  an  appoint- 
ment unless  the  Chief  Engineer  shall  be 
satisfied  from  such  examination  that  he 
is  fully  qualified  for  the  position  sought. 

Whenever,  in  the  opinion  of  the  Chief 
Engineer,  a  reduction  of  the  force  may 
be  made  consistently  with  the  best  inter- 
ests of  the  District,  he  shall  so  report  to 
the  Board. 

The  Chief   Engineer  shall   have  the 


right  of  summary  discharge  for  insubor- 
dination, inefficiency,  or  conduct  unbe- 
coming an  employe  of  the  Sanitary  Dis- 
trict The  merit  system  shall  control  all 
appointments  and  promotions  in  said 
Engineering  Department. 

Attorney. 

51.  The  Attorney  shall  have  charge 
of  all  litigation  to  which  this  District 
shall  be  a  party,  and  shall  devote  his 
time  to  the  Sanitary  District.  He  shall 
draft  all  papers  required  by  the  Board  ; 
attend  upon  its  meetings  when  required; 
give  written  opinions  upon  all  questions 
referred  to  him  by  the  Board  or  its  offi- 
cers, in  the  discharge  of  their  duties, 
and  generally  attend  to  all  law  business 
of  the  Board.  His  salary  shall  be  the 
sum  of  five  thousand  ($5,000;  dollars  per 
annum,  and  his  bond  shall  be  in  the  sum 
of  twenty  thousand  ($20,000)  dollars. 

52.  The  Attorney  may  appoint  the 
following  assistants  as  needed  by  him, 
subject  to  confirmation  by  the  Board  : 

One  Principal  Assistant  Attorney  at  a 
salary  not  to  exceed  the  rate  of  three 
thousand  six  hundred  ($3,60  0  dollars 
per  annum. 

One  Assistant  Attorney  at  a  salary  not 
to  exceed  two  thousand  ($2,000)  dollars 
per  annum. 

One  Assistant  Attorney  at  a  salary  not 
to  exceed  eighteen  hundred  ($1,800)  dol 
lars  per  annum. 

The  Attorney  may  employ  one  type- 
writer and  stenographer  at  a  salary  not 
to  exceed  seventy- five  ($75)  dollars  per 
month. 

One  Clerk  at  a  salary  not  exceeding 
the  rate  of  $125  per  "month  and  one 
Clerk  at  a  salary  not  exceeding  $75  per 
month.  The  Attorney  may  employ  any 
additional  assistance  as  required  and  ae 
authorized  by  the  Board. 

The  duties  of  the  Assistant  Attorneys 
and  other  employes  of  the  Law  Depart- 
ment shall  be  prescribed  by  the  Attor- 
ney and  performed  under  his  direction. 

The  Prinoipal  Assistant  Attorney 
shall  be  Acting  Attorney  when  author- 
ized by  the  Attorney  and  in  his  absence. 

58.  There  shall  be  appointed  by  the 
Board,  upon  consultation  with  the  At- 
torney, a  General  Counsel,  at  a  salary 
not  exceeding  the  rate  of  five  thousand 
($5,000)  dollars  per  annum.  His  duties 
shall  be  to  advise  and  consult  with  the 
Attorney  of  the  Board  in  all  matters 
pertaining  to  the  legal  business  of  the 
Sanitary  District;   when  requested  by 
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the  Board,  to  give  written  opinions,  in 
connection  with  the  Attorney  of  the 
Hoard,  upon  such  matters  as  may  be 
submitted  to  him  and  the  Attorney, 
and  generally  to  advise  and  consult  with 
all  members  of  the  Board  concerning  the 
legal  affairs  of  the  District. 

r 

Amendments  to  Rules  and  Regulations 
and  Rules  of  Order. 

54.  All  amendments  and  changes  in 
these  Rules  and  Regulations  and  Rules 
of  Order  must  be  proposed  in  writing,  at 
a  regular  meeting  of  the  Board,  and 
shall  not  be  acted  on  before  the  next 
regular  meeting  of  the  Board.  The  vote 
of  a  majority  of  the  Trustees  constitut- 
ing the  Board  shall  be  necessary  to  their 
adoption. 

Miscellaneous. 

55.  The  salary  of  each  Trustee,  except 
that  of  the  President,  shall  be  the  sum  of 
three  thousand  (18,000)  dollars  per  an- 
num. 

56.  The  fiscal  year  shall  be  from  the 
first  day  of  January  to  the  thirty  first 
day  of  December,  inclusive,  and  corre- 
spond with  the  calendar  year. 

57.  The  Board  of  Trustees  shall  ap- 
prove all  requisitions,  vouchers  and  re- 
turns. 

58.  All  requisition?,  vouchers,  returns 
and  reports  shall  be  signed  by  the  head 
of  a  department,  and  shall  be  in  dupli- 
cate, a  copy  to  be  preserved  in  the  de- 
partment originating  the  same,  and  one 
to  be  filed  in  the  Clerical  Department. 
The  accounting  of  each  department  shall 
be  separate  and  distinct. 

59.  All  stationery  and  special  depart- 
mental forms  shall  be  provided  and 
charged  to  the  department  requiring  the 
same.  The  Board  shall  approve  all 
blanks. 

60.  All  general  and  miscellaneous 
expenditures  which  do  not  pertain  spe- 
cifically to  a  department  shall  be  gov- 
erned by  the  same  general  rules  as  a  de- 
partment and  referred  to  a  general  ac- 
count. All  vouchers  and  requisitions 
shall  state  specifically  the  authority  for 
incurring  the  liability. 

61.  All  employes  subject  to  confirma- 
tion by  the  Board  shall  hold  their  office 
during  the  pleasure  of  the  Board.  All 
other  employes  shall  be  subject  to  dis- 
charge by  the  head  of  the  department 
employing  them. 

62.  Requisitions  shall  be  made  for 
employes  and  shall  include  the  rates  of 


compensation  proposed,  except  as  specifi- 
cally provided  for  in  the  regulations. 

63.  Pay-rolls  shall  be  made  up  in  the 
department  in  which  the  service  was 
rendered  as  soon  after  the  close  of  the 
month  or  week  as  practicable  and  turned 
in  to  the  Clerk  for  audit,  and  on  ap- 
proval by  the  Board,  payment  and  re- 
ceipt of  employe;  provided ,  that  dis- 
charged employes  shall  be  paid  currently 
from  a  fund  provided  for  the  purpose. 

64.  The  classification  of  employes  on 
pay-rolls  and  returns,  except  as  fixed  by 
the  regulations,  shall  indicate  the  duties 
performed,  so  far  as  practicable. 

65.  Specialists  may  be  employed  for 
any  purpose  approved  by  the  Board, 
and  at  such  rates  of  compensation  as 
may  be  agreed  upon  and  authorized. 

66.  Each  department  shall  make  out 
a  semi  annual  property  return,  which 
shall  exhibit  all  property  of  whatever 
character  under  the  following  designa- 
tions : 

On  hand  per  last  return Received 

during  the  naif  year Total  to  be 

accounted  for Disposed  of  during 

the  half   year On   hand 

Day  of 189. .    From  what  source 

the  property  was  received  and  its  dispo- 
sition shall  be  noted. 

67.  An  annual  report  shall  be  made 
by  each  department  as  soon  after  the 
close  of  the  fiscal  year  as  practicable, 
and  said  report  shall  give  a  review  of 
the  operations  of  the  year,  a  classified 
exhibit  of  departmental  expenditures, 
the  operations  proposed  for  the  current 
year  and  an  estimate  of  the  probable 
^expenditure. 

68.  Each  department  shall  make  a 
monthly  report,  giving  a  distributed 
labor  account,  an  abstract  of  depart- 
mental liabilities  and  expenses,  and  an 
estimate  of  liabilities  for  the  current 
month ;  said  report  shall  review  the  oper- 
ations of  the  month  and  those  proposed 
for  the  current  month. 

69.  A  communication,  requisition, 
order  or  resolution,  shall  be  submitted 
for  the  approval  of  the  Board,  for  all 
operations  which  involve  liabilities ;  said 
communication,  requisition,  order  or 
resolution,  shall  set  forth  the  operations 
proposed  and  the  reasons  therefor  and 
the  time  required,  with  an  approximate 
of  the  cost. 

70.  Expenditures  for  minor  pur- 
chases, temporary  employment  and  cur- 
rent field  expenses,  as  demanded  by  the 
exigencies  of   the  service,  and  such  as 
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cannot  be  reasonably  anticipated  and 
provided  for  in  the  usual  way,  may,  at 
the  discretion  of  an  officer  of  the  Board . 
be  made  from  an  emergency  fund  and 
returned  on  an  emergency  voucher.  All 
emergency  vouchers  shall  be  drawn  to 
the  assistant  by  whom  the  liability  is 
directly  incurred. 

7 1 .  All  trustees,  officers  and  employes, 
when  traveling  upon  duty  and  under 
orders,  shall  be  allowed  actual  and  neces- 
sary expenses.  All  officers  and  em- 
ployes shall  be  allowed  their  actual  and 
necessary  expenses  in  the  field,  except 
when  assigned  to  some  local  station,  or 
when  the  time  in  one  locality  is  equiva- 
lent to  a  local  assignment  (which  shall 
be  considered  as  thirty  (30)  days)  or  when 
the  salary  is  stipulated  to  cover  the  ex- 
penses in  whole  or  in  part  When  assign- 
ments are  temporary  or  other  than  local, 
the  fact  shall  be  noted  on  the  pay-roll 
for  said  person  so  assigned,  and  the 
Chief  Engineer,  immediately  upon  the 
assignment  of  such  person,  shall  notify 
the  Clerk  of  such  assignment.  All 
vouchers  for  field  expenses  shall  be 
drawn  to  the  assistant  in  immediate 
charge,  and  shall  exhibit  the  items  of 
liability  incurred  on  account  of  each 
employe  of  the  party  for  which  the 
assistant  is  responsible. 

72.  The  offices  of  the  Clerk  and  At- 
torney shall  be  open  from  9  A.  M.  to  5 
P.  M.  and  olose  on  Saturdays  at  8  P.  M. 
The  offices  of  the  Chief  Engineer  shall 
be  open  from  8:30  A.  M.  to  5  P.  M.  and 
close  on  Saturdays  at  3  P.  M. 

RULES  OP   ORDER: 

Rule  1.  At  the  hour  appointed  for  the 
meeting,  the  Clerk,  or  one  of  his  assist- 
ants, shall  proceed  to  call  the  roll  of 
members,  mark  the  absentees,  and  an- 
nounce whether  a  quorum  of  the  Board 
be  present.  Upon  the  appearance  of  a 
quorum,  the  Board  shall  be  called  to 
order,  the  President  taking  the  chair,  if 
present,  and  the  Board  appointing  a  tem- 
porary Chairman,  if  he  is  absent.  If  a 
quorum  do  not  appear  for  thirty  minutes 
after  the  time  of  meeting  the  Board  shall 
thereby  stand  adjourned  to  the  next  reg- 
ular meeting,  unless  by  a  vote  of  the 
members  present  an  adjournment  be  had 
to  a  subsequent  date.  When  a  quorum 
is  present  the  Board  shall  proceed  to  the 
business  before  it,  which  shall  be  con- 
ducted in  the  following  order : 

1.  The  reading  of  the  minutes  of  the 
proceedings  of  tbe  last  meeting  or  meet- 
ings, amendment  and  approval  of  the 
same. 


2.    Receiving  reports  of  officers. 


3.  Unfinished  business  of  preceding 
meetings. 

4.  Reports  of  Committees. 

5.  Presentation  of  petitions  and  com- 
munications. 

6.  Miscellaneous  and  new  business. 

Rule  2.  All  questions  relating  to  the 
priority  of  business  shall  be  decided 
without  debate. 

Rule  3.  The  acts  of  the  Board  shall 
be  expressed  by  Ordinances,  Orders,  Res- 
olutions, and  Motions. 

Rule  4.  The  presiding  officer  shall 
preserve  order  and  decorum,  and  shall 
decide  all  questions  of  order  subject  to 
an  appeal  to  the  Board,  on  which  appeal 
no  member  shall  speak  more  than  once. 

Rule  5.  Smoking  shall  be  strictly  pro- 
hibited in  the  Board  room  during  the 
session  of  the  Board. 

Rule  0.  When  a  member  wishes  to 
present  a  communication,  petition,  or- 
der, resolution  or  other  original  matter, 
he  shall  briefly  state  its  nature  before 
presenting  the  same. 

Rule  7.  No  member,  without  leave  of 
the  Board,  shall  speak  more  than  once 
upon  the  same  subject  until  every  mem- 
ber desirous  of  speaking  shall  have 
spoken,  and  no  member  shall  speak 
longer  than  ten  (10)  minutes  at  any  one 
time,  except  by  consent  of  the  Board. 

Rule  8.  While  a  member  is  speaking, 
no  member  shall  hold  any  private  dis- 
course, or  pass  between  the  speaker  and 
the  Chair. 

Rule  9.  Every  member  who  shall  be 
present  when  a  question  is  stated  from 
the  Chair  shall  vote  thereon  unless  ex- 
cused by  tbe  Board,  and  no  member 
shall  be  recorded  as  voting  unless  pres- 
ent when  the  roll  is  called.  By  unani- 
mous consent  any  Trustee  may  explain 
his  vote  when  his  name  is  called;  but  no 
explanation  of  the  vote  of  any  Trustee 
will  be  recorded  in  the  minutes  unless 
by  order  of  or  consent  of  the  Board. 

Rule  10.  Any  matter  before  the  Board 
may  be  set  down  as  a  special  order  of 
business  at  a  time  certain,  if  a  majority 
of  the  Trustees  vote  in  the  affirmative, 
but  not  otherwise. 

Rule  11.  No  motion  shall  be  put  or 
debated  unless  it  be  seconded.    When  a 
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motion  is  seconded  it  shall  be  stated  by 
the  presiding  officer  before  debate,  and 
every  such  motion  shall  be  reduced  to 
writing,  if  required  by  a  member. 

Rule  12.  In  all  cases  where  a  resolu- 
tion, order  or  motion  is  entered  on  the 
minutes  of  the  Board,  the  names  of  the 
members  moving  and  seconding  the 
same  shall  be  entered  also. 

Rule  13.  A  motion  to  lay  a  question 
on  the  table  is  not  debatable. 

Rule  14.    A  motion  to  lay  any  particu 
lar  proposition  on  the  table  shall  apply 
to  that  proposition  only,  and  not  to  any 
original  proposition  to  which  it  may  be 
an  amendment  or  substitute. 

Rule  15.  When  a  motion  is  postponed 
indefinitely  it  shall  not  be  again  taken 
up  at  the  same  meeting. 

Rule  16.  On  an  amendment  to  "strike 
out  and  insert,"  the  paragraph  to  be 
amended  shall  first  be  read  as  it  stands; 
then  the  words  proposed  to  be  stricken 
out  and  those  to  be  inserted ;  and,  finally, 
the  paragraph  as  it  will  stand,  if  so 
amended,  shall  be  read. 

Rule  17.  A  substitute  for  any  original 
proposition  in  debate  may  be  entertained 
when  further  amendment  is  not  admissi- 
ble; and,  if  accepted  by  the  mover  of 
such  original  proposition  or  by  the  Board 
by  vote,  it  shall  entirely  supersede  such 
original  proposition,  and  cut  off  all 
amendments  appertaining  thereto. 

Rule  18.  A  vote  or  question  may  be 
reconsidered  at  any  time  during  the  same 
meeting,  or  at  the  first  regular  meeting 
held  thereafter. 

Rule  19.  It  shall  be  the  privilege  of 
any  Trustee  to  have  his  vote  recorded  on 
any  one  or  more  vouchers  when  pre- 
sented to  the  Board  for  approval. 

ADDITIONAL  ACCOMMODATIONS    FOR  THE 

PRESS. 

Mr.  Jones  presented  a  communication 
from  certain  members  of  the  press,  ask 
ing  that  the  Board  provide  better  facili- 
ties for  the  press,  and  presented  an  or- 
der in  that  connection,  directing  that 
the  Clerk  purchase  such  additional  fur- 
niture as  may  be  necessary,  and  the  re- 
port and  order  were  read. 


Mr.  Jones,  seconded  by  Mr.  Bolden- 
week,  moved  that  the  communication 
be  printed  and  placed  on  file,  and  the  ac- 
panying  order  adopted. 

On  roll-call  the  vote  stood  :  Yeas- 
Messrs.  Bolden  week,  Braden,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  COMMUNICATION  : 

"Chicago,  February  8,  1897. 

To  the  Honorable  Board  of  Trustees  of 
th>  Sanitary  District  of  Chicigo  : 

We,  the  undersigned  representatives 
of  the  newspapers  of  Chicago,  respect- 
fully petition  your  Honorable  Body  for 
better  facilities  for  the  press  at  the  meet- 
ings of  this  Board. 

L.  Bodine,  Times-Herald. 

H.  L.  Bird,  Chronicle. 

M.  J.  Diedrl,  Freie  Press. 

Re  BERT  Atter,  Record. 

S.  Setten,  Staats  Zeitung. 

F.  Bell,  News. 

P.  S.  Goodman,  For  all  the  rest. 

The  following  is 

the  ordkk: 

Ordered,  That  the  Clerk  of  the  Board 
be  directed  to  purchase  such  additional 
furniture  for  the  Board  room  as  may  be 
necessary  to  provide  adequate  accom- 
modations for  the  press. 

APJOURNMENT : 

On  motion  of  Mr.  Bolden  week,  sec- 
onded by  Mr. Wenter,  the  Board  then  ad- 
journed. 


J 
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—OF    THE — 


Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


FEBRUARY  10.  1897. 


OFFICIAL  RECORD. 

(Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago,) 


REGULAR  MEETING. 

The  three  hundred  and  forty-second 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rial  to  Building, 
Wednesday,  February  10,  1897,  at  2 
o'clock,  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckbart,  Jones,  Kelly, 
Smyth  and  Wenter  —  eight  members,, 
were  present. 

MINUTE8. 

The  minutes  of  the  regular  meeting,, 
held  February  8,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Boldenweck* 
seconded  by  Mr.  Smyth. 


vouchers: 
The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

F.  Mayer  A  Co.  (blueprinting) $   40  88 

W.  A.  Olmsted  (mounting  maps) 1  75 

lsham  Randolph  (postage  stampB) 3(5  00 


.J. 

ft 
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J.  H.  Alexander  (rent,  Lock  port,  Jan.  31, 1897) $  17  00 

New  Jersey  Aristolype  Company  ( photo  supplies) 2  00 

Chicago  Towel  Supply  Company  ( toweling) 6  40 

C.  S.  Austin  (ice) 12  00 

Orne  Electric  Construction  Company  (repairing  buzzer  system) . ...  2  75 

Frank  W.  Welch,  Assignee  (rent,  Lemont,  Jan.  81, 1807) 18  00 

$       186  28 

CLERICAL  DEPARTMENT. 

P.  F.  Pettibone  &  Co.  (stationery) $  2  5i 

LAW  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling) $      1  60 

C.  S.  Austin  (Ice) 8  00 

West  Publishing  Company  (subscription  N.  E.  Reporter) 6  00 

Henry  Young  (rent,  Joliet,  January  81, 1897) 16  0o 

Chicago  Telephone  Company  (toll  services,  December,  189(5) 16  00 

Chicago  Edison  Company  (repairs,  etc.) 4  88 

$        46  88 

TREASURY  DEPARTMENT. 

Cameron,  Amberg  A  Co.  (stationery) $      6  60 

The  Ryan  &  Hart  Company  (stationery) 12  00 

$         18  50 

GENERAL  ACCOUNT. 

*  Western  Bank  Note  and  Engraving  Company  (printing  bonds,  sixth 

issue) $  650  00 

♦Chicago  Telephone  Company  (service  to  April  1 ,  1897) 782  92 

*  J  ohn  F.  Higgins  ( printing  Proceedings,  etc. ) 219  75 

$     1,552  67 

PUMPING   PLANTS. 

*James  W.  Ellsworth  &  Co.  (coal,  Section  14) $       887  28 

Total S     2  092  62 

ENGINEERING  DEPARTMENT. 

+Con8truction  Account— 

Griffiths  &  McDermott  (Section  1,  February  1,  1897) $  8,505  62 

Heldmaler  &  Neu  ( Section  A,  February  1,  1897) 8,601  79 

Heldmaier  &  Neu,  (Section  B,  February  1,  1897) 881  25 

Gahan  &  Byrne  (Section  G,  February  1,  1897) 2.658  59 

Gahan  &  Byrne  (Section  H,  February  1, 1897) 1,180  44 

Christie  &  Lowe  (Section  15,  Regulating  Works,  January  8,  1897). .  59  888  84 
Benezette  Williams  (Section  O,  Southwest  Boulevard  Bridge, Decem- 
ber 31,  1896) 1,559  51 

Benezette  Williams  (Section  O,  Elgin,  Joliet  and  Eastern  Bridge, 

December  16, 1896) 1,614  62 

Benezstte  Williams  (Section  O,  Elgin,  Joliet  and  Eastern  Bridge, 

January  16, 1897—  Final) 1,911  89 

The  Qualey  Construction  Company  (Section  6,  February  1,  1897). . .  8,794  44 
The  Qualey  Construction  Company  (Section  5— extra— slide—  Feb- 
ruary 1,1897) 760  00 

The  Qualey  Construction  Company  (Section  6 -extra— spoil  bank— 

February  1,1897— Final) 65  80 

$  90,882  19 

Grand  total $   92  924  81 

•  Paid  by  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers,  as  read 
and  shown  above,  be  approved  and  or- 
dered paid. 

On  roll-call,  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Garter, 
Eckhart,  Jones,  Kelly,  Smyth  and 
Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  February 
-6,  1896,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  February  10, 1897. 

1o  the  Honorable  the  Board  of  Trustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
February  6,  1896,  as  the  same  have 
been  reported  to  me : 

Engineering  department 87 

Pumping  plants 9 

Clerical  department. 5 

Law  department 7 

Treasury  department. .  ? 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 140 

Respectfully  submitted, 
{Signed)  J  as.  Reddick, 

Clerk." 

MONTHLY   REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
January,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  February  1,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  uf  Chicaqo: 
Gentlemen — I    have    the    honor  to 


herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
January,  1897,  was  $66.61,"  divided  as 
follows: 

Stationery  and  supplies $      57  35 

General  expenses 9  26 

Total $      66  61 


There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against 
the  Clerical  Department,  and  the  ex- 
penses for  the  present  month  will,  from 
present  indications,  be  about  $900.00. 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  January,  1897,  was 
$321.92,  divided  as  follows: 

Expert  accountant $  127  50 

Electric  lighting 91  20 

Postage  stamps 80  00 

General  expenses. 78  22 

Total $    821  92 


There  are  outstanding  liabilities 
against  the  General  Account  of  about 
$800.00  for  advertising,  and  the  expenses 
for  the  present  month  will  be  about 
$5,000.00. 

During  the  month  of  January,  1897, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $10,108.13,  as  follows: 

Engineering  Department $  1,026  34 

Clerical  Department 66  61 

Law  Department 4,086  86 

General  Account 821  92 

Police  Department. 259  56 

Pumping  Plant,  Section  8 12  80 

Pumping  Plant,  Section  4 47  00 

Pumping  Plant,  Section  14 126  99 

Weir,  McKechney  &  Co.  (la- 
borers)    4  160  05 

Total $  10,108  18 

During  the  month  -vouchers  issued  to 
the  amount  of  $125,926.20  were  paid  in 
tax- levy  warrants,  with  six  per  cent  in- 
terest coupons  attached,  drawn  against 
the  tax*  levy  for  1896,  for  accounts  as 
shown  below. 

The  total  expenditures,  therefore,  for 
the  month,  were  as  follows: 

189ft  Tax-levy  Warrants,  Con- 
struction Account $   123.161  85 

1896  Tax-levy  Warrants,  Gen- 
Account  214  72 
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1896     Tax- levy      Warrants, 

Pumping  Plant,  Section  8. . .  $  586  09 
1896      Tax-levy      Warrants, 

Pumping  Plant,  Section  4. . .  1,766  68 
1806      Tax-levy      Warrants, 

Pumping  Plant,  Section  14. .  198  01 

Regular  Warrants 10,108  18 

Total $   186,084  88 


Of  the  $881,818.00  appropriated  Janu- 
ary 30,  1897,  for  the  payment  of  depart- 
mental and  direct  operating  expenses 
there  were  expenditures  during  the 
month  to  the  amount  of  $1,188.80,  leav- 
ing the  unexpended  balance  of  the  ap- 
propriation $880,184.70. 

Of  the  $485,850.00  appropriated  Janu- 
ary 20,  1897,  for  the  payment  of  certain 
maturing  bonds  and  interest,  there  have 
been  no  expenditures  so  far. 

Of  the  total  amount  of  1896  tax-levy 
warrants  issued  to  date,  there  is  now 
outstanding  the  sum  of  $2,581,851.57. 

Respectfully  submitted, 

(Signed)  James  Redpick, 

Clerk.'9 

ANNUAL  REPORT  FROM  ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  and  read  a  report 
from  the  Chief  Engineer,  transmitting 
the  annual  report  from  the  Engineering 
Department  for  the  year  ending  Decem- 
ber 81, 1896. 

Mr.  Wenter,  seconded  by  Mr.  Brad  en, 
moved  that  the  report,  with  accompany- 
ing annual  report,  be  printed  and  placed 
on  file. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  Feb.  1st,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemkn— In  the  following  report,  I 
have  endeavored  to  collect  all  of  the  facts 
essential  to  a  clear  statement  of  the  prog- 
ress of  the  work  of  the  Sanitary  District, 
covered  by  the  several  contracts  for  its 
construction,  and  to  8b ow  its  condition  at 


the  close  of  the  year  1896.  This  report  is 
designed  to  4>e  a  continuation  of  the  con- 
cise history  of  the  work  which  was 
brought  down  by  me  to  January  1st,  1896, 
and  appears  in  the  Proceedings  of  your 
Honorable  Body  for  that  year  (pages  8162 
to  8201  inclusive). 

The  value  of  the  work  accomplished 
during  the  year  1896  aggregates  $3,409,- 
251.42.  The  amount  vouchered  for  pay- 
ment (including  reserve  on  completed  sec- 
tions) foots  up  $4,226,498.08. 

The  aggregate  value  of  all  contracts  for 
construction  and  of  work  done  on  force 
account  to  December  81, 1896,  is  $19,899,- 
766.67.  Total  values  earned  up  to  the 
same  date,  $18,128,779.62.  Percentage  of 
work  completed,  on  basis  of  values,  98.42. 
Total  amount  vouchered  for  payment, 
$17,164,788.54. 

The  work  accomplished  during  the  year* 
on  the  basis  of  volume,  is  as  follows: 

Glacial  drift,  4,444,886  cu.  yds.,  or  15.84 
per  cent. 

Solid  rock,  1,588,989.1  cu.  yds.,  or  12.48 
percent. 

Aggregate  of  solid  rock  and  glacial 
drift,  5,978,825.1  cu.  yds.,  or  14.79  per 
cent. 

Total  previous  excavation,  *8 1,145,052 
ou.  yds.,  making  the  total  to  December 
81, 1896,  87,128,877.1  cu.  yds.,  or  91.88  per 
cent. 

Retaining  wall  built  during  1896, 241,688.2 
cubic  yards;  built  previous  to  1896, 99,588.44 
cubic  yards,  making  a  total  of  841,171.64 
cubic  yards,  or  91.72  per  cent 

These  are  the  results  in  gross  of  the 
year's  work,  the  details  of  which  are  taken 
up  section  by  section  In  the  body  of  this 
report  and  appear  in  tabular  form  as 
exhibits,  as  follows: 

Exhibit  "A,"  letter  of  Mr.  William 
Trinkaus,  Record  Clerk,  giving  the  finan- 
cial statement  of  the  Engineering  Depart- 
ment for  the  year  and  presenting  data  for 
harmonizing  the  same  with  the  report  of 
the  Clerk.  This  letter  is  accompanied  by 
three  tables,  viz. :   No.  1,  a  classified  state- 


*  My  last  annual  report  save  the  total  yardage 
completed  as  82,145,090.  This  amount  has  since 
been  reduced  by  88  yards  (28  yards  of  glaoial 
drift  and  10  yards  of  solid  rock),  on  account  of 
final  notes  having  been  rendered  on  jrfver  dtver- 
«/on,  force  acoount  work,  Section  11. 
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ment  of  engineering  expenses  for  1896;  No. 
2,  a  classified  statement  of  construction  ex- 
penses for  1896;  No.  8,  a  classified  state- 
ment of  all  expenses  from  February  1, 1890, 
to  December  81, 1896. 

Exhibit  "B,"  Table  No.  1,  a  revised  esti- 
mate in  detail  of  the  work  under  contract 
up  to  January  1, 1897. 

Table  No.  2,  statement  showing  condition 
of  contracts  January  1, 1897,  with  data  for 
harmonizing  the  same  with  the  report  of 
the  Clerk, 

Table  No.  8,  a  classified  statement  of 
cubic  yards  of  material  excavated  and  re- 
taining wall  and  bridge  masonry  built  by 
contractors  from  the  beginning  of  the  work 
to  January  1, 1897,  and  includes  a  revised 
approximate  estimate  of  yardage  and 
amount  remaining  to  be  done. 

Table  No .  4,  estimated  cost  of  Main  Chan- 
nel and  auxiliary  work  in  process  of  con- 
struction and  essential  to  its  completion. 

Table  No.  6,  a  graphical  chart  showing 
values  of  the  work  done  to  January  1, 1897. 


Section  "CT'—McMahon  £  Montgomery  Co.%  tt. 
al.t  Contractors. 

The  barrier  presented  by  the  tracks  of 
the  several  railroads  crossing  the  Channel, 
prevented  progress  on  this  section  by 
dredges.  A  dredge  worked  up  nearly  to 
the  right  of  way  of  the  Stock  Yards  tracks 
and  west  of  the  railroads  excavation  was 
by  steam  shovels  and  wheel  scrapers,  the 
material  excavated  being  carried  off  to 
brick  yards,  the  Southwest  Boulevard  and 
the  Lake  Front 

The  returns  show  882,225  cubic  yards  ex- 
cavated from  the  Main  Channel  and  7,414 
cubic  yards  from  the  Collateral  Channel 
during  the  year.  The  references  to  this 
flection  in  the  Proceedings  are  as  follows: 
January  16th  (page  8096),  these  contractors 
presented  a  communication  to  the  Board, 
asking  consideration  of  a  claim  for  compen- 
sation on  account  of  delay.  This  was 
referred  to  the  Committee  on  Engineering. 
In  an  effort  to  expedite  this  work,  the  Chief 
Engineer  communicated  with  some  of  the 
leading  bridge  firms,  with  a  view  to  getting 
prices  on  an  eight-track  structure  to  carry 
the  railroads  over  the  Channel  (see  his  let- 
ter book  January  80th,  pages  829  to  886; 
February  18th,  pages  879  to  886,  and  Febru- 
ary 20th,  pages  899  to  406).    On  March  12th  I 


(page  469  of  his  letter  book),  the  Chief 
Engineer,  acting  under  the  provisions  of 
the  "extra  work"  clause  of  the  contract, 
ordered  the  contractors  for  this  section  to 
furnish  and  erect  a  bridge  of  80 -foot  span, 
to  carry  the  eight  tracks  of  the  railroads 
crossing  the  Channel  on  Campbell  Avenue. 
Proceeding  under  this  order,  the  contractors 
entered  into  contract  with  the  Detroit 
Bridge  and  Iron  Company  for  the  super- 
structure. 

The  weight  of  this  structure,  for  which 
final  voucher  was  returned  September  22d, 
was  677,091  pounds ;  contract  price,  2.8  cents 
per  pound;  extra  for  turned  bolts  ordered 
by  Chief  Engineer,  $490.00;  total,  $19,448.66; 
added  to  which,  as  per  terms  of  contract, 
was  10  per  cent,  on  cost,  or  $1,944.86;  mak- 
ing a  total  paid  these  contractors,  on  ac- 
count of  same,  of  $21,898.40.  The  piles, 
timber,  etc.,  for  foundations  for  this  bridge 
were  purchased  by  the  Chief  Engineer, 
and  the  driving,  framing,  etc. ,  was  done 
by  the  Pan  Handle  Railway.  The  cost  of 
material  was  as  follows: 

Spry  Lumber  Company $  1,467  81 

Marsh  &  Bingham  Company 966  46 

Jones  A  Laughlln  Company 118  02 

Total,  material  bills $  2,685  78 

The  charge  for  labor  is  apparently  out 
of  all  proportion  to  the  cost  of  material, 
but  it  must  be  remembered  that  this  work 
was  done  subject  to  the  delays  and  inter- 
ruptions occasioned  by  the  traffic  of  the 
railroads,  whose  trains  had  to  be  kept 
moving. 

Under  the  contracts  with  these  roads, 
the  cost  of  all  changes  of  grade  and  align- 
ment made  to  conform  to  the  plans  of  this 
District,  is  to  be  borne  by  the  District. 
The  cost  so  far  of  these  changes,  as  per 
bills  rendered,  has  been  for  the  P.,  C,  C. 
&  St  L.  R.  R.,  $8,692.06;  of  the  Union 
Stock  Yards  and  Transit  Company, 
$3,165.96,  and  of  the  Chicago  and  Northern 
Pacific  Railroad,  $2,449.74.  The  temporary 
bridge  erected  for  the  use  of  the  Southwest 
Boulevard  and  Western  avenue  was  com- 
pleted and  travel  turned  on  it  on  June  3rd. 
The  cost  of  this  structure  foots  up  3 1,76 LIS. 
The  cost  of  changing  roadways  and  main- 
taining same  to  December  SUt,  foots  up 
$2,611.92.  On  June  10th  (page  8873),  on 
request  of  the  Chief  Engineer,  an  addi- 
tional appropriation  of  $1,500.00  was  made 
for  this  work.    On  June  24th  (page  8389), 


1 


February  10,] 


3831— 


[1897. 


the  Cbief  Engineer  transmitted  form  of 
advertisement  and  specifications  for  bridge 
to  be  erected  under  the  contract  of  the 
District  with  the  Southwest  Boulevard. 
The  Joint  Committee  on  Engineering  and 
Finance,  to  whom  they  were  referred  on 
July  1st  (page  8896),  reported  favorably, 
and  theJClerk  was  directed  to  advertise  the 
work  (pages  8897  to  8409).  On  August  12th 
(page  8478),  authority  was  granted  the 
Chief  Engineer,  on  his  request,  to  pay 
$12.72  to  Hayes  Bros,  for  removing  curbing 
and  paving  from  Western  avenue. 

The  Chief  Engineer,  acting  under  the 
provisions  of  Clause  "D,"  Section  15  of  the 
contract,  relating  to  "extra  work,"  di- 
rected these  contractors  to  excavate  be- 
neath the  eight- track  railroad  bridge, 
hereinbefore  designated,  to  a  proper  depth 
and  width,  to  admit  of  the  passage  of 
dredges,  scows  and  tugs  to  be  used  in 
prosecuting  the  work,  fixing  the  price  to 
be  paid  therefor  at  14  cents  per  cubic 
yard  in  addition  to  the  contract  price  (see 
Chief  Engineer's  letter  book,  page  21,  Sep- 
tember 9th).  Under  this  order,  80.419 
cubic  yards  had  been  excavated  to  De- 
cember 81st,  at  a  cost  of  $4,268.66  In  excess 
of  the  original  contract  price.  On  Sep- 
tember 2nd  (page  8486),  the  Chief  Engi- 
neer presented  the  bill  of  W.  L.  Stebbings 
for  professional  services  in  designing  eight- 
track  bridge,  as  per  arrangement  author- 
ized by  Joint  Committee  of  Engineering 
and  Finance,  to  which  Committee  the  bill 
was  referred,  and  by  them  it  was  reported 
favorably,  September  23rd  (page  8528),  and 
ordered  paid.  On  September  2nd  (page 
8495),  bids  for  Southwest  Boulevard  bridge 
were  opened  (see  section  of  this  report  on 
bridges).  On  September  28rd  (page  8525), 
the  action  of  the  Chief  Engineer  in  having 
temporary  bridge  at  Western  avenue  re- 
floored  was  confirmed  and  bills  therefor 
(included  in  statement  of  cost  hereinbe- 
fore made)  ordered  paid. 

The  volume  and  value  of  work  on  this 
section  is  as  follows : 

Mala  Channel,  glacial  drift,  1,504,786 
cu.  yds.  at  21c $815,994  56 

Collateral  Channel,  glacial  drift,  132,- 
009ou.  yds.  at  19.9c .      26,269  79 

Surface  ditohes,  glacial  drift,  12,000 
cu.  yds.  at  21o .' 2,520  00 

Total  regular  contract $344,784  85 


Cut  in  Main  Channel,  from  station 
66+25  to  68,  9,487  cu.  yds.  glacial 
driftat42c $    3,984  54 

Dredge  pit  through  Pan  Handle  em- 
bankment, 30,419  cu.  yds.  glacial 
driftatl4o 4,358  66 

Temporary  bridge  and  roadway  at 
Western  avenne— 

Material  and  labor  of  con- 
struction  $1,761  13 

Roadway  changes  and  re- 
pairs   2,511  92 

4,278  0£ 

Pan  Handle  bridge- 
Erection  of  approach  span 

to  8-traok  bridge $21,898  40 

Foundations 5,228  68 

Track  changes.  P.,  C,  C. 

&  St.  L.  R.  R.  Co 3,692  06 

Track  changes,  C.  &  N.  P. 

R.R.CO 824  10 

Track  changes,  U.  S.  Y.  & 

T.  Co 3,155  96 

Material  for  raising  C.  & 

N.  P.  tracks 1,625  64 

85,919  84 

Total  cost  of  section $393,220  44 

Amount  earned  to  January  1, 1897. . . .    267,688  89 

Unfinished  work $125,535  56 

Reserved  percentages 28,385  82 

♦Balance  required  to  complete $153.922  87 

Proportion  of  work  completed,  66.18  per  cent. 


♦This  amount  will  he  increased  by  the  amount 
of  certain  outstanding  bills  not  received  in  time 
for  this  report. 

The  total  cost  of  the  section,  as  shown 
above,  is  $898,220.44,  but  the  cost  of  the 
superstructure  of  the  eight-track  bridge 
($21,898.40)  should  be  credited  to  this  ac- 
count and  charged  to  permanent  account, 
which  leaves  $871,827.04  properly  charged 
to  this  section. 


Section  %iN"-~Haye9  Bros.  Contractor*. 

The  work  of  this  section  has  been  prose- 
cuted by  dry  methods.  West  of  Ked  zie  av- 
enue, a  steam  shovel  has  been  operated  in 
conjunction  with  an  incline  conveyor, 
depositing  spoil  on  the  Bight  of  Way. 
The  returns  show  the  output  for  the  year 
as  211,696  cubic  yards  glacial  drift. 

The  volume  and  value  of  work  on  this 
section  Is  as  follows: 

Main  Channel,  glacial  drift,  1,105,448 
cu.  yds.  at  28c $254,851  8$ 
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Surface  ditches,  glacial  drift,  8,400  cu. 
yds.  at  23c 1,032  00 

Total costof  section $256.188  89 

Amount  earned  to  January  1, 1897. . . .      80,821  08 

Unfinished  work $175,862  81 

Reserved  percentage 10,102  64 

Balance  required  to  complete 8185,465  45 

Proportion  of  work  completed,  31.55  per  cent. 


Section" M"— The  Reldenreich  Company,  Con- 
tractor^ Charles  E.  Schlytern,  Assignee. 

This  section  was  practically  completed 
in  1896,  as  the  report  for  that  year  snowed 
that  at  December  81st,  99.42  per  cent  of  the 
work  was  done. 

On  February  19th  (page  8284),  the  Joint 
Committee  on  Judiciary  and  Finance  re- 
ported the  claims  of  sundry  creditors  of 
the  contractors  for  this  section  and  recom- 
mended that  the  same,  with  all  facts  relat- 
ing thereto,  be  submitted  to  a  Judge  of  a 
Court  of  Record  in  Cook  County  for  proper 
order  or  decree  of  settlement,  etc.  This 
report  was  adopted.  On  June  24th  (page 
8889),  the  Joint  Committee  on  Engineering 
and  Finance  recommended  a  reduction  in 
the  amount  of  the  bond.  On  November  18th 
(page  8810),  the  Joint  Committee  On  Ju- 
diciary and  Finance  presented  a  report 
covering  the  sundry  claims  against  this 
section  and  a  certified  copy  of  the  order  of 
the  County  Court  relating  thereto,  which 
report  was  adopted.  On  the  same  date 
(page  8618),  the  Chairman  of  the 
Joint  Committee  on  Engineering  and 
Finance  presented  a  report  in  ref- 
erence to  the  final  payment  upon  this 
section,  accompanied  by  the  final  certificate 
of  the  Chief  Engineer,  under  date  of  No- 
vember 5th  (pages  8618-19).  This  report 
was  laid  over  until  November  26th  (page 
8617),  when  favorable  action  thereon  was 
had  and  payment  ordered.  This  final  esti- 
mate includes  8,644  cubic  yards  which  had 
slidden  into  the  Channel  from  the  sides. 

The  amount  and  value  of  the  work  done 

on  this  section  is  as  follows: 

Main  Channel,net  seotion,glacial  drift, 
717,650  cu.  yds.  at  21.7c $155,730  05 

Main   Channel,  slides,  glacial  drift, 
8,544  cu.  yds.  at  21.7o $    1.864  06 

Surface  ditohes,  glacial  drift,  1,986  cu. 
yds.at2l.7o 430  96 

Total  cost  of  section $158,015  06 

*  Amount  earned  and  paid  to  Jan.  1, 
1897 $158,015  06 

Proportion  of  work  completed,  100  per  cent. 
•Final  Toucher  rendered  Oct.  81, 1896. 


Section  ,4L"— I7i«  Hetdenreich  Company,  Con- 
tractors—Charles B.  Schlytern,  Assignee. 

Like  its  companion,  Section  "M,"  this  sec- 
tion was  practically  completed  in  1895. 
The  returns  at  December  81st,  of  that  year,, 
showed  99.28  per  cent  of  the  work  done. 

On  February  19th  (page  8284),  the  Joint 
Committee  on  Judiciary  and  Finance  re* 
ported  the  claims  of  sundry  creditors  of  the 
contractors  for  this  section,  and  recom- 
mended that  the  same,  with  all  facts  rela- 
tive thereto,  be  submitted  to  a  Judge  of  a 
Court  of  Record,  in  Cook  County,  for 
proper  order  or  decree  of  settlement,  etc. 
This  report  was  adopted.  On  June  24th 
(page  8889),  the  Joint  Committee  on  Engi- 
neering and  Finance  recommended  a  re- 
duction In  the  amount  of  the  bond.  On 
November  18th  (page  8610),  the  Joint  Com* 
mittee  on  Judiciary  and  Finance  presented 
a  report  covering  the  sundry  claims  against 
this  section,  and  a  certified  copy  of  the 
order  of  the  County  Court  relating  thereto, 
which  report  was  adopted.  On  the  same 
date  (page  8618),  the  Chairman  of 
the  Joint  Committee  on  Engineering 
and  Finance  presented  a  report  in 
reference  to  the  final  payment  upon 
this  section,  accompanied  by  the  final 
certificate  of  the  Chief  Engineer 
(page  8618) .  This  report  was  laid  over  un- 
til the  25th  of  the  same  month  (pages  8617- 
18),  when  favorable  action  was  had  thereon 
and  payment  ordered.  This  final  esti- 
mate includes  9,918  cubic  yards  of  material 
which  had  slidden  into  the  Channel  and 
excludes  4,159  cubic  yards  at  the  westerly 
end  which  could  not  be  removed  on  ac- 
count of  the  proximity  of  the  Belt  Railway 
of  Chicago,  which  amount  the  contractors 
for  Section1  <K"  have  agreed  to  remove  at  the 
contract  price  on  Section  "L"  (see  Chief  En- 
gineer's letter  book,  November  24th,  page 
226). 

The  volume  and  value  of  the  work  on 
this  section  is  as  follows: 

Main  Channel,  net  section,  glacial 
drift,  1,069,922  cu.  yds.  at  19.7c $214,714  68 

Main  Channel,  slides,  glacial  drift, 
9,918  ou.  yds.  at  19.7c 1,952  86 

Surface  ditohes,  glacial  drift,  3,145  cu. 
yds.atl9.7c 619  67 

♦Total  amount  earned  and  paid  to 
January  l,  1897 $217,287  06 

•Final  voucher  for  work  done  rendered  No- 
vember 9, 1896. 


February  10,] 


—8883— 


[1897. 


Excavation  to  be  done  under  Belt 
Railway,  4,159  on.  yds.  at  19.7c $      810 


Total  cost  of  section $¥18,106  88 


Proportion  of  work  oompleted,  99.6*2  per  cent. 


8ection  "K"  Christie  &  Lowe,  Contractors. 

This  section  was  completed  in  1895,  ex- 
cept that  portion  falling  within  the  right 
of  way  of  the  Belt  Railway  of  Chicago. 
Quite  a  volume  of  material,  however,  slid 
into  the  Channel  and  was  removed  during 
the  summer. 

The  references  in  the  Proceedings  to  this 
section  are  as  follows:  Jane  24th  (page 
8889),  action  was  had  on  the  release  of 
bonds  on  this  and  other  sections;  August 
12th  (page  8478),  payment  of  941.79  for 
drainage  boxes  on  this  section  was  author  - 
tied;  November  25th  (pages  8524-5),  the 
Joint  Committee  on  Engineering  and 
Finance  reported  in  favor  of  making  pay- 
ment upon  this  section  in  accordance  with 
the  final  certificate  of  the  Chief  Engineer, 
dated  November  5th  ( page  8625 ) .  See  page 
26  of  the  Chief  Engineer's  letter  book,  un- 
der date  of  November  24th,  for  an  order 
relating  to  removal  of  material  yet  remain- 
ing in  the  Channel  on  this  section  and  sec- 
tion "L,"  which  order  has  been  accepted  by 
these  contractors. 

The  amount  and  volume  of  work  on  this 
section  is  as  follows : 

Main  Channel,  net  seotlon,  glacial 
drift,  1,116,800  ca.  yds.  at  26c $  279,060  00 

Main  Channel,  slides,  glacial  drift,  28,- 
081  ou.  yds.  at  2So 7,007  75 

Surface  ditches,  glacial  drift,  4.800  cu. 
yds.  at25o 1,200  60 

Box  drains 41  79 

♦Total  amount  earned  and  paid  to 

January  1, 1897 $287,299  54 

Excavation  to  be  done  under  Belt 
Railway,  31,553  cu.  yds.  at  25c 7,888  25 

Total  oost  of  section $295,187  79 

Proportion  of  work  completed,  97.88  percent. 

*  Final  voucher  for  work  done  rendered  No- 
vember 9, 1896. 


Section  "I."    Christie  A  Lowe,  Contractors, 

This  section  was  practically  completed 
in  1895.  All  slides  were  removed  and  slopes 
dressed  to  true  prism  in  1896. 

On  November  11th  (pages  8696-7),  pay- 
ment was  authorized  on  the  Chief  Engi- 


neer's final  certificate,  dated  November 
5th  (page  8600). 

The  volume  and  value  of  work  done  on 
this  section  is  as  follows : 

Main  Channel,  net  prism,  glacial  drift, 
1,181,649 cu.  yds.  at 25c $282,912  25 

Main  Channel,  slides,  glacial  drift, 
21,280 ou.  yds. at 25o...., 5,807  50 

Surface  ditches,  glacial  drift,  6,505  cu. 
yds.  at  25o. 1,626  25 

Total  cost  of  section $  289346  00 

*  Total  amount  earned  and  paid  to 

January  1, 1897 289,846  00 

Proportion  of  work  completed,  100  per  oent. 
*  Final  voucher  rendered  October  81, 1896. 


Section  "H" —Gabon  A  Byrne,  Contractors. 

At  January  1, 1896,  the  progess  report  on 
this  section  showed  55.78  per  cent,  of  the 
work  completed.  On  January  22nd  (page 
8128),  the  Joint  Committee  on  Engineering 
and  Finance  filed  a  report,  which  was 
adopted,  permitting  these  contractors  to 
continue  to  spoil  the  entire  volnme  of  ex- 
cavation on  the  north  spoil  area,  subject  to 
limitations  set  forth  in  the  report.  On 
March  4th  (page  8256),  the  Chairman  of  the 
Engineering  Committee  amended  the 
agreement  between  the  District  and  these 
contractors  for  an  extension  of  the  time 
within  which  these  sections  are  to  be  oom- 
pleted. This  amendment  was  accepted. 
On  April  15th  (page  8294),  the  Joint  Com- 
mittee on  Finance  and  Engineering  re- 
ported back,  for  filing,  a  communication 
presented  to  this  committee  February  18, 
1895  (page  2554),  asking  for  possession  of 
the  Right  of  Way  across  the  Santa  Fe  R.  R. 
right  of  way.  On  November  25th  (page 
8525),  the  Joint  Committee  on  Engineering 
and  Finance  reported  an  agreement  under 
which  final  settlement  could  be  made  for 
that  portion  of  this  section  between  sta- 
tions 811+50.7  and  846,  which  agree- 
ment was  adopted.  In  accordance  with  its 
provisions,  a  contract  was  drawn  up  and 
executed  by  the  proper  officers  of  the  Dis- 
trict and  the  contractors,  and  reported  back 
to  the  Board  on  December  2d  (page  8643), 
accompanied  by  a  certificate  from  the  Chief 
Engineer,  dated  November  80th,  conform- 
ing to  the  requirements  of  the  contract 
(page  8644).  The  reserve  paid  under  this 
contract  and  corresponding  estimate 
voucher  was  $83,941.64. 
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The  total  volume  and  value  of  work  on 
this  section  is  as  follows: 

♦Main  Channel,  net  prism,  east  of  sta- 
tion 346,  glacial  drift,  615,417  ou.  yds. 

at  29c $236,470.98 

•Main  Channel,  slides,  east  of  station 

846,  glacial  drift,  15,118  cu.  yds.  at 

29c 4,882.77 

Main  Channel,  net  prism,  west  of  sta- 
tion 846,  glacial  drift,268, 228  ou.  yds. 
at  29c 74,886.12 

Main  Channel,  surface  ditches,  gla- 
cial drift,  8,454  cu.  yds.  at  29c 1.001.66 

Total  cost  of  section $816,741.48 

Amount  earned  to  January  1, 1897. . . .     276,564.80 

Unfinished  work $  40,177.18 

Reserved  percentage 4,463.88 

Balance  required  to  complete $  44,641.01 

Proportion  of  work  completed,  87.89  per  cent. 

•These  amounts  are  covered  in  the  final  esti- 
mate for  that  portion  of  the  section  east  of  sta- 
tion 346. 


Section  "Q"—Qahan  A  Byrne,  Contractors. 

At  January  1,  1896,  the  work  accom- 
plished on  this  section  amounted  to  nearly 
70.78  per  cent  of  the  whole,  or  905,291  cubic 
yards.  Since  that  date,  810,897  cubic  yards 
have  been  'excavated.  The  references  In 
the  Proceedings  to  this  section  are  as  fol- 
lows: April  15th  (page  8294),  the  Joint 
Committee  on  Finance  and  Engineering 
reported  back,  for  filing,  a  communication 
presented  to  this  Committee  February  18, 
1895  (page  2554),  asking  for  possession 
of  the  Santa  Fe  Railroad  right  of  way.  On 
October  7th  (page  8555),  the  Chief  Engi- 
neer called  the  attention  of  'the  Board  to 
the  impounding  of  water  on  this  section 
and  the  evil  consequences  likely  to  result 
therefrom.  On  November  11th  ( page  8595), 
the  said  Engineer  was  instructed  to  pro- 
vide drainage  for  this  water  at  a  cost  not 
to  exceed  $850.00.  This  work  was  done  at 
a  cost  of  $824.92  (see  voucher  in  favor  of 
Gahan  &  Byrne,  dated  December  81st). 

The  opening  up  of  the  work  at  the  west- 
erly end  of  this  section  developed,  between 
stations  406  and  411,  on  the  southerly  side, 
a  sub-stratum  of  unstable  material,  muck, 
mud  and  clay  intermingled,  at  about  ten 
feet  below  the  surface.  This  stratum 
averaged  probably  eight  feet  in  thickness. 
This  material  was  not  stable  enough  to 
sustain  the  spoil  from  the  Channel,  and  a 


considerable  subsidence  took  place,  the 
displaced,  material  being  forced  toward, 
and,  some  of  it,  into  the  Channel.  Atten- 
tion was  called  to  this  condition  of  affairs 
about  the  middle  of  December,  and  on  the 
22nd  of  that  month  it  was  visited  by  several 
of  the  Trustees. 

The  volume  and  value  of  the  work  on 
this  section  is  as  follows: 

Main  Channel,  glacial  drift,  1,856,065 
ou.  yds.  at  28c $  879,698  20 

Surface  ditches,  glacial  drift,  7,676  ou. 
yds.at28c 2,149  28 

Drain  into  I.  &M.  Canal 824  92 

Total  cost  of  section $  882,172  40 

Amount  earned  to  January  1,  1897. . . .    867,517  66 

Unfinished  work $    24,664  84 

Reserved  percentage 44,649  08 

Balance  required  to  complete $    68,808  92 

Proportion  of  work  completed,  93.55  per  cent. 


Section  "F"—  Weir,  McKechney  A  Co.*  Con- 
tractors. 
The  condition  of  this  section  at  the  end 
of  the  year  is  most  unsatisfactory.  Of  the 
689,199  cubic  yards  of  glacial  drift  reported 
in  place  at  the  time  the  contract  for  com- 
pleting the  section  was  awarded  to  these 
contractors,  200,900  cubic  yards  were  re- 
moved in  1895  and  only  190,547  cubic  yards 
in  1896.  The  history  of  this  work  for  the 
year,  as  recorded  in  the  Proceedings,  is  as 
follows:  January  3d  (page  8075),  these 
contractors  presented  a  notice  of  claim  for 
damage  by  overflow  in  December,  1895, 
(see  annual  report  for  that  year,  page  8157 
of  Proceedings).  On  May  4th  (page  8819), 
they  notified  the  Board  that  they  would 
make  claim  for  payment  for  levee  construc- 
tion necessary  for  protecting  the  section 
from  future  overflow.  On  May  18th  (page 
8882),  the  Board  adopted  the  report  of  the 
Committee  on  Engineering  adverse  to  this 
claim.  On  October  1st  (page  8589),  the 
Chief  Engineer  advised  the  Board  of  sus- 
pension, amounting  to  abandonment  of  the 
work,  by  the  contractors.  On  the  same 
date  (page  8544),  the  Joint  Committee  on 
Engineering  and  Finance  reported  in  favor 
of  paying  labor  on  this  section  out  of  its  re- 
served percentage.  This  report,  which  was 
adopted,  was  accompanied  by  the  opinion 
of  the  Attorney  and  General  Counsel  sus- 
taining the  legality  of  the  recommenda- 
tions. Under  the  order  then  made,  the 
Attorney  and  Chief  Engineer  did,  on  the 
8rd,  0th  and  8th  days  of  October  and  at 
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intervals  thereafter,  an  the  claimant*  pre- 
sented themselves,  pay  to  the  employes  of 
the  said  contractors  the  several  sums  due 
them,  aggregating  $11,482.20,  and  in  addi- 
tion to  this  sum  a  further  payment  of 
1882.42  to  the  legal  representatives  of  C.  C. 
Vehmeyer,  on  the  order  of  the  Board  passed 
December  16th  (pages  8876-7),  making  the 
total  payments  by  the  Attorney  and 
Chief  Engineer  chargeable  to  this 
section,  $12,264.68.  On  October  7  th 
(page  8655),  the  Joint  Committee  on 
Engineering  and  Finance  reported  in 
favor  of  allowing  these  contractors 
to  resume  work  under  conditions 
set  forth  in  the  report,  which  report  was 
adopted.  Under  date  of  November  23rd 
(see  proceedings  of  November  25th,  page 
8616),  the  Chief  Engineer  again  reported 
these  contractors  delinquent,  and  the 
Chairman  of  the  Engineering  Committee 
presented  an  order,  which  was  adopted, 
requiring  these  contractors  to  resume  work 
within  ten  days.  On  December  2nd  (page 
8689),  the  Clerk  reported  having  served  the 
order,  a  copy  of  which  he  presented.  On 
December  16th  (page  8674),  the  Chief  En- 
gineer reported  failure  to  comply  with  the 
order  to  resume  work,  and  an  order  was 
passed  (page  8674),  restraining  these  con- 
tractors from  further  interference  with  the 
section. 

The  volume  and  value  of  work  on  this 
section  is  as  follows: 

Main  Channel,  glacial  drift,  408,010  ou. 

yds.  at  23%o $118,401  12 

Main  Channel,  glacial  drift,  680,100  cu. 

yds.at20Ho 173,818  71 

Main  Channel,  solid  rook,  16,784  on. 

yds.  at  90c 15,061  60 

River  Diversion,  glacial  drift,  186,884 

cu.  yds.  at  289£o 87,580  58 

Total  regular  contracts $844,087  01 

Spillway  construction  (Including  4,713 
cu.  yds.  glacial  drift  excavation  at 

60.0c).... 20,518  41 

Excavation  near  spillway,  16,500  cu. 

yds.  glacial  drift  at  70.62c 11,658  00 

Raising  Santa  Fe  railroad  bridge 5,875  65 

Total  cost  of  section $382,084  16 

Amount  earned  to  January  1, 1807— 
Under  Rioker,  Lee  &  Co's 

contract $105,807  81 

Under  Weir,  McKechney 

<fc  Co's  contract    115,476  87 

810,874  18 

Unfinished  work $  72,109  08 

Reserved  percentage— 
Rioker,  Lee  &  Co $  10,668  77 


Weir,  McKechney  &  Co.  .$  14,434  61 

$  34,103  38 

Required  to  oomplete  on  basis  of 
Weir,  McKechney  &  Co's  contract.  $106,213  36 
♦Excess  of  Weir,  McKechney  &  Co's 
contract  over   Rioker,  Lee  &  Co's 
contract 35.551  34 


Balance   required    to    oomplete    on 
basis  of  Rioker,  Lee  &  Co's  contract,  $  70,66*2  02 


Proportion  of  work  completed,  81.17  percent. 


•By  opinion  of  Attorney  (page  3056  of  Proceed- 
ings), the  excess  of  oost  growing  out  of  re-letting 
this  section  should  be  charged  to  the  original 
contractors.  Of  this  difference,  $22,508.20  has 
been  earned  to  January  1,  1807  by  second  con- 
tractors, and  $18,048.14  remains  to  be  earned. 


Section  "£}"— Angus  <ft  Gindele,  Contractors. 

Progress  on  this  section  during  the  year 
has  not  been  up  to  the  requirements.  At 
January  1st,  these  contractors  had  removed 
but  889,726  cubic  yards  (470,000  to  Jan- 
uary 1,  1896,  and  418,726  in  1896)  of  the 
amount  remaining  on  the  section  when 
they  entered  upon  .it  as  the  successors  of 
Streeter  &  Keneflck.  On  December  22d, 
these  contractors  went  into  the  hands  of  a 
receiver.  On  December  80th  (pages  8698-4), 
upon  recommendation  of  the  Committee  on 
Finance,  the  Board  authorized  and  ordered 
payment  of  amounts  due  laborers  in  the 
employ  of  these  contractors  to  the  sum  of 
$6,900  00,  to  be  made  by  the  Clerk  of  the 
Board. 

The  work  remaining  to  be  done  on  the 
section  is  approximately  459,464  cubic  yards 
of  glacial  drift  and  78,766  cubic  yards  of 
solid  rock.  The  outer  levee  provided  for 
in  the  contract  has  also  to  be  built 


The  volume  and  value  of  the 
this  section  is  as  follows: 

Main  Channel,  glacial  drift,  467,640  ou. 

yds.  at  27^c 

Main  Channel,  glacial  drift,  1,349,100 

cu.  yds.  at  27o 

Main  Channel,  solid  rock,  76,765  cu. 

yds.  at  70c 

River  Diversion,  glaolal  drift,  05,720 

ou.  yds.  at  27^c 


work  on 

$128,601  00 

364.281  30 

55,135  50 

26.328  00 


Total  regular  contract 

Overhaul,  0,641  cu.  yds,  at  26.755c. 
Summit  Highway 


$574,340  80 

2,579  45 

190  01 


Total  cost  of  section 

Amount  earned  to  Jan.  1, 

1897,  under   Stroeter   & 

Keneflek's  contract $158,111  74 

Amount  earned  to  Jan.  1. 


$577,110  28 
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1897,  under  Angus  &  Gin- 
dele's  contract $240,226  02 


$898,387  76 


Unfinished  work. ..\ $178,772  60 

Reserved     percentage, 
Streeter  &  Kenefick $19,417  78 

Reserved  percentage,  An- 

&Giudele 30,028  25 


gus 


$  49.446  03 


$228,218  68 
Less  flood  damages  charged  to  Streeter 
&  Keneflok 5,115  22 

Balance  required  to  complete  on  An- 
gus &  Gindele's  contract $228,103  81 

♦Excess  of  Streeter  &  Keneflck's  con- 
tract over  Angus  <fc  Gindele's  con- 
tract         80,375  45 


Balance  required  to  complete  on  basis 
of  Streeter  &  Keneflck's  contract..  $253,478  76 


Proportion  of  work  completed,  69.02  per  cent. 


♦Taking  the  opinion  of  the  Attorney  (page  8056 
of  Proceedings),  the  difference  between  the  cost 
of  completing  this  section  at  the  original  con- 
tract prices  of  Streeter  &  Kenefick  and  the  cost 
on  the  basis  of  the  Angus  &  Oindele  contract 
($80,375.45),  upon  the  completion  of  the  work, 
becomes  an  asset  of  Streeter  &  Kenefick.  This 
margin  of  difference  on  the  work  already  done 
by  Angus  &  Gindele  is  $4,448.63,  leaving  $25,926.82 
to  be  earned  on  this  account. 


Section  "D"— E.  D.  Smith  A  Co.,  Contractors. 

DuriDg  the  year  the  work  upon  this 
section  has  amounted  to  212,000  cubic  yards 
of  glacial  drift  and  44,900  cubic  yards  of 
solid  rock..  Apart  from  the  references  in  the 
monthly  reports  and  payment  of  estimates, 
it  does  not  appear  in  the  Proceedings  for 
1806. 

The  volume  and  value  of  the  work  on 
this  section  is  as  follows: 

Main  Channel,  glacial  drift,  1,914,168 
ou.  yds.  at  26  7-lSc $506,058  16 

Main  Channel,  solid  rock,  100,000  ou. 
yds.  at  92^0 92.500  00 

Total  regular  contract $598,558  16 

Raising  Calumet  Terminal  bridge —        1.880  54 
Pile  trestle  (880  feet) 1,000  00 

Total  cost  of  section $601,488  70 

Amount  earned  to  January  1, 1897 ....    545,245  04 

Unfinished  work $56,198  66 

Reserved  percentage 67,795  56 

Balance  required  to  complete. . . .  $128,989  22 


Proportion  of  work  completed,  90.66  per  cent. 


Section  "G\M—  Western  Dredging  St  Improve 
ment  Co.,  Contractor*. 

These  contractors  have  excavated  888,200 


cubic  yards  of  glacial  drift  within  the  year* 
leaving  approximately  142,598  cubic  yards 
in  place. 

The  references  to  this  section  in  the  Pro- 
ceedings are  found  only  in  the  progress  re- 
ports of  the  Superintendent  of  Constitution 
and  the  Clerk's  reports  of  estimates  paid. 

The  volume  and  value  of  the  work  on 
this  section  is  as  follows  : 

Main  Channel,  glacial  drift,  1,884,456 
cu.  yds.  at  28M&C $442,847  16 

River  Diversion,  glacial  drift,  162,537 
cu.  yds.  at  28^c 88,196  19 

Total  regular  contract $181,043  35 

Building  sand.  6,253  ou.  yds.  at  12&o.  781  68 
Raising  I.  &  M.  Canal  Bank,  force  ac- 
count   579  08 


Total  cost  of  section $482,404  06 

Amount  earned  to  January  1, 1897 —     448,894  71 

Unfinished  work $83,509  85 

Reserved  percentage 55,941  75 

Balance  required  to  complete $89.451  10 

Proportion  of  work  completed,  98.05  per  cent. 


Section  "B"—Heldmaier  A  Neu,  Contractors. 

The  excavation  on  this  section  foots  up 
for  the  year,  872,000  cubic  yards  of  glacial 
drift  and  10,000  cubic  yards  of  solid  rock. 
This  development  of  rock  was  un  looked 
for  and  is  not  provided  for  in  any  previous 
estimates. 

This  section  appears  in  the  Proceedings 
in  the  Superintendent  of  Construction's 
monthly  progress  reports  and  the  Clerk's 
reports  of  estimates  paid.  ' 

The  volume  and  value  of  work  on  this 
section  is  as  follows: 

Main  Channel,  glacial  drift,  1,549,000 
ou.  yds,  at  27c $418,280.00 

Main  Channel,  solid  rock,  15,000  cu. 
yds.  at  95o 14,250.00 

River  Diversion,  glacial  drift,  212,486 
ou.  yds.  at27c 57,371.22 


Total  regular  contract $  489,851.22 

Raising  I.  &  M.  Canal  bank $     1,660.12 

Revetting  levee,  2,000  cu.  yds.  at  20c . .  400.00 


Total  oost  of  section $  491,931.34 

Amount  earned  to  January  1, 1897. . .     485,484.12 


Unfinished  work $      6,447.22 

Reserved  percentage 60.425.50 


Balance  required  to  complete $    66,872.72 


Proportion  of  work  completed,  98.69  per  cent 


^ 
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Section  "  A."—Hddnuiter  A  Neu,  Contractors, 

The  output  upon  this  section  for  the  year 
was  1,066,628  cubic  yards  of  glacial  drift 
and  674  cubic  yards  of  solid  rock,  which 
exceeds  any  record  heretofore  made  In  the 
progress  of  this  work  In  the  same  period  of 
time.  On  January  8th  (page  8081),  the 
Chief  Engineer  recommended  that  Clause 
"J"  as  applied  to  this  section  be  suspended 
and  the  reservation  of  $44,928.70  held  there- 
under by  this  District  be  paid  to  said 
contractors,  which  recommendation  was 
adopted  by  the  Board  and  payment  author- 
ized. 

The  volume  and  value  of  the  work  on 
this  section  Is  as  follows : 
Main  Channel,  glacial  drift,  2.578,508 

on.  yds.  at  80^o $789,055  56 

Main  Channel,  solid  rook,  4,188  ou. 

yds.  at  80c 8,850  40 

River  Diversion,  glacial  drift,  128,435 

cu.  yds.  at  80&jO 80,380  16 

Total  regular  contracts 9881,736  14 

Completing  levee,  87,861  ou.  yds.  at 

86c 31,449  96 

Overhaul  on  levee,  50,898  cu.  yds.  at 

20o 10,178  60 

Excavating  muck,  Desplaines  River, 

123,842  cu.  yds.  at  15c 18.851  30 

Levee  trestle,  4,400  feet  at  $1 .954 8,597  85 

Raising  I.  A  M.  Canal  bank 5,888  68 

Extra  depth  in  Desplaines  River  Diver- 
sion, 21,225  cu.  yds.  at  30%o 6,500  16 

Repairing  I.  A  M.  Canal,flood  damages  847  40 

Removing  hard  material,  Desplaines 

River 285  60 

Removing  trestle    to    pass   dredge 

throifgh 220  60 

t  Revetting  muck  levee 828  00 

Total  cost  of  section $914,883  74 

Amount  earned  to  January  1, 1897. . . .    794,676  80 

Unfinished  work $120,206  94 

Reserved  percentage 88,941  15 

Balance  required  to  complete $309,148  09 

Proportion  of  work  completed,  86.86  per  cent. 


Section  No.  1— Griffiths  A  McDermott,  Con- 
tractors. 

Within  the  year,  these  contractors  have 
excavated  818,700  cubic  yards  of  glacial 
drift,  278,800  cubic  yards  of  solid  rock  and 
built  44,788  cubic  yards  of  retaining  wall, 
laid  in  cement  Questions  have  arisen  on 
this  section  as  to  the  manner  of  preparing 
foundations  for  retaining  wall,  and  on 
July  1st  (page  8420),  these  contractors  pre- 
sented a  written  protest  to  the  Board, 
against  the  ruling  of  the  Chief  Engineer  in 


the  premises.  This  protest  was  referred 
to  the  Committee  on  Engineering  and  Jq- 
dlciary.  On  September  2nd  (page  8495),  a 
second  communicatiJn  was  addressed  to 
the  Board,  which  was  referred,  without 
printing,  to  the  Committee  on  Judiciary. 

The  total  volume  and  value  of  the  work 
on  this  section  is  as  follows: 

Main  Channel,  glacial  drift,  109,540  cu. 

yds.  at  270 $    29,575  80 

Main  Channel,  glacial  drift,  11,986  cu. 

yds.  at  30%c 8,652  34 

Main  Channel,  glaoial  drift,  1,144,000 

ou.  yds.  at  42.9c 490,776  00 

Main  Channel,  solid  rock,  550,000  cu. 

yds.  at  80c 440,000  00 

Main  Channel,  retaining  wall,  66,700 

cu.  yds.  at  $2.90 198,430  00 

Main  Channel,  slope  paving,  1,285  cu. 

yds.  atGOo 771  00 

River  Diversion,  glacial  drift,  5,876 

ou.yds.  at  27c 1,586  52 

Total  regular  contracts $1 ,159,791  66 

River  Diversion,  force  aooount,glaoial 

drift,  158,617  ou.  yds.  at  86.58c 137,854  90 

River  Dlversion(John  Lehman),glaoial 

drift,  10,102  cu.  yds.  at  42o 4,968  04 

River  Diversion  (John  Lehman)  re- 
moving stumps  and  timber 504  41 

Overhaul  to  Section  A  levee,  164,051 

ou.  yds.  at  20c 3*2,810  20 

Willow  Springs  Road,  force  account, 

(Heldmaier  A  Neu) 1,719  86 

Willow  Springs  Road,  force  account, 

(Alfred  Harlev) 778  22 

Raising  levee  to  protect  section  from 

overflow 1,044  05 

Dyke  at  Columbia  Park  (ConleyBros.)  800  00 
Raising  I.  A  M.  Canal  bank,  force  ac- 
count   241  57 

Removing  dam  from  river  (S.  T.  Hart)  210  00 
Repairing  Columbia  Park  buildings. .  30  00 

Hay  used  In  repairing  levee 10  50 

Total  cost  of  section $1,838,963  41 

Amount  earned  to  January  1,  1897 1,107,875  51 

Unfinished  work $  281,087  90 

Reserved  percentages 122,017  24 

Balance  required  to  complete  on 
basis  of  Griffiths  A  MoDermott's 

contract $  858,105  14 

•Excess  of  cost  over  Harlev  contract    162,646  00 

Balance  required  to  complete  on 
basis  of  original  contract $  190,459  14 

Proportion  of  work  completed,  82.74  per  cent. 

•By  opinion  of  the  Attorney  (page  3056  of  Pro- 
ceedings), the  difference  in  cost  caused  by  fail- 
ure of  original  contractor  to  do  the  work,  is 
chargeable  to  said  contractor.  Of  this  differ- 
ence, $154,677.10  has  been  earned  to  January  1, 
1897,  and  $7,968.90  remains  to  be  earned. 
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Section  No.  2—McArthur  Bros.,  Contractors. 

This  flection  was  completed  in  the  month 
of  October,  and  final  inspection  was  made 
by  the  Chief  Engineer  on  October  23rd. 

On  June  10th  (page  8876),  a  communica- 
tion from  these  contractors  was  presented 
to  the  Board,  asking  for  protection  from 
water  flowing  on  to  their  sections  from 
Section  8.  On  November  4th  (page  8685), 
they  sent  into  the  Board  a  communication 
calling  attention  to  the  completion  of  their 
work. 

The  total  volume  and  value  of  the  work 
on  this  section  is  as  follows : 

Main  Channel,  glacial  drift,  29,675  on. 

yds.  at  28c $    8,809  00 

Main  Channel,  jrlacial  drift,  601,925  cu. 

yds.at60o 845,962  50 

Main  Channel,  solid  rook,  477,800  ou. 

yds.at80o $  881,840  00 

Main  Channel,  retaining  wall,  38,580 

en.  yds.  at  $3.50 185,080  00 

Hirer  Diversion,  glacial  drift,  29,516 

m  ou.  yds,at28c 8,264  48 

Total  regular  contract 8  879,405  98 

River  Diversion,  force  aocount,glacial 
drift,  89,718ou.  yds.  at  61 .31o 55,005  68 

Total  cost  of  section $  984.411  66 

Amount  earned  and  vouohered   to 
January  1, 1897 982,911  66 

Amount  not  vouohered 8     1.500  00 

Reserved  percentage 109,788  25 

♦Amount  required  to  complete >  111.288  25 

Proportion  of  work  vouohered  99.84  percent. 


*  Subject  to  correction  In  final  voucher  should 
errors  be  found  in  checking  the  computations. 


Section  No.  8— Oilman  &  Co.*  Contractors. 

This  section  was  completed  In  May.  On 
June  1st,  these  contractors  would  have 
shut  down  their  pumps,  but  as  the  District 
had  made  no  provision  for  caring  for  the 
large  amount  of  water  originating  on  this 
section,  they  were  Induced  to  continue 
pumping  for  a  few  days  longer,  so  as  to 
give  the  District  a  chance  to  make  such 
provision.  On  June  10th  (page  8876),  the 
Board,  on  recommendation  of  the  Joint 
Committee  on  Engineering  and  Finance, 
authorized  the  purchase  of  the  Oilman  &  Co. 
pumping  plant,  consisting  of  four  pumps, 
three  engines,  four  boilers,  tools,  etc., 
comprising  same,  for  the  sum  of  $1,600.00. 
This  price  having  been  agreed  to  by  the 
members  in  advance  of  this  transaction,  the 


plant  was  turned  over  to  the  District  on  the 
0th .  On  June  24th  (page  8888),  the  Board 
authorized  the  purchase,  by  the  Chief  Engi- 
neer, of  supplies  and  expenditures  for  re- 
pairs, etc.,  account  pumping  plant. 
On  same  date  (page  8880),  the 
Joint  Committee  on  Engineering  and 
Finance  reported  favorably  on  a  release  of 
the  bond  on  this  and  other  sections,  sub- 
ject to  conditions  recommended  in  the 
report  On  October  14th  (page  8602),  the 
Chief  Engineer  presented  a  report  on  cer- 
tain claims  of  these  contractors  for  com- 
pensation for  extra  work.  In.  discussing 
claim  No.  8,  the  word  "acting"  should  be 
changed  to  acted.  On  November  11th 
(page  8696),  the  Joint  Committee  on  Engi- 
neering and  Finance  presented  a  report, 
recommending  final  payment  upon  this  and 
other  completed  sections,  upon  the  final 
certificate  of  the  Chief  Engineer.  The 
final  certificate  for  this  section  is  dated 
November  5th  (page  8608).  On  November 
25th  (page  8028),  the  Joint  Committee  on 
Engineering  and  Finance  reported  a 
waiver,  by  these  contractors,  of  claims  cov- 
ered by  the  Chief  Engineer's  report  of 
October  14th  (page  8602).  This  left  only 
bills  for  pumping,  due  June  1st  to  8th  and 
supplies  furnished  to  the  District  to  be 
adjusted. 

The  cost  of  operating  pumps  on  this  sec- 
tion from  June  0th  to  the  suspension  of  the 
pumps,  December  15th,  was  for  labor 
$4,641.70;  coal,  $8,046.14;  repairs,  $1,488.88; 
oil  and  waste,  $246.56;  total,  $0,872.78. 

The  volume  and  value,  of  work  done  on 
this  section  is  as  follows: 

Main  Channel,  glacial  drift,  78,810  ou. 

yds.  at  27c ." $  19,798  70 

Main  Channel,  glacial  drift,  852,895 

ou.  yds.  at  66c 197,841  80 

Main  Channel,  solid  rock,  760,778  cu. 

yds.at76o 678,191  28 

Main  Channel,  retaining  wall,  14,089 

cu.  yds.  at  $8.25 45,626  75 

Total  cost  of  section $840,952  98 

•Amount  earned  and  paid  to  January 
1,  1897 $840.952  03 

Proportion  of  work  completed,  100  per  cent. 

♦Final  voucher  rendered  October  81, 1896. 


Section  No.  4— Bic  Arthur  Bros.*  Contractors. 

This  section  was  completed  in  the  month 
of  October,  and  final  inspection  was  made 
by  the  Chief  Engineer  on  October  28rd. 
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On  Jane  10th  (page  8876),  the  communica- 
tion in  regard  to  water  from  section  8 
(previously  referred  to  in  report  on  sec- 
tion 2),  was  presented  to  the  Board.  On 
November  4th  (page  8586),  tbese  contrac- 
tors sent  in  a  communication,  caliing  at- 
tention to  the  completion  of  their  work.  On 
November  1st,  the  pumping  plant  on  this 
section  was  turned  over  to  this  District,  on 
agreed  rental  for  pumps;  $6.00  per  day  for 
each  pump,  with  engines,  etc.,  for  operating 
the  same.  On  December  28rd  (page  8682), 
the  request  of  the  Chief  Engineer  for 
authority  to  pay  rental  of  pumps  and  pur- 
chase supplies  was  referred  to  the  Joint 
Committee  on  Engineering  and  Finance. 
For  details  of  agreement  covering-rental  of 
pumps,  see  letter  book  of  Chief  Engineer, 
under  date  of  October  81st  (page  146). 
The  cost  of  pumping  under  this  arrange- 
ment is  as  follows:  Labor,  $1,117.90;  coal, 
$187.50;  repairs,  $272.64;  rental,  8440.00,  and 
oil  and  waste,  $59.26;  making  a  total  of 
$2,027.20. 

The  total  volume  and  value  of  work 
on  this  section  is  as  follows: 

Main  Channel,  glacial  drift,  48,598  cu. 

yds.at27o $    13,180  11 

Main  Channel,  glacial  drift,  1,048,163 

cu.  yds.  at  49c 513,504  97 

Main  Channel,  solid  rock,  262,428  cu. 

yds.  atSOo 809,942  40 

Main  Channel,  retaining  wall,  68,169 

cu.  yds.  at  $8.60 238,591  50 

Total  regular  contracts $  975,848  96 

River  Diversion,  foroe  account,  106,806 
cu.  yds.  glacial  drift  at  50. 2o,  and 
17,857  cu.  yds.  solid  rook  at  $1.472. . .      79,910  28 

Total  cost  of  section $1,055,159  21 

Amount  earned  and  vouchered  to 
January  1,1897 1,052.132  V 

Amount  not  vouchered $     8,026  44 

Reserved  percentage 121,527  82 

Balance  required  to  complete $  124,554  26 

Proportion  of  work  vouchered,  99.71  per  cent. 


Section  No.  6— The  Quaiey  Construction  Com- 
Taany%  Contractors. 

The  progress  upon  this  section  within 
the  year  was  as  follows:  60,700  cubic  yards 
glacial  drift,  202,700  cubic  yards  solid  rock 
and  27,290  cubic  yards  retaining  wall,  laid 
in  cement  mortar.  The  rock  cutting 
throughout  this  section  will  average  about 
ten  feet,  although  at  the  easterly  end,  the 
rock  drops  below  grade  for  a  short  dis- 


tance. The  walls  founded  upon  the  sur- 
face of  the  rock  are  carried  up,  as  on  all 
walled  sections,  to  five  feet  above  Chicago 
datum.  The  wall  between  stations  090 
and  1000  was  completed  prior  to  October 
81,  1895.  Between  stations  094  and 
090+50,  the  height  of  wail  was  about 
nineteen  feet  and  the  depth,  from  base  of 
wall  to  grade  line,  about  thirteen  and  one- 
half  feet.  On  September  21st,  Mr.  Chas. 
L.  Harrison,  Assistant  Engineer  in  charge, 
advised  me  that  the  natural  rock  below  the 
wall  between  the  stations  last  named, 
showed  signs  of  failure.  On  that  day, 
quite  a  mass  of  rock— wedge-shaped,  edge 
down—  sloughed  off  from  the  lower  seven 
feet  into  the  Channel,  but  the  wall  showed 
no  cracks  or  other  signs  of  failure.  On  the 
night  of  September  28rd,  the  entire 
wall  between  stations  004  and  096+50 
went  into  the  Channel  and  was  burled  by  a 
mass  of  muck  and  soft  clay  which  extended 
across  the  Channel  for  about  190  feet.  On 
October  21st,  the  Chief  Engineer  directed* 
the  Quaiey  Construction  Company  to  clean 
up  this  slide  and  rebuild  the  wall  under 
the  "extra  work"  clause  of  the  contract 
(Clause  D,  Section  19).  The  prices  fixed 
for  doing  the  work  were,  for  material  re- 
moved, 60  cents  per  cubic  yard;  for  wall  re- 
built, $8.26,  the  regular  contract  price.  (See 
Chief  Engineer's  letter  book,  page  188.) 
Under  this  order,  the  contractors  had  re- 
moved at  December  81st,  14,600  cubic  yards 
of  the  slide  and  rebuilt  1,800  cubic  yards  of 
wall,  besides  scabbling  off  800  cubic  yards  of 
rock  in  preparing  new  foundations.  This 
failure  was  not  due  to  faulty  construction 
of  the  wall,  for  the  internal  evidences 
showed  a  high  grade  of  mortar  and  plenty 
of  it  with  good  bond  throughout.  It 
would  be  out  of  place  to  discuss  the 
theories  of  this  failure  in  a  report  which  is 
dealing  with  the  facts. 

To  shut  off  the  expense  of  maintaining 
the  pumping  plants  on  sections  8  and  4, 
these  contractors  were  offered  a  bonus  of 
$700.00  for  cutting  a  narrow  channel 
through  their  section,  to  let  the  water  down 
to  the  pump  on  Section  14  (see  Chief  Engi- 
neer's letter  book,  under  date  of  October 
80th,  page  148),  the  same  to  be  completed 
by  November  16th.  This  work  was  prose- 
cuted by  them  in  good  faith,  but  the  ob- 
stacles were  such  that  it  was  not  completed 
until  December  12th.  In  view  of  all  of  the 
facts  in  the  case  the  "time  clause"  was 
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waived  and  a  voucher  returned  for  this 
amount,  December  Slst 

The  total  volume  and  value  of  the  work 
on  this  section  is  as  follows: 

Main  Channel,  glacial  drift,  018,000 

eu.  yds.  at  27c $247,860  00 

Main  Channel,  solid  rook,  376,100  ou. 

yd*,  at  78^0 276,488  50 

Main  Channel,  retaining  wall,  54,629 

cu.  yds.  at  $3.25 177,544  25 

Main  Channel,  overhaul,  glacial  drift, 

668,700  ou.  yds.  at  4c 26,748  00 

Total  regular  contract $  72$.585  75 

Removing  spoil  bank,  16,671  cu.  yds.  at 

27c 4.501  17 

River  Diversion,  force  account,  12,256 

cu.  yds.  at  50.97o 6,246  54 

Riprap  on  levee,  500  cu.  yds.  at  70o 350  00 

Removing  slide  of  September  28, 1896, 
and  rebuilding  wall- 
Removing  15,000  cu.  yds. 

gracial  drift  at  50c $7,500  00 

Scabbllng  1,300  cu.  yds. 

rockat73J4c 955  50 

Retaining  wall,  2,000  cu. 
yds.  at  $8.25 6,500  00 

Total  cost  of  slide 14,955  50 

Cutting  narrow  channel 700  00 

Total  cost  of  section $755,338  96 

Amount  earned  to  January  1, 1897. . . .     749,327  21 

Unfinished  work $   6,011  75 

Reserved  percentage 90,480  19 

Balance  required  to  complete $  96.491  94 

Proportion  of  work  completed,  99.20  per  cent. 


Section  No.  6— Mason,  Hoge  A  Co*  Contractor*. 

This  section  was  finished  June  11th.  The 
final  estimate  showed  the  following  amount 
of  work  done  within  the  year:  20,995  cubic 
yards  glacial  drift,  186,955  cubic  yards  solid 
rock  and  1,801.7  cubic  yards  of  retaining 
wall.  On  June  8th  ( page  8083) ,  the  Board 
adopted  the  report  of  the  Joint  Committee 
on  Engineering  and  Finance,  sustaining  the 
position  of  the  Chief  Engineer  in  his  rulings 
upon  the  manner  of  preparing  retaining 
wall  foundations  and  the  manner  of  build- 
ing said  wall,  a  protest  against  which  was 
presented  to  the  Board,  November  20, 1895 
(page 2941).  On  June  24th  (page  8889),  the 
question  of  reduction  of  contractors'  bond 
was  reported  on  favorably.  On  September 
2d  (page  8480),  the  Chief  Engineer  asked 
authority  to  make  payment  "for  con- 
crete foundation  beneath  retaining  walls  " 


built  under  his  •  instructions  at  a  cost 
of  $558.59.  A  great  deal  of  retaining 
wall  on  all  sections  was  built  after  rook 
had  been  channeled,  but  before  It  had  been 
removed  from  the  Channel,  the  inspectors' 
having  to  depend  on  surface  Indications 
and  the  information  afforded  by  probing 
in  the  Channel  cut  to  determine  the  char- 
acter of  the  substratum  of  the  rock.  In 
the  case  in  question,  when  the  rock  in  front 
of  station  1087  proved  so  faulty  that  it  had 
to  be  removed,  the  cavity  was  filled  with 
concrete.  Payment  of  this  bill  was  author- 
ized September  28rd  (page  8528).  On 
December  2nd  (page  8841),  the  Board 
adopted  the  report  of  the  Joint  Committee 
on  Engineering  and  Finance  and  ordered 
final  payment  on  this  section  on  the  certi- 
ficate of  the  Chief  Engineer;  said  certificate 
was  issued  November  5th  (page  8042). 

The  total  value  and  volume  of  work  done 
on  this  section  is  as  follows: 

Main  Channel  and  river  diversion, 

glacial  drift,  777,795  ou.  yds.  at  27c. 8  210,004.65 
Main  Channel,  glacial  drift,  24,100  cu. 

yds.  at  22c 5,802.00 

Main  Channel,  solid  rook,  549,355  ou. 

yds.  at  78Ho $  403,775.98 

Main  Channel,  retaining  wall,  80,861.7 

cu.  yds.  at  $8.25 98,675.52 

Total  regular  contract $  717.758.10 

Embankment,  glacial  drift,  24^701  cu. 

yds.  at  65o 16,055.65 

Hard  material  in  levee,  14,938  cu.  yds. 

at  25c 3,784.50 

Raising  levee  to  grade,  2,707  cu.  yds.  at 

27o 730.89 

Riprap  in  levee,  4,593  ou.  yds.  at  68c . .        2.893J19 

Suppressing  bog  fires 402.05 

Underpinning    retaining    wall   with 

ooncrete 558.59 

Total  cost  of  section $  742,193.37 

♦Amount  earned  and  paid  to  January 
1,  1897 742,193.37 

Proportion  of  work  completed.  100  per  cent. 
♦Final  voucher  rendered  October  81, 1896, 


Section  No.  7— Mason,  Hoge  A  Co.,  Con- 
tractors. 

This  section  was  completed  on  May  8th. 
The  final  estimate  showed  the  following 
amount  of  work  done  within  the  year: 
9,821  cubic  yards  glacial  drift,  108,041  cubic 
yards  solid  rock  and  879.9  cubic  yards  re- 
taining wall.  On  January  8th  (page  8088), 
will  be  found  the  action  of  the  Board  bus- 
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taining  the  Chief  Engineer's  rulings  in  re- 
gard to  foundations,  etc.,  of  retaining  wall 
(see contractors'  protest,  November 20. 1896, 
page  2941).  On  June  24th  (page  8889),  ac- 
tion in  matter  of  releasing  bond  is  reported. 

On  the  morning  of  October  81,  1895,  a 
distinct  earthquake  shock  was  felt  in  Chi- 
cago and  the  Desplalnes  Valley.  On  the 
day  following,  it  was  found  that  a  mass  of 
the  rock  on  the  south  side  of  the  Channel, 
at  about  station  1057+80,  had  moved 
slightly  toward  the  Channel  and  westerly, 
cracking  and  damaging  the  wall  which  had 
been  built  across  a  gap  in  the  solid  rock, 
made  by  an  old  quarry  excavation.  The 
damage  to  the  wall  was  so  serious, 
that  the  Chief  Engineer  ordered  about 
thirty-five  feet  of  it  torn  down  and  rebuilt, 
under  the  provisions  of  the  (l  extra  work  " 
clause  of  the  contract.  The  cost  of  this 
item  was  $872.44  (see  voucher  No.  218, 
dated  June  18,  1890).  On  December  2nd 
(page  8641),  the  Board  adopted  the  report 
of  the  Joint  Committee  on  Engineering 
and  Finance  and  ordered  final  payment  on 
the  certificate  of  the  Chief  Engineer  (page 
8642),  which  said  certificate  was  passed. 

The  total  volume  and  value  of  the  work 
done  on  this  section  is  as  follows : 

Main  Channel  and  river  diversion, 
glacial  drift.  279k638  on.  yds.  at  26c. .  $  78,706  89 

Main  Channel  and  river  diversion, 
solid  rook,  084,041  ou.  yds.  at  TS^c . .     686,590  14 

Main  Channel,  retaining  wall,  6,179.9 
cu.  yds.  at  $8.25 20,084  67 

Total  regular  contract $779,810  69 

Quarrying  dimension  stone,  8,858  cu. 

yds.at$1.00 8,858  00 

Riprap  on  levee,  4,277  on.  yds.  at  63c. .  2,694  51 

Embankment,  8,517  ou.  yds.  at  65c. . . .  2,286  05 

Earth  core  for  levee 2,000  00 

Raising  levee  to  grade 881  16 

Raising  levee,  force  account 1,600  00 

Suppressing  fires  on  levee $  608  08 

Piling  dimension  stone 400  00 

Tearing  down  and  rebuilding  retain- 
ing wall  at  station  1058, 872  44 

•Total  cost  of  section $797,495  98 

tAmount  earned  and  paid  to  Jan- 
uary 1,  1897 $797,495  98 

Proportion  of  work  completed,  100  per  cent. 


♦This  amount  excludes  an  unexpended  appro- 
priation of  $3,800.00  for  raising  and  placing  hard 
material  on  levee. 

tFinal  voucher  rendered  October  81, 1898. 


Section  No.  8— Mason,  Hoge%  King  A  Oo.t  Con- 
tractor*. 

This  section  was  completed  on  May  4th, 
except  that  portion  of  it  within  the  limits 
of  the  Santa  Fe  right  of  way,  where  there 
still  remains  abont  10,782  cubic  yards, 
which  cannot  be  removed  until  the  bridge 
is  built  for  that  company. 

The  work  reported  for  the  year  was  as 
follows:  570  cubic  yards  glacial  drift, 
81,480  cubic  yards  solid  rock  and  174.0  cubic 
yards  retaining  wall. 

The  Proceedings  contain  the  following 
references  to  this  section:  January  8th 
(page  8088),  action  of  the  Board  sustaining 
rulings  of  the  Chief  Engineer  in  regard  to 
foundations,  etc,  of  retaining  wall  (see 
contractors'  protest  November  20,  1895, 
page  2041);  January  15th  (page  8096), 
claim  of  Michael  Guilford  referred  to  Joint 
Committee  on  Judiciary  and  Engineering, 
without  reading;  January  29th  (page  8182), 
Alfred  Roebuck  for  labor  and  gravel 
on  Stephens  street  road,  $500.00,  which  was 
authorized  February  5th  (pages  8142-8); 
J une  24th  ( page  8880 )  .release  of  contractors' 
bond  considered,  and  October  21st  (page 
8569),  adverse  report  on  claim  of  Michael 
Guilford. 

Owing  to  the  accumulation  of  water  on 
sections  6,  7  and  the  east  half  of 
8,  it  was  necessary  to  drive  a  tunnel 
through  the  rib  of  rock  under  the  Santa  Fe 
railroad,  to  let  the  water  flow  down  to  the 
pumps  on  section  14.  This  was  done 
under  the  "extra  work"  clause  of  the  con* 
tract  and  was  ordered  by  the  Chief  Engi- 
neer, September  11th  (see  letter  book,  page 
40).  The  prices  fixed  were  $6.00  per  lineal 
foot  of  tunnel  (six  feet  in  diameter)  and 
$1.50  per  cubic  yard  for  excavation  in  open 
cut  The  amount  excavated  was  121.1 
cubic  yards  of  solid  rock  and  the  resulting 
cost  to  the  District  was  $788.66. 

The  final  voucher  for  this  work  is  dated 
October  81st  and  the  final  certificate,  No- 
vember  5th.  The  certificate  is  as  follows: 
"1  hereby  certify  that  Mason,  Uoge,  King 
&  Co.,  contractors  for  Section  8  of  the  Main 
Channel,  taken  by  them  on  assignment 
from  Agnew  &  Co.,  the  original  contract- 
ors, have  completed  all  of  the  work  cov- 
ered by  their  contract  for  said  section  in 
accordance  with  the  contract  and  to  the 
full  satisfaction  of  the  Chief  Engineer, 
except  as  to  that  portion  of  the  section 
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covered  by  the  right  of  way  of  the  Atchi- 
son, Topeka  <fc  Santa  Jfe  Railway,  upon 
which  they  have  not  been  permitted 
to  enter  within  the  limit  of  time  covered 
by  the  contract,  nor  since  the  expiration  of 
the  same;  therefore,  these  contractors  can- 
not be  held  derelict  on  account  of  the  un- 
finished work  across  said  right  of  way. 
This  certificate  is  subject  to  any  unaccrued 
or  unmatured  liabilities  or  duties  arising  or 
growing  out  of  said  contract." 

The  total  volume  and  value  of  work 
on  this  section  is  as  follows: 

Main  Channel  and  river  diversion, 
glacial  drift,  106,072  ou.  yds.  at  26c..  $  28.098  78 

Main  Channel  and  river  diversion, 
solid  rock,  1,240,580  cu.  yds.  at  74%o.    927,396  18 

Main  Channel,  retaining  wall,  2,874.9 
on.  yds,  at  $3.25 9,843  43 


Total  regular  contract 

Railroad  and  highway  bridges 

Moving  cable  towers * 

Highway  trestle  across  Main  Channel 

Agnew&  Co.,  for  relinquishing  claims 

Quarrying  dimension  stone,  1,870.2  ou. 
yds.  at  $1.00 

Improving  Stephens  street. 

Moving  telegraph  line 

Right  of  way  fence 

Tunnel  under  Santa  Fe  Railroad  (in- 
cluding excavation  of  121.1  ou.  yds. 
of  rook) 


$964,738  8$ 

40,868  39 

2,992  15 

966  87 

2,000  00 

1,870  20 

1,000  00 

487  58 

222  02 


783  65 


♦Total  amount  earned  to  Jan.  1,1897,$1,01 5,878  69 
Rook  in  place,  19,782  cu.  yds.  at  74%c       14.787  04 

Total  oost  of  section $1,080,165  78 


Proportion  of  work  completed,  98.56  percent. 


♦Final  voucher  for  work  done  rendered  Octo- 
ber 31, 1896. 


Section  No.  B~Ho2vor*on%  Richards  &  Co.,  Con- 
tractors. 

This  section  was  finished  in  November, 
1806.  The  following  references  to  it  are 
found  in  the  Proceedings:  June  24th  (page 
8889),  action  on  release  of  contractors' 
bond.  The  final  estimate  is  dated  Novem- 
ber 1, 1896,  and  the  final  certtficate,Novem- 
ber  5th  (see  Proceedings  of  November 
11th,  page  8698). 

The  total  volume  and  value  of  work  done 
on  this  section  is  as  follows: 

Main  Channel  and  river  diversion, 
glacial  drift,  117,455  ou.  yds.  at  26c. .  $  30,538  30 

Main  Channel  and  river  diversion, 
solid  rock ,  1 ,020,642  cu.  yds,  at  76.9c .     784.873  70 

Total  regular  contract $815,412  00 


Adjustment  of  Agnew  &  Co.'s  claims  $    8,000  00 
Trestle  and  track  charges  (Western 
Stone  Company) 1,012  30 

Total  cost  of  section $819,424  30> 

♦Amount  earned  and  paid  to  Jan.  l, 
1897 $819,424  30 


Proportion  of  work  completed,  100  per  cent. 


*  Final  vouoher  rendered  October  81, 1806. 


Section  No.  10— E.  D.  Smith  &  Co.%  Contractor*, 

m 

This  section  was  completed  in  Septem- 
ber, 1895.  The  following  references  to  It 
are  found  in  the  Proceedings:  April  8th 
(page  8288),  report  of  Joint  Committee  on. 
Engineering  and  Finance  on  right  of  the 
District  to  require  contractors  to  pump 
water  after  expiration  of  contract  time; 
May  4th  (page  8817),  action  on  payment  of 
bills  for  work  done  by  Mason,  Hoge  <fc  Go., 
on  order  of  the  Superintendent  of  Con- 
struction to  protect  this  section  from 
overflow  in  December,  1895.  These  two 
bills,  amounting  to  $82.81,  were  ordered 
paid  and  charged  to  £.  D.  Smith  &  Co.  on 
recommendation  of  the  Chief  Engineer 
(see  Proceedings  of  May  18th,  pages  8888-4) ; 
June  24th  (page  8889),  release  of  contract- 
ors' bond  considered;  November  11th  (page 
8596),  payment  of  final  voucher,  dated 
October  81st.  Engineer's  final  certificate 
dated  November  5th  (page  8599),  where 
date  given  as  9th,  is  an  error. 

The  volume  and  value  of  work  done  on 
this  section  is  as  follows: 

Main  Channel  and  river  diversion, 
glacial  drift,  02,066  cu.  yds.  at  26c. .  .$    15,514  00 

Main  Channel  and  river  diversion, 
solid  rock,  1,200,106  on.  yds  at  80c. . .    960,132  80> 


Total  regular  contract $  975,646  80 

River  diversion  levee,  force  account  24,063  IT 
Building  bridge   and  changing  and 

maintaining   tracks   for    Western 

Stone  Company t.  22,999  ]g 

Protection  levee,  quarry  No.  5 1,400  58 

Stairway  and  platform 86  68 

Repairing  levee  and  break  in  I.  &  M. 

Canal g2  81 


Total  cost  of  section 81,024,278  6« 

•Amount  earned  to  January  1,  1897..  1,024,278  6ft 


Proportion  of  work  completed,  1C0  per  cent. 


•Pinal  voucher  rendered  October  81,  1896, 
$3,368.18  of  which  is  held  for  adjustment  of 
pumping  claims  of  Mason,  Hoge  &  Co. 


February  10,] 


—3843— 


[1807. 


Section  No.  11— Mown,  Hoge  &  Co.,  Gontrac- 

tors. 

This  section  was  completed  in  1895.  The 
references  to  it  in  the  Proceedings  for  1896 
are  as  follows:  June  24th  (page  8889), 
action  on  release  of  contractors'  bond; 
September  2d  (page  8486).  Chief  Engineer 
reports  extra  bill  for  channeling,  $55.18, 
which  was  allowed  September  28d  (page 
8528);  November  11th  (page  8596),  pay- 
ment of  final  estimate  ordered,  date  of  es- 
timate October  8 1st,  date  of  Chief  Engi- 
neer's certificate  November  5th  (page  8599). 

The  volume  and  value  of  work  done  on 
this  section  is  as  follows : 

Main  Channel  and  river  diversion, 
'    glacial  drift,  49,855  ou.  yds.  at  SO^c  $  15,081  14 
Main  Channel  and  river  diversion, 
solid  rook,  1,000,979  cu.  yds.  at  79^d.    793,275  86 

Total  regular  contract 9806,867  00 

River  diversion,  force  account,  6,865 
ou.yds.gracial  drift  at  70.8c  and  4,409 

cu.  yds.  <olid  rock  at  $2.098 14,113  82 

Core  for  levee,  force  account 17,907  10 

Extra  work  on  levee 1.188  83 

Extra  work,  channeling  machine 55  18 

♦Total  cost  of  section $841,571  94 

t Amount  earned  and  paid  to  January 
1,1897 _84,'5I1_?? 

Proportion  of  work  completed,  100  per  cent. 


•This  amount  excludes  an  unexpended  appro- 
priation of  $1,000.00  for  raiding  levee, 
t Final  voucher  rendered  October  31, 1896. 


Section  No.  1Z— Mason,  Hoge  A  Co.,  Contractor*. 

This  section  was  practically  finished  in 
1896.  The  references  to  it  In  the  Proceed- 
ings for  1896  are  as  follows:  January  8th 
(page  8088),  action  of  the  Board  sustaining 
the  ruling  of  the  Chief  Engineer  relating 
to  retaining  wall  foundations.  Same  date 
<  page  8085),  communication  from  Highway 
Commissioners  of  Du  Page  Township,  re- 
lating to  Romeo  highway.  On  July  8th 
(page  8481),  the  Joint  Committee  on  Engi- 
neering and  Finance  reported  favorably 
on  the  request  of  the  Commissioners  and 
transmitted  plans  and  specifications  for 
making  the  improvements  asked  for.  The 
work  was  ordered  advertised,  and  on  Sep- 
tember 9th  (pages  8508-10),  bids  were 
opened.  There  were  only  two  bidders.  On 
September  23d  (page  8527),  this  work  was, 
on  recommendation  of  the  Joint  Committee 
^n  Engineering  and  Finance,  awarded  to 

iniel  Sullivan,  the  lowest  bidder.    Con- 


tract with  Sullivan  was  reported  to  the 
Board,  October  1st  (page  8540).  The  total 
cost  of  this  work  was  $1,782.72  (see  final 
estimate,  dated  December  16th).  June  24th 
(page  8889),  action  on  release  of  contract- 
ors' bond.  November  11th  (page  8596), 
payment  of  final  estimate  oidered;  date  of 
estimate,  October  81st;  date  of  Chief  En- 
gineers certificate,  November  5th  (page 
8599). 

The  volume  and  value  of  work  done  on 
this  section  is  as  follows: 

Main  Channel  and  river  diversion,  gla- 
cial drift,  55,769  on.  yds.  at  80^0. . .$    16,870.12 

Main  Channel,  solid  rock,  998,709  cu. 
yds.  at79*c 791,478.88 

Main  Channel,  dry  rubble  masonry, 
17.44  on.  yds.  at  $1.68 28.95 

Main  Channel,  cement  masonry, 
9,269.5  ou.  yds.  at  $8.50 82,443.25 

Total  regular  contract $  840.819.S0 

Draining  Goose  Lake,  7,475  ou.  yds. 

rock,  at  $1.196 8,942.88 

Core  for  levee 7,541 .87 

Trestle    for    highway   across   Main 

Channel 910.44 

Borneo  roadway  changes 800.00 

Repairs  to  trestle 56.12 

Railroad  crossing.  Romeo  highway ...  88.18 
Romeo  highway  (Daniel  Sullivan  con- 
tract)   1,782.72 

Total  cost  of  section $  860,826.41 

•  Amount  earned  and  paid  to  January 
1,  1997 860,886.41 

Proportion  of  work  completed,  100  per  cent. 


♦Final  voucher  rendered  October  81, 1896. 


8ection  IS— Mason,  Hoge  A  Co.,  Contractors. 

This  section  was  practically  completed 
in  1895.  The  references  to  it  in  the  Pro- 
ceedings are  as  follows:  January  8th 
(page  8088),  action  of  the  Board  sustaining 
the  rulings  of  the  Chief  Engineer  relating 
to  retaining  wall  foundations;  June  24th 
(page  8889),  action  on  release  of  contract- 
ors' bond;  November  11th  (page  8696), 
payment  of  final  estimate  ordered;  date  of 
estimate,  October  81st;  date  of  Chief  Engi- 
neer's certificate,  November  6th,  (page 
8699). 

The  volume  and  value  of  the  work  done 
on  this  section  is  as  follows: 

Main  Channel,  glacial  drift,  88,810  cu. 

yds.  at  86c $     8,790  60 

Main  Channel,  solid  rook,  1,038,665  ou. 

yds.  at  7494c 778,664  59 
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Main     Channel,    cement    masonry, 
10.838  cm.  yds.  at  $8.50 87,938  00 

Total  cost  of  section $  819,888  19 

♦Amount  earned  and  paid  to  January 
1,  1897 $  819,888  19 

Proportion  of  work  completed,  100  per  cent. 
•Final  voucher  rendered,  October  31,  1896. 


Section  No.  14— Smith  &  Eastman*  Contractors. 

The  history  of  this  section  is  fuller  of 
incident  than  that  of  any  other  on  our  list. 
The  references  in  the  Proceedings  are  as 
follows:    On  January  22nd  (pane  8100), 
the  Chief  Engineer  reported  to  the  Board 
a  request  from  the  Santa  Fe  Railway  for 
price  on  rip-rap  stone.     On   April  15th 
(page  8294),  the  Joint  Committee  on  En- 
gineering and  Finance,  to  whom  the  request 
was  referred,  reported    adversely.     On 
February  18th  (page  8202),  in  obedience  to 
an  order  of  the  Board  of  November  27, 
1806  ( page  2956),  the  Cllief  Engineer  trans- 
mitted   advertisement  and  specifications 
for      retaining     wall     (pages    8202*12). 
On  February  19th  (page  8288),  the  Joint 
Committee  on  Engineering  and  Finance, 
to  whom  the  advertisement  and  specifica- 
tions were  referred,  reported  favorably 
thereon,  and  they  were  ordered  published. 
On  February  26th  (page 8250),  a  communi- 
cation  from    Smith  &  Eastman,  calling 
attention  to  their  having  completed  the  ex- 
cavation covered  by  their  contract,  and  re- 
questing payment  of  other  claims  made  by 
them.     April  8th  (page  8288),  the  Joint 
Committee  on  Engineering  and  Finance 
presented  a  report,covering  the  right  of  the 
Distfict  to  require  these  contractors  to  con- 
tinue to  pump  and  keep  the  section  free 
from  water  after  the  date  fixed  for  the  com- 
pletion of  the  contract.   The  Chief  Engi- 
neer was  ordered  to  notify  the  contractors 
of  the  conclusions  of  this  report  (see  Chief 
Engineer's  letter  book,  dated  May  22,  1896 
(page  164),  for  compliance  with  this  order. 
April  22d(page  8811),  bids  on  retaining  wall 
were  opened  and  ordered  tabulated.    On 
Hay  18th  (pages  8882-8),  the  report  of  the 
Joint  Committee  on  Engineering  and  Fi- 
nance   recommending  that  Campbell  & 
Dennis,  the  lowest  bidders,  be  awarded  the 
contract  for  retaining  wall,  etc.,  covered 
by  their  bid.    May  27th  (page  8845),  the 
Committee,  President  and  Clerk  reported 
having  executed  the  contract  with  Camp- 


bell &  Dennis,  and  on  the  same  date,  the 
Finance  Committee    reported    favorably 
on    their   bond.     The   contract  appears 
on    pages    8846    to    8S5S   inclusive.     On 
May  27th  (pages  8855-7),  the  Board  acted 
favorably  upon  the  report  of  the  Joint  Com* 
mittee  on  Engineering  and  Finance,  and 
awarded  contract  for  pumping  plant  to 
Mac  Ritchie  &   Nichol,  for  the   sum  of 
$16,000.00.    This  plant  is  designed  to  care 
for  all  water  accumulating  in  the  Chan- 
nel westerly  of  section  No.  1,  and  is  there- 
fore not  a  proper  charge  against  section 
No.  14.     June  10th  (page  8874),  payment 
was  authorized  of  bills  for  loading  and 
transporting  clay  from  section  "N"   to 
this  section,  for  use  as  puddle  in  a  dam  at 
west   end  of   section;    amount  of   bills, 
$184.45.    June  24th  (page  8889),  action  on 
release  of   contractors'   bond.     July  1st 
(page  8895),  communication   relating  to 
completion  of  section,  and  claims  returned 
for  filing  by  Joint  Committee  on  Judiciary 
and  Finance.    July  8th  (page  8427),  bills 
of  Wright,  Meysenburg,  Sinclair  &  Carry 
for  constructing  dam   ($678.79),  and  for 
laying  side  track  to  pumping  works  ($87.28), 
were  referred  to  the  Joint  Committee  on  En- 
gineering and  Finance,  which  said  Commit- 
tee reported  favorably  on  July  22nd  (page 
8448),  and  the  bills  were  ordered  paid.    On 
August  5th  (page 8464),  the  Chief  Engineer 
asked  confirmation  of  his  action  in  employ- 
ing force  to  operate  pumps,  at  the  wages 
stated  by  him,  and  his  action  was  con- 
firmed.   He  also,  on  same  date  ( page  8464) , 
asked  authority  for  purchase  of  coal  and 
supplies  for  this  pumping  station,  which 
request  was  referred  to  the  Joint  Commit- 
tee on  Engineering  and  Finance,  who  re- 
ported back  on  November  11th  (page  8595), 
and  their  report,  recommending  that  au- 
thority be  given,  was  adopted.  On  August 
5th  (page  8467),  the  claim  presented  under 
date  of  June  10th  by  Smith  &  Eastman  of 
95.00  per  car  for  use  of  side  track,  was 
ordered  placed  on  file.     September  2nd 
(page  8486),  the  communication  of  Camp- 
bell &  Dennis,  contractors  for  concrete 
wall,  reciting  that  certain  machinery  be- 
longing to  Smith  &  Eastman  had  been  left 
in  positions  to  impede  their  work,  was  sub- 
mitted  by  the  Chief  Engineer,  and  an 
order   was  passed,  giving  the  President, 
Attorney  and  Chief  Engineer  power  to  act 
in  the  premises.    On  September  28d  (page 
8524),  on  request  of  the  Chief  Engineer, 
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authority  was  given  for  payment  of  all 
bills  incurred  for  the  building  erected  to 
house  the  pumping  plant,  amounting  in  all 
to  $888.87.  On  December  10th  (page  3608), 
the  communication  of  Smith  A  Eastman, 
accompanied  by  their  claims  amounting  to 
$79,052.78,  was  referred  to  the  Chief  Engi- 
neer for  his  ruling.  On  December  10th 
(page  8074),  he  reported  on  these  claims. 
On  the  same  date  (page  8077),  the  Joint 
Committee  on  Engineering  and  Finance 
presented  a  report,  which  was  adopted,  re- 
commending payment  to  Smith  A  Eastman 
the  amount  of  their  final  voucher  ($107,- 
518.04),  less  the  sum  of  the  claims  filed 
against  them  ($89,549.18). 

The  volume  and  value  of  the  work  done 
on  this  contract  by  Smith  A  Eastman  is  as 
follows : 

Main  Channel,  glacial  drift,  107,048  on. 

yds.  at  20c $88,409  20 

Main  Channel,  glacial  drift,  318,119  ou. 

yds.  at  86o 78,728  84 

Main  Channel,  solid  rock,  1,016,425  ou. 

yds.  at  78c 741,990  85 

Total  cost  of  Smith  &  Eastman's 

contract $852,128  89 

•  Amount  earned  to  January  1, 1897.. .     868,128  29 

Volume  and  value  of  work  covered  by 
Campbell  A  Dennis  contract: 

Foundation  excavation,  8,400  on.  yds. 

at  88o $8,198  00 

Backfilling,  96,000 ou.  yds.  at  14c 18,800  00 

Concrete  retaining  wall,  28,500  ou.  yds. 

at  $8.74 64,890  00 

Total  cost  of  Campbell  &  Dennis1 

contract $80,888  00 

Amount  earned  to  January  1, 1897. . . .      49,705  60 

Unfinished  work $81,176  40 

Reserved  percentage 6,818  90 

Balance  required  to  complete $87,889  60 

8UMMABT. 

Total  cost  of  section $988,004  89 

Earned  on  section  to  January  1,  1897,    901,887  89 

Unfinished  work $31,176  40 

Reserved  percentage 6,213  20 

Balance  required  to  complete  sec- 
tion     $37,369  60 

Proportion  of  work  completed,  96.66  per  cent. 

*  Pinal  voucher  rendered  October  81,  1806, 
$.39,549.18  of  which  is  held  for  adjustment  of 
claims. 


Section  No.  15— Wright,  Meysenburg,  Sinclair  A 

Carry,  Contractors  for  Excavation  and 

Retaining  Wall. 

The  volume  of  work  done  within  the 
year  was  8,843  cubic  yards  glacial  drift, 
254,200  cubic  yards  solid  rock,  and  44,811.2 
cubic  yards  concrete  retaining  walL 
On  July  8th  (page  8428),  the  Chief 
Engineer  reported  to  the  Board  his 
action  in  restraining  these  contract- 
ors from  blasting  for  retaining  wall 
foundations,  with  his  recommendations 
thereon.  This  report  was  referred  to 
the  Joint  Committee  on  Engineering  and 
Finance,  who  reported  favorably  thereon 
July  22d  (page  8448),  and  their  report  was 
adopted.  ( If  or  orders  issued  on  this  sub  j  ect, 
see  Chief  Engineer's  letter  book,  April  23d, 
page  127).  The  total  foundation  excavation , 
made  under  this  order,  amounted  to  13,944 
cubic  yards,  for  which  the  contractors  were 
paid  $9,466.64  in  excess  of  their  regular 
contract  price  for  rook  excavation,  or  67  89 
cents,  nearly,  per  cubic  yard.  This  work 
was  completed  in  December  and  finally  in- 
spected by  the  Chief  Engineer  onthe28d 
of  said  month. 

The  total  volume  and  value  of  work  is  as 
follows: 

Main  Channel  and  river  diversion, 

glacial  drift,  85,943  ou.  yds.  at  19c. . .  $  6,829  17 
Main  Channel,  solid  rook,  647,089  on. 

yds.at59o 881,753  01 

Main    Channel,   concrete    retaining 

wall,  44,611.2  on.  yds.  at  $8.40 152,858  08 

Extra  ooBt  of  foundation  excavation  9,466  64 
Back  filling,   10,166  ou.  yds.  glacial 

drift  at  16c 1,626  56 

Total  cost  of  W.,  M.,  S.  &  C.  con- 
tract  $558,083  46 

Amount  earned  and  vouohered  to 
January  1, 1897 551,951  45 

Amount  not  vouohered $       82  01 

Beserved  percentage 67,810  60 

Balance  required  to  complete....  $  67,802  61 
Proportion  of  work  vouohered,  99.99  per  cent. 


Section  No.  15— Controlling  Work*:  Christie  A 
Lowe,  Contractors. 

Bids  for  this  work  were  opened  on  No- 
vember 20th,  1895  (page 2944),  bufcno  final 
action  thereon  was  had  until  January  3rd, 
1896  (page  8078),  when,  by  a  vote  of  eight 
for  and  one  against,  the  report  of  the  Joint 
Committee  on  Engineering  and  Finance, 
held  over  from  December  24th,  1895  (pages 
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8042-8),  was  adopted  and  the  contract 
awarded  to  Christie  A  Lowe.  On  January 
22nd  (pages  8105-6),  the  Chairman  of  the 
Committee  on  Finance  presented  an 
amended  contract  executed  by  Christie  A 
Lowe,  accompanied  by  a  message  from 
the  President,  setting  forth  the  amend- 
ments embodied  in  the  contract  as  exe- 
cuted, all  of  which  were  approved  and  the 
bond  accepted.  On  February  18th  (page 
8202),  the  Chief  Engineer  asked,  and  was 
granted,  authority  to  employ  the  Pitts- 
burgh Testing  Laboratory  to  test  the  ma- 
terial at  mills  and  In  shop,  on  basis  of  their 
proposal  of  88  cents  per  ton  for  each  of 
said  inspections. 

On  July  22nd  (page  8444),  the  Chief  En- 
gineer transmitted  advertisement  and 
specifications  for  bear  trap  dam  founda- 
tions and  collateral  work,  which  were  ac- 
cepted and  advertisement  ordered  (pages 
8445-59  inclusive).  On  August  12th 
(page  8478),  the  Chief  Engineer  asked  au- 
thority to  pay  Marsh  A  Bingham,  $97.66  for 
material  for  observation  towers  used  in 
establishing  lines  upon  this  work,  which 
was  granted.  On  September  2nd  (page 
8486),  he  asked  authority  to  pay  Christie  A 
Lowe,  $240.85  for  erecting  observation 
towers,  which  request  was  referred  to  the 
Joint  Committee  on  Engineering  and  Fi- 
nance, who  reported  favorably  thereon 
September  23rd  (page  8528),  when  pay- 
ment was  authorized.  On  September  9th 
(page  8602),  construction  voucher  in  favor 
of  these  contractors  for  $2,502.41  was 
taken  from  the  list  of  vouchers  re- 
ported for  payment  and  referred  to 
the  Committee  on  Finance.  On  Sep- 
tember 28rd  (page  8527),  this  voucher  was 
reported  favorably  upon  and  ordered  paid. 
On  September  28rd  (page  8580),  the  Clerk 
was  ordered  to  return  unopened  the  only 
bid  received  for  bear  trap  dam  foundations, 
that  of  Mr.  Benezette  Williams,  and  was 
further  ordered  to  readvertise  this  work. 
On  October  Uth  (page  8662),  on  the 
recommendation  of  the  Chief  Engi- 
neer, an  effort  to  arrange  with 
Wright,  Meysenburg,  Sinclair  A  Carry  to 
crush  stone  needed  for  concrete  in  bear 
trap  dam  foundation,  was  referred  to  the 
Joint  Committee  on  Engineering  and  Fi- 
nance, with  power  to  act.  On  October 
21st  (page  8570),  the  said  committee  re- 
ported adversely  to  the  recommendation 
and  their  report  was  adopted.  At  January 


1,  1897,  all  of  the  foundations,  piers  and 
abutments  for  the  stoney  gates,  with  the 
iron  appertaining  thereto,  had  been  com- 
pleted and  all  other  iron  work  included 
in  the  contract  of  Christie  A  Lowe  had 
been  delivered  at  the  site  of  the  work. 

The  rate  of  progress  and  amount  earned 
under  the  contract  is  as  follows: 

Contract  price  for  superstructure, 
above  elev.,  — 17.75  C.  D $  178,000  00 

Foundation  excavation,  1,288  on.  yds. 
solid  rock  at  59o 780  42 

Concrete  below  elev.  —17.75  C.  D., 
886.8  cu.  yds.  at  $5.00 4,184  00 

Total  regular  contract $  183,014  42 

Erection  of  observation  towers 888  01 

Caulking  sills  beneath  gates  (1  bbl. 
pitch  at  $6.00  and  7  bales  oakum  at 
$8.85— $28.75) 28  75 

Total  cost  of  work  as  per  contract 

and  bills $  188,281  18 

Amount  earned  and  vouohered  to 
Januaryl,l897 123,047  85 


Amount  not  vouohered $    59,838  83 

Reserved  percentage 614  80 

Balance  required  to  complete  Christie 

&  Lowe  contract $    50,047  63 

Proportion  of  work  vouohered,  67.56 

per  oent. 
Work  not  yet  under  contract : 

Bear  trap  dam  foundations 
and  abutments $36,680  00 

Iron  work  bedded  in  ma- 
sonry of  same 9,244  00 

Closure  of  retaining  wall. . .    8,852  00 

Closure  of  eight  sluice  gates.    5.892  00 


Total  estimated  oost. 


$   55,118  00 


Total  balance  required  to 
complete 


$  115,065  68 

The  sum  of  the  known  cost  ($188,281.18) 
and  the  estimated  cost  of  work  yet  to  be 
done  ($66,118.00),  makes  an  aggregate  for 
controlling  works  and  connections  of 
$288,899.18,  which  sum  added  to  the  total  of 
the  Wright,  Meysenburg,  Sinclair  A  Carry 
contract  for  excavation  ($562  088  44),  gives 
$790,482.04  as  the  total  cost  of  section  15. 


BRIDGES. 

The  superstructure  for  the  bridge  on 
Campbell  avenue  built  for  the  use  of  the 
Union  Stock  Yards  ana  Transit  Company 
(two  tracks),  The  Chicago  and  Northern 
Pacific  Railway  Company  (two  tracks), 
and  the  Pittsburg,  Cincinnati,  Chicago  and 
St  Louis  Railway  Company  (four  tracks), 
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an  eight  track  through  girder,  eighty 
feet  long,  was  built  without  in- 
terruption to  the  traffic  of  the  rail- 
roads, through  their  co-operation  with  us 
and  with  each  other,  so  that  two  or  more 
tracks  at  a  time  were  abandoned  to  the 
erectors,  until  the  structure  was  completed 
In  September.  This  superstructure  is  now 
used  in  a  temporary  position  and  rests  upon 
a  timber  substructure,  but  it  will  become 
a  part  of  the  permanent  work.  For  details 
relating  to  it,  see  this  report  on  section 
"O" .  Its  cost  ($21,898.40),  appears  against 
that  section,  but  it  will  become  a  credit 
when  transferred  to  the  permanent  bridge 
account 

On  June  24th  (page  8889),  the  Chief  En- 
gineer submitted  a  form  of  advertisement 
for  bids,  with  specifications  for  sub  and 
superstructures  for  two  bridges,  one  for  the 
Southwest  Boulevard  crossing  of  the  Main 
Channel,  the  other  for  the  bridge  to  be 
erected  for  the  Elgin,  Joliet  and  Eastern 
Railroad.  These  were  referred  to  the 
Joint  Committee  on  Engineering  and 
Finance,  who,  on  July  1st  (page  8896), 
presented  a  report  in  favor  of  advertising 
for  the  work  (see  pages  8897  to  8420  for 
specifications,  etc.).  On  September  2nd 
(page  8496),  bids  on  these  structures  were 
received  and  opened  (for  details  of  bids  see 
pages  8496-98).  On  October  1st  (pages 8647- 
60),  the  Joint  Committee  on  Engineering 
and  Finance  recommended  that  the  sub- 
structures for  these  bridges  be  awarded  to 
Benezette  Williams, and  the  superstructures 
to  Julius  C.  Wagner,  doing  business  as  the 
Milwaukee  Bridge  and  Iron  Works. 

The  volume  and  value  of  each  structure 
is  as  follows: 

SOUTHWEST  BOULBTABD. 

Sub*tructure. 
Bridge  masonry,  2,104  cu. 

yds.  at  $6.10 $    12,694  40 

Concrete,  979  cu.  yds.  at 

$6.65 6,510  85 

Piles,87,010  lineal  feet  at  25c       2,177  50 
Timber,  92,180  feet  B.  M., 

at  .026o 2,390  68 

Excavation,  28,888  cu.  yds. 

at  45c 10,524  60 

Total  cost  of  substruct- 
ure  $    3M43  53  $  34,448  58 

Amount  earned  to  Jauu- 
uary  1,1897 1,782  80 

Unfinished  work $    82,661  23 

Reserved  percentage 222  79 

Balanoe  required  to  com- 
plete  $     32,884  02 


Superstructure. 
Lump  sum  as  per  contract  $  15.200  00 


Total  cost  of  bridge,  sub- 
structure and  super- 
structure  


$  49,648  58 


Per  Cent. 

Proportion  of  substructure  completed 5. 17 

Proportion  of  superstructure  completed 0.00 

Proportion  of  entire  bridge  completed 3.59 

Elgin,  Joliet  and  Eastern  Railroad. 
Substructure. 
Bridge  masonry,  895.88  cu. 

yds.  at$6.10 $     5,46182 

Concrete,  146.46  cu.  yds.  at 
$6.95 1,017  90 

$      6,479  72 
Less  deduction  as  per  con- 
tract   85  95 


Cost  of  regular  contract.!     6.893  77 
False  work  at  Pier  No.  4 . .  182  63 


Total  cost  of  substruc- 
ture  $      6,526  40$    6,526  40 

Amount  earned  and 
vouchered  to  January  1, 
1897 5,871  95 


Amount  not  vouchered. $     1,154  45 
Reserved  percentage 671  49 

Balance  required  to  com- 
plete  $     1,825  94 

Superstructure. 
Lump  sum    as  per  con- 
tract   $    83,477  00 


Total  cost  of  bridge,  sub- 
structure and  super- 
structure  


$    40.003  40 


Percent. 

Proportion  of  substructure  vouchered 80.00 

Proportion  of  superstructure  completed —  00.00 
Proportion  of  entire  bridge  completed  and 
vouchered 13.48 

Besides  these  structures,  plans  have  been 
prepared  for  the  Western  Avenue  bridge 
and  the  several  bridges  called  for  in  the 
contract  with  the  Atchison,  Topeka  and 
Santa  Fe  Railway.  The  probable  cost  of 
bridging  which  must  be  erected  by  the  San- 
itary District,  including  the  capitalization 
for  maintenance,  is  $1,598,286.25.  The  esti- 
mate for  this  item  of  expenditure,  reported 
in  1894,  was  $1,888,689.32.  Since  then,  the 
District  has  had  to  concede  the  Southwest 
Boulevard  bridge  as  a  structure  independ- 
ent of  the  Western  Avenue  bridge,  adding, 
on  the  basis  of  existing  contracts,  $49,648.68 
to  the  former  estimate.  That  estimate  con- 
templated only  six  tracks  on  Oampbel 
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avenue,  whereas  the  Pan  Handle  settle- 
ment is  on  the  basis  of  four  instead  of  two 
tracks,  which  concession  adds  at  least 
$115,000.00.  Then  the1  Elgin,Joliet  and  East- 
ern Railroad  bridge  must  also  be  added,  the 
final  contract  price  of  which  is  $40,008.40. 
These  three  items  ($204,646.08),  added  to  the 
1804  estimate,  gives  the  total  shown  above. 
The  prices  used  in  the  1804  estimate  are 
higher  for  iron  work  than  those  which  now 
obtain,  but  the  specifications  Insisted  upon 
by  the  railroads  are  so  much  heavier  than 
those  upon  which  the  1804  estimates  were 
based,  that  I  think  the  one  nearly  offsets 
the  other. 

The  stone  used  in  the  Elgin,  Joliet  and 
Eastern  Railroad  substructure  was  taken 
from  the  stock  of  the  District,  which  was 
quarried  for  this  use  on  section  7.  Stone 
from  the  same  stock  is  to  be  used  in  the 
substructure  of  the  Southwest  Boulevard. 

The  preparation  of  all  bridge  plans  has 
been  under  the  direction  of  Mr.  Wm.  H. 
Hughes,  Bridge  Engineer,  whose  employ- 
ment by  the  District  dates  from  May  -1, 
1806. 


RAILROADS. 

The  only  actual  settlement  of  Right  of 
Way  questions  consummated  by  contract 
within  the  year,  has  been  with  the  Atchi- 
son, Topeka  A  Santa  Fe  Railway  Com- 
pany. The  conditions  Involved  in  this  set- 
tlement are  fully  set  forth  in  the  contract, 
as  published  in  the  Proceedings  of  May  20th 
(pages  8850-67).  The  execution  of  the  con- 
tract was  reported  to  the  Board  in  a  mes- 
sage from  President  Eckhart  on  September 
2d  (page  8484).  The  work  of  raising  the 
approaches  to  the  eight-track  bridge  on 
Campbell  avenue  has  been  accomplished 
in  accordance  with  the  provisions  of  the 
contract  with  the  several  railroad  com- 
panies in  Interest. 


NEW  WORK. 

Under  this  head  is  the  Chicago  River 
Improvement,  the  general  project  for 
which  is  outlined  on  page  2774  of  the  Pro- 
ceedings. The  maps  and  plans  covering 
this  project  have  been  prepared  and  sub- 
mitted to  the  Secretary  of  War  for  ap- 
proval. We  are  advised  that  the  only  objec- 
tion to  the  project,  as  presented,  is  lodged 
against  the  provision  made  for  a  swing 
bridge  at    Lumber   street.     Alternative 


plans  have  been  prepared  for  that  place, 
but  no  action  has  been  had  upon  them. 

There  has  been  no  change  made  in  the 
plans  for  tail  race.  Several  alternative 
projects  for  the  work  necessary  to  be  done 
through  Joliet  have  been  submitted,  but 
final  action  on  them  is  still  pending. 

There  1b  nothing  to  report  on  the  subject 
of  cleaning  the  North  Branch  and  the 
South  Fork  of  the  South  Branch  of  the 
Chicago  River. 


ORGANIZATION. 

On  January  3d  (page  8076),  the  subject 
of  a  reduction  of  the  engineering  force  waa 
taken  up  and  an  order  was  passed  having 
that  end  in  view.  On  the  same  date  (page 
8077),  an  amendment  to  Rule  88,  defining 
the  duties  of  the  Chief  Engineer,  was  in- 
troduced and  referred  to  the  Committee  on 
Rules.  On  February  6th  (page  8148),  that 
Committee  reported  a  substitute  for  the 
amendment,  which,  on  motion,  was  laid 
over  until  February  18th  (page  8218),  when 
the  substitute  amendment  was  adopted. 

On  January  15th  (page  8005),  a  petition, 
signed  by  John  R.  Walsh,  Lyman  J.  Gage 
and  others,  was  presented  to  the  Board,  re- 
questing that  the  Chief  Engineer  be  re- 
tained in  office.  The  petition  was  referred 
to  the  Committee  on  Engineering  and  or- 
dered printed. 

On  January  20th  (page  8182),  the  Chief 
Engineer  reported  the  resignation  of  Mr. 
Edgar  Williams,  Principal  Assistant  En- 
gineer, and  recommended  that  the  rank  of 
Principal  Assistant  Engineer  be  abolished 
and  the  position  of  Chief  Draftsman  be 
created,  and  Mr.  C.  H.  HUlebrand  be  ap- 
pointed to  the  new  position.  Mr.  Williams' 
resignation  was  accepted,  and  the  recom- 
mendation referred  to  the  Committee  on 
Rules.  On  the  same  date  (page  8188),  the 
report  of  the  Committee  on  Engineering, 
recommending  a  reorganization  of  the  En- 
gineering Department,  on  lines  laid  down 
therein,  was  adopted,  and  the  Chief  Engi- 
neer instructed  to  dispense  with  the  ser- 
vices of  thirty-six  men,  who  were  desig- 
nated by  the  Committee.  On  February 
5th  (page  8140),  the  Board,  on  the  recom- 
mendation of  the  Chief  Engineer,  promoted 
Sub- Assistant  Engineer,  W.  T.  Keating,  to 
the  rank  of  Assistant  Engineer.  On  the 
same  date  (page  8142),  the  Board  adopted 
the  report  of  the  Committee  on  Engineer- 
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ing,  relating  to  the  employment  of  non- 
residents on  the  engineering  force.     On 
February  13th  (page  8212),  at  the  request  of 
the  Chief  Engineer,  two  additional  chain- 
men  were  allowed.     On  March  18th  (page 
3263),  on  request  of  the  Chief  Engineer, 
authority  was  given  for  an  office  (rent  not 
to  exceed  $16.00  per  month)  for  the  use 
of  the  survey  party.     April  16th  (pages 
8281-3),  the  Joint  Committee  on  Engineer- 
ing and  Finance  introduced  an  ordinance, 
which  was  adopted,  making  the  notes  of 
gauge  readings  a  final   record,  and  the 
Chief  Engineer  the  official  keeper  of  the 
same.    On  May  4th  (page  3819),  the  usual 
order  was  passed  for  Saturday  half  holi- 
day, to  be  observed  until  October  3, 1896. 
On  May  27th  (page  8867),  an  amendment 
to  Kule  8,  increasing  the  membership  of 
the  Committee  on  Engineering  to  seven, 
was   laid  over.     This    amendment   was 
adopted  June  10th  (page  8876).     On  Au- 
gust 6th  (page  3466),  a  request  from  the  in- 
spectors of  masonry  was  referred  to  the 
Committee  on  Labor,  which  committee, 
on  August  12th  (page  8476).  reported  ad- 
versely to  the  petitioners,  and  their  report 
was  adopted.    On  October  2lst  (page 8671), 
a  resolution,  looking  to  a  reduction  of  the 
engineering  force,  was  introduced  and  re- 
ferred to  the  Joint  Committee  on  Engi- 
neering and  Finance.    On  November  26th 
(page  8627),  an  amendment  to  the  rules, 
which  affected  all  committees  and  made 
that  of  Engineering  a  Committee  of  the 
Whole,  was  introduced  and  laid  over  until 
December  2nd   (page  8640),  when  it  was 
adopted.     On  December  2nd  (page  8646), 
Mr.  Wenter  presented  a  resolution,  which 
was  adopted,  commending  the  Chief  En- 
gineer.   On  December  9th  (page  8663),  the 
Chief  Engineer  reported  on  the  claimB  of 
fi.  J.  Bourke  and  Olaf  Hero,  late  Inspect- 
ors of  masonry,  for  overtime  as  presented 
by  their  attorney.     This  report  was  re- 
ferred to  the  Committee  on  Engineering. 
On  December  16th  (page  8676),  the  Joint 
Committee  on  Engineering  and  Finance 
reported  on    the  reorganization   of   the 
Engineering    Department,  and  their  re- 
port was  adopted,      Under  the  organi- 
zation perfected  early  in   February,  the 
construction   work  continued  as  it  was 
organized  at  the  close  of  1896,  in  three 
divisions  and  in  charge  of  the  same  Assist- 
ant Engineers,  viz:  sections  D  to  O  inclusive, 
known  as  the  Cor  with  Division,  in  charge 
of    E.  R.  ghnable,  Assistant  Engineer; 


C  to  4,  inclusive,  known  as  the  Willow 
Springs  Division,  in  charge  of  H.  B.  Alex- 
ander, Assistant  Engineer;  and  6  to  16,  in- 
clusive, also  including  the  controlling 
works,  known  as  the  Lock  port- Lemon  t 
Division,  in  charge  of  Chas.  L.  Harrison, 
Assistant  Engineer.  W.  T.  Keating,  As- 
sistant Engineer,  was  in  charge  of  surveys. 
Assistant  Chief  Engineer,  T.  T.Johnston, 
has  continued  in  immediate  charge  of  the  Di- 
vision of  Drafting  and  Designing,  and  has 
maintained  the  high  standard  of  work  in 
those  departments,  besides  rendering  effi- 
cient service  and  valuable  counsel  in  the 
work  of  construction  on  many  occasions 
when  called  upon  to  aid  me  on  that  work. 

The  work  of  testing  sands  and  cements 
was  continued  in  this  division,  and  of  na- 
tive cements,  1,286  car  loads,  or  208,776  bar- 
rels, were  Inspected.  Of  this  number,  69 
car  loads,  or  11,885  barrels,  were  rejected, 
leaving  1,166  cars,  or  192,890  barrels,  ac- 
cepted. The  total  number  of  cars  of  native 
cement  inspected  up  to  December  81st  was 
1 J92,  or  296,680  barrels,  of  which  1,688  cars, 
or  270,270  barrels,  were  accepted.  Of  this 
total  number,  175,890  barrels  have  been 
used  in  building  282,621  cubic  yards  of  rab- 
ble masonry  retaining  wall,  or  622-1000  bar- 
rels per  cubic  yard.  The  remaining  94,880 
barrels  were  used  in  building  68,551  cubic 
yards  of  concrete,  an  average  of  1  6M0O 
barrels  per  cubic  yard. 

Beside  the  native  cements,  14,900  barrels 
of  Portland  cement  were  inspected,  of 
which  10,900  barrels  were  accepted. 


DIVISION  OF  BBCOBDS. 

This  work  is,  under  the  rules,  In  the  im- 
mediate charge  of  the  Chief  Engineer,  and 
it  has  been  carried  on  by  the  Record  Clerk, 
Mr.  William  Trlnkaus,  so  faithfully  and 
efficiently,  that  his  service  is  deserving  of 
special  mention. 

The  rules  for  the  regular  organization, 
adopted  January  29th  (page  8188),  pro- 
vided for  84  men,  in  addition  to  the  heads 
of  departments.  When  the  season  of  active 
work  began,  the  needs  of  the  department 
increased  and  inspectors  of  masonry  had 
to  be  appointed. 

In  June,  the  employes  of  the  pumping 
plant  on  section  8  were  placed  on  the  roll 
of  the  Engineering  Department,  and  in 
July,  the  same  was  done  with  the  employee 
of  the  plant  on  section  14.  The  force 
reached  its  maximum  of  210,  for  the  week 
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ending  August  8th.  After  that  time  the 
force  diminished,  until  reduced  to  97  men, 
as  shown  by  the  report  for  the  week  end- 
ing December  26th. 

The  variety  and  value  of  the  work  done 
by  the  several  divisions  is  covered  by  the 
monthly  reports  in  the  Proceedings,  as  fol- 
lows: February  26th  (pages  8248-9);  March 
26th  (pages  8268-72);  April  22nd  (pages 
8298-8804);  May  27th  (pages  8888-44);  June 
24th  (pages  8880-7);  July  22ad  (pages 
8486-41);  September  2nd  (pages  8487-92); 
September  28rd  (pages  8514-19);  Octo- 
ber 28th  (pages  8675-81);  December  2nd 
(pages  8682-8),  and  December  80th  (pages 
8686-90). 

The  cost  of  the  Engineering  Depart- 
ment, from  its  first  organization  to  Decem- 
ber 81,  1896,  has  been  $996,618.68;  of  this 
amount  $85,062.69  was  expended  for  pump- 
ing, and,  Is  therefore,  not  a  proper  charge 
against  the  department  Exclusive  of 
that  charge,  the  balance  of  $961,661.09 
covers  the  cost  of  all  surveys,  superintend- 
ence, tests  and  inspection,  office  rents  (ex- 
cept the  general  office),  traveling  expenses, 
supplies  and  every  item  properly  charge- 
able to  the  department  This  sum  is  5.8 
per  cent,  nearly,  of  the  total  earnings  for 
construction  to  December  81, 1896,  namely 
—$18,128,779.62. 


MISCELLANEOUS  ITEMS  FORMING  A  PABT 
OF  THE  RECORDS  OF  THE  ENGI- 
NEERING DEPARTMENT. 

Report  on  release  of  contractors'  sureties, 
June  24th  (page  8889);  President's  message, 
calling  attention  to  increased  pollution  of 
water  supply,  October  1st  (page  8688);  ap- 
pointment of  committee  to  consider  the 
question  of  pollution  of  water  supply,  Octo- 
ber 1st  (page  8687);  on  Thursday,  October 
15th,  the  American  Society  of  Municipal 
Improvement  inspected  the  Channel,  as  the 
guests  of  the  Board  (page  8564);  November 
11th  (pages  8589-92),  the  Chief  Engineer 
submitted  a  table,  showing  the  final  esti- 
mates on  sections  completed  at  that  date,  as 
compared  with  previous  estimates.  On  the 
same  date  (page 8605),  Mr.  Joseph  Downey, 
Commissioner  of  Public  Works  and  Chair- 


man of  the  Commission  appointed  to  in- 
vestigate the  sewage  and  water  supply 
systems  of  Chicago,  sent  in  a  request  for 
cooperation  and  information  on  the  part 
of  the  Sanitary  District.  This  communi- 
cation was  referred  to  the  Special  Commit- 
tee on  Pollution  of  Water  Supply,  with 
power  to  act,  and  under  their  advice  the 
Engineering  Department  supplied  all  maps 
and  other  data  asked  for  by  the  City  Com- 
mission. 

December  16th  (page  8676),  the  Commit- 
tee on  Finance  reported  favorably  on  the 
payment  of  vouchers  in  favor  of  J  as.  R.  B. 
Van  Cleave,  City  Clerk,  for  copies  of  ordi- 
nances relating  to  the  Chicago  River.  Pro- 
ceedings for  December  80th  (pages  8694  to 
8708),  contain  majority  and  minority  re- 
ports of  the  Finance  Committee  on  the 
financial  needs  of  the  District  One  of  the 
exhibits  is  a  report  from  the  Chief  Engi- 
neer on  work  done  and  to  be  done  (pages 
8700-1).  The  importance  of  this  work  has 
continued  to  attract  the  attention  of  the 
American  public,  and  foreigners  have 
shown  unabated  interest  in  it  Among  its 
distinguished  visitors  from  abroad,  none 
are  more  worthy  of  mention  than  Prince 
Michael  Hilkoff,  Minister  of  Ways  and 
Communication  of  the  Russian  Empire, 
who  visited  the  work  on  October  18th. 

I  wish  in  conclusion  to  reiterate  my  ap- 
preciation of  the  loyal  and  efficient  ser- 
vices rendered  by  the  men  in  the  confirmed 
grades  whom  you  have  appointed  to  the 
work.  In  the  other  grades,  tbe  rule  has 
been  loyalty  and  good  work,  the  exceptions 
have  in  almost  every  case  been  dropped 
from  the  service;  but  it  is  also  true  that  in 
the  reduction  of  force  which  has  been 
necessitated  by  the  stage  of  near  comple- 
tion reached,  many  excellent  and  deserving 
men  have  been  dropped  from  the  rolls. 

For  the  marked  consideration  and 
kindness  which  you,  as  a  Board  and  as  in- 
dividuals, have  shown  me,  I  wish  to  return 
my  sincere  thanks. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 
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"Chicago,  January  28th,  1897. 
Mr.  Isham  Randolph,  Chief  Engineer : 

Dear  Sir— I  herewith  submit  the  financial  statement  of  the  Engineering 
Department  for  the  year  ending  December  81st,  1896 : 

The  net  total  expenditures  of  this  Department  for  the  year  amounted  to  $4,441  ,- 
688. 22.  Of  this  amount,  $21 5, 140. 14  was  charged  to  engineering  expenses  and  $4,226 ,- 
498.06  was  charged  to  construction  account.  Of  the  amount  charged  to  engineer- 
ing expenses,  $35,052.59  was  expended  on  the  pumping  plants  located  at  sections  8, 
4,  and  14,  and  that  portion  of  such  amount  passed  by  the  Board  of  Trustees  prior  to 
January  1st,  1897,  will  be  found  in  the  annual  report  of  the  Clerical  Department, 
.  under  the  various  pumping  plant  heads.  The  remainder,  $180,087.55,  comes  specifi- 
cally under  the  head  of  Engineering  Department  in  the  Clerk's  report. 

The  net  total  expenditures  of  this  Department  since  its  organization  amounts  to 
\  $18,161,402.22.  Of  this  amount,  $996,618.68  is  charged  to  engineering  expenses4and 
$17,164,788.54  is  charged  to  construction  account.  The  pumping  plant  charges  are 
included  in  the  engineering  expenses,  and  that  portion  which  has  been  passed  by 
the  Board  of  Trustees  prior  to  January  1st,  1897,  will  be  found  under  the  different 
pumping  plant  heads  in  the  report  of  the  Clerical  Department.  The  remainder 
of  engineering  expenses,  $961,561.09,  comes  under  the  specific  head  of  Engineering 
Department  in  the  Clerk's  report. 

To  balance  the  accounts  of  this  Department  with  those  of  the  Clerk,  it  is  neces- 
sary to  add  the  Clerk's  exhibit  of  the  Engineering  Department's  total  receipts  and  to 
deduot  all  vouchers  not  passed  by  the  Board  of  Trustees  prior  to  January  1st,  1897. 
The  following  is  a  summary  : 

Pumping        Engineering 
Plants.  Expenses.         Construction. 

Amount  disbursed  to  January  lit,  1896 $781,473  54       $12,988,290  46 

Amount  disbursed  for  year  1896 $  35,052  59  180,087  55  4.226,498  06 

Total  dlsursements  to  January  1st.  1897 $  35,052  59       $  961,561  09       $17,164,788  54 

By  adding  the  total  receipts  of  the  Engineering  Depart- 

* 

ment,  as  per  schedule  of  the  Clerk  (pages  8778-4  of 

Proceedings),  viz; 7,805  86  81.565  58 

•  — —  _ — —       _^_ ^_ ___       ^___^_— _^_ — . 

$  85,052  59       $  968,866  95       $17,246,844  1* 
And  deduoting  the  unpaid  vouchers  in  the  hands  of  the 

Clerk,  viz: 84  01  35157  251,75181 

Will  show  the  Cleft's  total  disbursements  of  the  Engin- 
eering Department  (pumping  plant  Items  grouped)  as 
per  schedule  on  pages  8773-4  of  Proceedings $  84,968  58       $  968,515  88       $16,994,592  81 

The  first  of  the  following  tables  is  a  classified  statement  of  engineering  expenses 
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(including  pumping  plant  items)  for  the  year  1896;  the  second  is  a  classified  state- 
ment of  construction  expenses  for  the  year  1896,  and  the  third  shows  the  total  dis- 
bursements for  all  purposes  from  the  organization  of  the  Engineering  Department  to 
December  81st,  1896. 

Very  respectfully, 
(Signed)  William  Trinkaus, 

Record  Clerk. 
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February. 

March. 

April. 

May. 
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978  88 
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66 

$12,484  52 

$10,276  76 

(10,979  70 

118,692  88 

•  10,901  43 

EXHIBIT  A,  TABLE  NO.  2--8ANITARY  DISTRICT 


January. 

February. 

,«,„. 

April. 

May. 
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June. 

July. 

August. 

September. 

October. 

November. 

December. 

Totals. 

$           200 

6.279  78 

14,237  65 

1,844  74 

$       388  05 
982  88 

876  85 

$         258  OS 

1,338  7f 

157  60 

142  82 

581  K 

13,222  27 

$        875  50 

1,460  82 

81  26 

188  10 

1,217  68 

18,626  29 

$        512  * 

1,205  OS 

80  & 

187  ft 

398  W 

12,045  07 

275  77 

218  75 

156  25 

$        378  52 

1,503  18 

$        459  8! 

828  » 
182  8C 
188  11 

1.175  44 

9.891  It 

118% 

104  89 

69  00 

249  00 

69  08 

$        485  54 

964  58 
192  85 
140  00 

969  66 

7,782  91 

15  00 

15  90 

15  00 

855  00 

145  00 

175  80 

866  60 

12,205  95 

221  80 
543  84 
11,470  05 
218  60 
165  00 
175  00 
75  00 

3,492  45 

7,821  02 

122,896  16 

628  26 

191  74 
191  74 
191  75 

106  00 
106  00 
106  00 
106  00 

71  10 
71  09 
71  09 
71  10 

878  38 

784  08 

1,047  84 

191  75 

488 

587  71 

86  67 

205  00 

864  11 

25  21 

816  41 

218  75 
102  82 
601  00 
168  06 

200  29 

178  62 
768 

282  30 
50  01 

1,034  96 

400  0C 

489  07 
868  82 
294  25 

1,423  63 

118  42 

258  00 

8,014  78 

328  34 

1  52 
150  00 

50  00 

1.158  58 

150  00 

4  20 

1,511  64 

146  55 

100  00 

1.188  59 

151  95 

2  14 

1,046  14 

186  88 

106  84 

1,107  64 
140  46 

1  50 

1,181  98 
188  88 
100  00 

969  66 
168  45 

794  17 
127  25 

11.012  36 

1,692  18 

101  50 

816  58 

709  6* 

4,518  21 

11,008  39 

8486  67 

10,922  71 

8.478  89 

1,288  10 

35,052  59 

$  17,955  99 

$28,100  12 

$80,764  54 

$20,752  52 

$27,811  15 

$18,180  48 

$18,468  26 

$215,140  14 

OF  CHICAGO— ENGINEERING   DEPARTMENT. 
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Jane. 

July. 

August. 

September. 

October. 

November. 

December. 

Totals. 

$    1,622  25 

851,409  57 

872  44 

1,174  98 

$   2,502  41 

251,978  00 
1,515  14 

$    59,508  79 

1,841,285  30 
5,268  47 

$  59,338  34 

95.144  80 

5,821  65 

824  92 

$  122.966  79 

$845,946  82 
8,585  00 

$844,828  08 
4,408  59 

$284,884  46 
4,700  00 

4.023,999  44 

25,616  29 

4,220  21 

1,120  14 

557  09 

266  88 

2,237  56 

1,559  51 

4,189  86 

1,644  52 
471  80 

•5.544  05 

1,485  81 

2,540  77 

22,451  81 

4,028  & 

777  96 

8,055  94 
738  41 

t85.473  36 
4.700  46 

522  51 

1.732  72 

7  20 

7  20 

$865,699  88 

$350,967  13       $852,829  53 

i 

$278,449  OC 

$1,410,874  05 

$243,606  77 

$168,489  40 

$4,246,496  08 

erection  of  approach  span  to  eight-track  bridge  account  of  Pan  Handle  permanent  bridge,  amounting  to 
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EXHIBIT    B,    TABLE    NO.  1 . 


CHIEF    ENGINEER'S    REPORT— 1896. 


See  Next  Page. 


Detailed  Reviled  Estimate  of  January  1.  ISVJ, 
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:B.7i4 

February  10,J 


•3858  - 


[lftff. 


TABLE  NO.  1. 

For  Summary  of  Value*  by  Sections,  see  Page  337 0. 


Price. 

VALUES- 

-REGCLAR  CONTRACTS, 

• 

version. 

Main  Channel 

•                        • 

1          River  Diversion. 

VALUES- 
COLLATERAL 
CONTRACTS. 

Solid 
Rock. 

Glacial 
Drift. 

Solid 
Rock. 

Retaining 
Wall. 

Glacial 
Drift. 

Solid 
Rock. 

$  0.21                *     Alft  QQ4  M 

.109 
.21 

20.209  79 
».K2n  on 

$       4,273  05 
8,984  54 
4.258  GO 

:::::::::::. r::::::::::::: 

t 

13,938  78 

$    844,784  35 

$     20,450  03 

$0.23 
.23 

$    254,251  80 
l.ooa  on 

i 

$    250,183  89 

l 
i 

$0,217 
.217 
.217 

$    165,730  05 

430  90 

1,854  05 

i 

$    158,015  00 

■               * 

$0,197 
.197 
.197 

$    215,583  90 
.     019  50 

1,952  80 

1 

$    218,100  38 

$0.25 
.25 
.25 

$    280,938  25 
1,200  00 

7,007  75 

:;::::::::::::  ::::::::::::::r::::::::::::: 

$            41  70 
$            41  79 



$    295,140  00 

$0.25 
.25 
.25 

$    282.912  25 
1.006  25 
5,807  60 

i 

............. 

':::::::::::::  ;;:;:.::;.;:;: 

i 

$    289,846  00 

I 

$0.29 
.29 
.29 

$    311,357  05 
1.001  00 
4,882  77 

i 

$    810,741  48 

.$0.28 
.28 
.»8 

$    379,030  32 

2,149  28 

01  88 

$          3*4  92 

$    381,£M7  48 

$          324  02 

$0.2J% 

■888 

$    118,218  71 
272  41 

$      15,510  05 

381  48 

21,088  50 

$    118,401  12 
$    178,818  71 

$      37,580  58 

$0.20** 
.90 

.099 

.7002 

$      15,051  00 

$     20,518  41 

•* 

11,053  00 

5,875  65 

r 

1    ' 

$    292.304  M 

'  $      15,051  00 

$      37,580  58 

$      38,047  15 

u 

EXHIBf 


cruc  T1KW- REOCUn 

CO-^Ct*. 

DE.......T.OH. 

Wain  CTorni 

I 

'.'IW  ft 

Glacial 
Drift 

Solid 
it-  i 

HoUlnlnj 
Wall. 

Uladkl 
Drift. 

4«;.sio 

Jl- 

W7.MC 
I.3W.SI 

78.  MS 

Mld.xM 

?&:« 

l.tw.eu 
un 

100.000 

is  hi  w 

iw.ooo 

8«jj  CIP  r  Uon 

:iwtv! 

I.M9.MKI 

1S.0M 

.      UUi.lXH 

ij.ua: 



2j>:a.4ue 

«.1W> 

iRU'ee- 

Le«-e  Malerlul- 

•plalne*  Klver- 

^»0B- 

' 

jih  RJrer  TWrXn- 

:  Mui-k  Lnae- 

.■..'.TK..V* 

4.1* 

I0O.JW 

[.Hi  one 

MO.00C 

00.70" 

February  10,1 


—3860— 


[IWT. 


NO.  l~Continved. 


VALUKU—  REGULAR  CO  NTH  ACTS. 


9*r*l<m. 


Price. 


Main  CJiannel. 


River  Diversion 


VALUES-" 
1   COLLATERAL 
CONTRACTS. 


8oHd 
Rook. 

■ 

,      Glacial 
Drift. 

Solid 
Rook. 

Retaining 
Wall. 

.      Glacial 
I       Drift. 

1 

Solid 
Rock. 

; 

: i 

• 

2     18.911  47 

•ST** 
.26755 

! i 

1  

1            5,880  88 
1,530  6f 

i 

1                           '"" 

3       2,579  46 
190  01 

i 

i  $    328,001  00 

1 

i 

;  ft   AAaoafl  vr 

$      86,823  (X 

$       2,769  46 

i  $0.27 

, 

1         .27           !            1,344  83 

::::;:::::::::i. .::.:. ::::... 

.70          '        

$      55,185  50 
$      55,185  50 

!  $    492,882  30 

$      26,323  00 

S       2,769  46 

$0.26  7-16    $    504,082  62 
.26  7-16             1,875  64 
•92V*        

$      92,500  00 

„ 

$        1.880  64 

*    1.000  00 

1 

%    506  058  10  i  *     09  vm  no 

$       2  880  64 

$    434.843  76 
6.260  64 
1,742  76 

^                  —-~,-VV       -M-»r 

$0  23U 

12* 

$      38,196  19 

i 

i 

$          781  68 

579  06 

i 

$    442,847  16 

$      38,196  19 

S       1.360  71 

$0.27 
.05 
.27 

$    418.280  00 

$      14,250  00 

* 

$      57,871  22 

$       1,680  1$ 
400  00 

.20 

i 

$    418,230  00     ft      14.2SO  00 

$      67.871  22 

* 

$       2,080  1$ 

$0.80% 
.60 
.30% 

.86 

$    789,055  58 

$       8,850  40 

$      89,830  16 

i 

$     81,449  90 

i 

.20 



10,178  60 
18,851  80 

.15 

1   

1.054 

i                                                     1 

8,597  85 

5,888  68 

.30% 

1         1 

1 

6,500  16 

847  40 
285  60 
220  60 

.15 

828  00 

-  -  ...... 

$    789,055  58 

$         8,350  40 

$       39,330  16 

$       83.147  60 



$0.27 
.27 

$      29,575  80 

i 

$        1,586  62 

•  8098 
.429 

.80 

3.652  34 
490.776  00 

i" 

$    440,000  00 



2.90 

$    '193,430  00 

[1WT. 

EXHIBIT  B.  TABLE 


„„,.,„,„,. 

Jfoia 

Glacial 
Drift. 

S 
R 

SlopeFavlng— 

■- 

i.«a.«aa 

! 

■:.:..- 

1 

River  Divers  ion.  Fort*  Account— 

IS  1.000 

73,110 
8SSAI 

418.T0S 



I.0M.JM 

River  Diversion.  Force  Aonocot— 

River  Diversion.  fora  Aoooont— 

f.ogc,;« 

vis.000 



Co 

Overhaul— 

Repairing  Bmifc  111  Noiilolng  Wall- 

RlvorDlTerai-.T.  Vi«w  Aconuot- 

BeBMTlnffSt>flll  Hank  — 

Rip-rap  on  Levee— 

018,000 

u.vo 

*■-::•■■ 

February  10,) 


—3862— 


[18OT. 


NO.  \— Continued, 


VALTTKft— REGULAR  CONTRACTS. 


tendon. 


Price. 


Main  Channel. 


River  Diversion. 


Solid 
Rook. 


Glacial 
Drift. 


$0.60 
.8668 
.43 
.20 


Retaining 
Wall. 


$         T7100 


Glacial 
Drift. 


Solid 
Rook. 


$0.28 

.50 

.80 

3.50 

.28 

.6181 


$    584,004  14 


$       8,800  00 
845,962  50 


$    440,000  00 


$    881,840  00 


•  ••••••••••••' 


$027 

.56 

.76 

.76 

8.25 


$    354,271  50 


$      19.703  70 
197,341  20 


$    881,840  00 


$0.27 

.49 

.80 

8.50 

.502 

1.47.2 


$    217,134  90 

$      18.120  11 
513,594  97 


574,885  06 
8,805  82 


$    578.191  28 


$0.27 
.785 
8.25 

.04 

•50 

•78* 
3.25 

.5097 

.27 

.70 


$    526,715  08 


$    209.942  40 


$    194,201  00 


$    186,080  00 


$    185,080  00 


$      45,626  75 


$      45,626  75 


$    238,591  50 


$    209,942  40   $    238,591  50 


$    247,860  00  j  : 


$    270,438  50 


$     26,748  00 


$    177,544  2t 


$0.22 
.27 
•  78U 
73K 
8.25 


$    274,608  00 


$       5,802  00 
177.960  96 


$    276,438  50 


$    401,216  66 
2,559  27 


1,566  52 


8,261  48 


8,264  48 


$    177,544  25 


VALUES— 

commouL 

CONTRACTS. 


$    187,254  90 

4,268  04 

32,810  20 

1.710  86 

1,044  05 

604  41 

778  22 

800  00 

241  57 

210  00 

80  00 

10  50 


$    179,171  75 


$      55,005  68 


$      55,005  68 


$      79,910  28 


$      79,910  98 


$      14,055  50 

6,246  54 

4,501  17 

850  00 
700  00 


$      26.758  91 


08,675  52 , 


[UK. 

EXHIBIT  B,  TABLE 


^.PKU. 

MmM». 

.Wain  Chnnntt. 

flvr  in 

Drift. 

Solid 
Rnuk. 

Wall. 

Olaolml 
Drift. 

ma** 

MVSM 

80.881  7 

ISt.TSI 

888.67* 

117V.  e 

181.7*1 

no.M 

8.17V.  B 

I.IW.IvO 
7S3 

ixi.i 

afclTfl 

I.1W.W13 

*JG1.9 

' 

1.008.761 

1.O08.T89 

1.M1.BM 

February  10,] 
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11897. 


NO.  \— Continued. 


ver*wn. 


8o)ld 
Hock. 


Price. 


$0.2? 
.65 
.68 
.25 
.27 


48,108 


48,10* 


>••■••■ 


99.899 


••«••••• 


•  •  •  •  • 


90,999 


$0.86 
.78 


VALUES— REGULAR  CONTRACTS. 


Main  Channel. 


Glacial 
Drift. 


Solid 
Koek. 


Retaining 
Wall. 


$    188,871  96 


$      47,347  46 


8.25 

.26 

•  78K 
1.00 

.65 

.26 

.68 


$    408,775  93 


$      98,675  52 


$    658,104  88 
1,785  34 


•    ••••••••a  •  • 


.25 


$0.26 
.26 


$     47,247  46 

$      11,380  28 
1,713  9* 


$    654.840  17 


825 
.26 
•74%  4 


$    867,242  08 
540  44 


1.00 


1.50 


16,873 


$0.26 
.26 
.769 
.26 
.769 


$      13,044  20 

$      10,665  10 
274  82 


$    867,782  47 


$     20,084  67 


fflvtr  Diversion 


Glacial 
Drift. 


$     82,034 


Solid 
Rock. 


$     32,034 


$     20,081  67 


9,348  48 


9.343  43 


$      25,458  42 


VALUES— 
COLLATERAL 
CONTRACT*. 


$      16,055  OS 

2,893  59 

3,784  50 

730  89 
462  05 
558  59 


$      31,679  97 


$      25,458  42 


$      24.485  27 


8,358  00 

2.280  05 

381  16 

2.694  51 

2,000  00 

1.000  00 

608  08 

400  00 

372  44 

2.800  00 

LOCO  00 


$      31.079  97 1  $      21,985  24 


$      15,054  52 


$      74.300  75 


15,054  52 


$      40.668  89 

2,992  15 

2.000  00 

1.370  20 

966  87 

1,000  00 

487  58 

222  02 


738  65 


$      74.300  75'  $      50,640  36 


$    771,8*8  3« 


16,078 


56,276 


$0.25 
.25 
.80 
.25 
.80 


$      10,939  92 

$       7,768  50 
167  25 


$    771,898  36 


$    913,512  00 


.  i . 


$      10,598  38 


$      12,975  84 


$      10,598  8ft 


3,000  00 
1,012  30 


$      12,975  34,  $       4.012  30 


$        7,578  23 


$      46,020  80 


$      24,083  17 

i  15,983  63 

3. 120  89 

2.995  01 


[ma. 

EXHIBIT  B,  TABLB 


cuatc  T1BDS-  -Bmraiiii 

ronniiCTi 

Jfoln  Cflonnr;. 

JtarU 

1 

Glacial 
Drift. 

Solid 
Rnck. 

Retaining 
Wall. 

GIbcIh] 

Drift. 

Si  rw       i.Nl.i«t 

J  4.0*1 

aw.711 

MM 

11 

Rivei                  i.  Foroc  AuiMutil— 

44,0*1 

*».:ii 

fa.aw 

19,470 

i.eiv 
est 

B7K1H 

MUM 

IT.  44 

iuna 

W6.700          8.0S  M 

its.  w: 
Til 

'  *5J<K 

10.B38 

*9.8I« 

I.UflMf           1'I.HW 

I87.CM* 

i.ois.-m 
s.oa, 

XS,M0 

SM.1M 

i.mtta 

ajwo 

IMS 

..'.IV 

1S.W4 

44.SII.8 

Eitra  Cost  f.:r  t    ..u:i«li-.r:  Ki<  Bvain-os.  M.M4  00.  y<l» 

February  10,  | 
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(1807. 


NO.  I— Continued. 


version. 


Solid 
Rook. 


58JB76 


11,266 


11,468 


VALUBS— REGULAR  CONTRACTS. 


Price. 


Main  Channel, 


Glacial 
Drift. 


$  0.30U 

■4 


.708 
2.008 


7,985  75 


$      18,816  85 


Solid 
Rock. 


$    918,512  00 


$    784,346  97 


I  $      18,816  85  !  $    784,845  97 


I0.30M 
.800 
.30g 

ll«64 
8.50 

.    -30^ 
1.196 


$ 


8.866  97 

3,772  17 

489  76 

191  18 


$0.26 
.26 

3.50 


$0*20 
.86 
.86 
.73 
.78 
.88 
2.74 
.14 


$0.19 
.19 
.59 
.59 
8.40 
.19 
.16 


$    775.210  08 
16,266  8S 


$      18,819  07    $    791,476  8fc 


8,589  62 
260  98 


*    758,835  06 

18,8i9  59 


Retaining 
Wall. 


$  2896 

82,443  25 


$      82,472  20 


River  Diversion. 


Glacial 
Drift. 


7,578  26 


1,764  79 


1,764  79 


8,561  05 


8,551  05 


Solid 
Rock. 


$     46.620  80 


8,929  89 


8,929  89 


8,790  60  >  $    772,664  50 


$      88,409  20 
76,598  64  ' 
124  20* 


$  789,779  08 
2.211  15 
8,192  01 


$    110,182  04     $    745,182  25 


$   6,684  20 
27  36 


I  $  372,582  05 
9,170  9€ 


1,626  56 


$   87,988  00 


$   87,988  00 


VALUW— 
COLLATERAL 
CONTRACTS. 


I 


j  $  64,890  00 
/   18,300  00 


1,400  58 

682  44 

967  16 

59  85 

27  88 

7  04 

75  27 


$   48,681  86 


$   17,907  10 


14,118  88 

1,188  88 

1,000  00 

55  18 


$   84,214  92 


8,949  88 

7,541  87 

910  44 

800  00 

66  19 

98  18 

1,732  72 


$   19,507  21 


$   77,690  00! 


%    152,858  08 


$ 


117  61 


9,466  6  4 


II*. 


L' 


.■•-v 


MdUtry  10] 


I 


15 


DB9IONATION. 


'  Controlling  Works  Proper 
Solid  Rook  Excavation. . 
Concrete,  836.8  on.  yds. . 


.Total  for  Controlling  Works. 
Totals  for  Section 


7^ 


—8867— 


\\m. 


Below  Section  1ft— 
Work  at  Hyde's  Mill  and  Dam  No.  1. 


Grand  Totals. 


EXHIBIT  B.  TABLE 


CUBIC  YARDS— RKOULAR  CONTRACT*. 


Main  Channel. 


lixver  7X 


Glacial 
Drift. 


Solid      !  Retaining 
Rook.  Wall. 


35,884 


1.888 


648,877 


26,211.340;      18,088,896 


44,811.8 


869,960.64 


Glacial 
Drift. 


619 


1,156,52* 


♦Section  16— The  total  contract  price  for  this  work  is  as  shown  above,  $188,914.42.    This  covers  fonn 


■'4 


EXHIBIT  B.  TABLE 
Detailed  EttiinaU  of  Contract*  for 


CUBIC  YARD 

8—  REGULAR 

Piles, 
Lin.  Ft. 

CONTRACTS. 

DESIGNATION. 

• 

Masonry,  1 
Cu.  Yds.    1 

Exoavat'n, 
Cu.  Yds. 

Timber, 
Ft.  B.  M. 

Concrete, 
Cu.  Yds. 

'       PRICE. 

Pan  Handle  Bridge- 

Southwest  Boulevard  Bridge- 

2,104 

. 

$  6.10 
.45 

Excavation  

83,388 

Piles 

i 

87,010 

.25 

j 

98,180 

0ft 

Concrete 

i 

979 

6.65 

i 

8,104      | 

83,388 

87,010 

98.180 

979 

t 

i 

Totals.  Sub  and  Superstructure. 

2,104      | 

83,388 

87,010 

98.180 

979 

Elgin,  Jollet  &  Eastern  R.  R.  Bridge- 

895.88J 

$  6.10 
6.95 

146.46 

False  Work  at  Pier  No.  4 

| 

896. 88 1 

146.4C 

• 

i 

Totals,  Sub  and  Superstructure. 

895.38! 

i 

146.46 

8,999.38 

* 

83.388 

87.010 

98.180 

1,125.46 

February  10,] 
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(1887. 


NO.  1— Continued. 


1 
1 

Price. 

1 

VALUES—  REGULA It  CONTRACTS. 

venion. 

Main  Channel. 

River  Diversion. 

VALUES— 
COLLATERAL 
CONTRACTS. 

Solid 
Rock. 

Glacial 
Drift. 

1 

Solid           Retaining 
Rock.               Wall. 

Glacial 
Drift. 

Solid 
Kock. 

1 

$    .59 

5.00 

730  42 

' 4.1A1  nn 

1 

r 

1 

J    

S       8,388  12 

$    381,758  Oil  $    152,358  08 
1 

$          117  61 

1 

$       9,466  64 

m 

$      18,052  85 

; 

288,918 

$7,524,117  76 

$9,158,926  81,   $1,219,550  40 

1 

$    804,809  86 

$    174,506  75 

$    728,889  84 

dation  excavation,  1,288  ou.  yds.,  and  concrete,  886.8  cu.  yds.  involved  in  sub-foundation  below  line  (—17.75)  CD. 


NO  1—  Continued.  t> 

CoMtructlon  of  Bridges,  January  1. 185/7. 


V  ALU  K8— REGULAR  CONTRACTS. 

Grand 

TotAl  for 

Bridges. 

Masonry. 

Excava-   :      Piles, 
tion. 

Timber. 

t 
i 

Concrete. 

Collateral 
Work. 

Total  Sub- 
structure. 

Total  Sup- 
erstructure 

i 
ft  21  898  40'  *      91  soft  dft 

—                                    i 

■W               ^.,vw       .v 

%  12,881  40 

i 
I 

$  10,524  60 

1 

$    2,177  50 

$    2,396  68 

i 

$    6,510  85 

1.... 

$  15384  40 

$  10,524  60 

$    2,177  50 

$    2.396  68 

$    6,510  35 

$  34,443  58 

$  15,200  00 

mmm 

%  12,884  40 

$  10,524  60 

$    2,177  50 

$    2.890  68 

$    6,510  35 

$  34,448  53 

$  15,200  00    ft      40.A4S  5& 

$   5,461  82 

:             I 

$    1,017  90 

i 

i 

$       132  03 

$       132  68 

. 

_ 

I   5,461  82 

$    1.017  90 

$    6,612  85 
85  95 

• 

_ 

« 

i 

$  88,477  00 

_ 

i                         ' 

i 

$   5,461  82 

i 

$    1,017  90   $       182  68 

$    6,526  40 

$  88,477  00    t      40.008  4A 

$    111,040  83 

S  18,296  22 

$  10,52-4  60 

$    2,177  50 

$    2,896  6K 

$    7.528  85 

$       132  63 

$  40,969  93 

*  70,070  40 

February  10,]  _  3869— 

EXHIBIT  B,  TABLE  NO.  1— Continued. 

SUMMARY  OF  QUANTITIES. 

For  Summary  of  Valves  by  Sections*  See  Page  5870. 

Glacial  Drift,  Main  Channel—  cubic  Yard*. 

"Regular  Contracts v 326,21 1,840 

Excavation  Account  Southwest  Boulevard  Bridge 28,888 

Collateral  Contract,  Spoil  Bank  Removal,  Section  S 16,671 

Collateral  Contract,  Excavation  of  Slide,  Section  5 15,000 

Total  Glacial  Drift  Account  Main  Channel 

Glacial  Drift,  River  Diversion- 
Regular  Contracts 1,166,528 

Collateral  Contract,  Spillway  Construction,  Section  F 4,718 

Collateral  Contract,  Force  Account,  near  Spillway,  Section  F 16,600 

Collateral  Contract,  Muck  In  River,  Section  A 122,84* 

Collateral  Contract,  Below  Grade  in  River,  Section  A 21,225 

Collateral  Contract,  Completing  Levee,  Section  A 87,861 

Collateral  Contract,  Work  Opposite  .Columbia  Park,  J.  Lehman,  Sec- 
tion 1 10,162 

Collateral  Contract,  Fore*  Account.  Alfred  Harlev,  Section  1 158,617 

Collateral  Contract.  Force  Account,  Mc Arthur  Brothers  Company, 

8ectlon  2. 80,718 

Collateral  Contract,  Force  Account,  Mo  Arthur  Brothers  Company, 

8eotlon4 108,808 

Collateral  Contract,  Force  Account,  McArthur  Brothers  Company,  * 

Section  5 12*256 

Collateral  Contract,  Force  Account,  Mason,  Hoge  &  Co.,  Section  11..  6,865 

Total  Glacial  Drift,  Account  River  Diversion 

Total  Glacial  Drift  Account  Matn  Channel  and  River  Diversion 

Solid  Rook,  Main  Channel- 
Regular  contracts 12,088,886 

Collateral  Contract,  Repairing  Retaining  Wall 1,800 

Collateral  Contract,  Tunneling  under  Santa  Fe  Tracks 121 . 1 

Total  Solid  Rock,  Account  Main  Channel 

Solid  Rock,  River  Diversion- 
Regular  Contracts 228,918 

Collateral  Contract,  Force  Account,  Section  4,  Mo  Arthur  Brothers. .  17357 

Collateral  Contract,  Force  Account,  Section  11,  Mason,  Hoge  &  Co..  4,409 

Collateral  Contract,  Force  Account,  Section  12,  Mason,  Hoge  &  Co. .  7,475 

Total  Solid  Rock  Account  River  Diversion 

Total  Solid  Rock  Account  Main  Channel  and  River  Diversion 

Total  Glacial  Drift  Account  Main  Channel  and  River  Diversion 

Total  Solid  Rock  Account  Main  Channel  and  River  Diversion 

Grand  Total  of  Yardage 

Retaining  Wall,  Regular  Contracts 869,969.64 

Collateral  Contract,  Repairing  Wall,  Section  5,  Qualey  Construction 

Company 2,000 

Total  Retaining  Wall 

Slope  Paving,  Regular  Contract,  Section  1 

Bridge  Masonry  and  Conorete,  Regular  Contract 


[18OT. 


Cubic  Yard*. 


26,266,899 


1,798,090 
28,059.489 


12,084,757.1 


258,659 


13,343,416.1 

28,059,489 
12,348,416.1 

40,402,905.1 


871.96^64 

1,285 
4.125.22 


illlllliiiSPplSPJIiHl 


piijim 


ill 
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EXHIBIT  B, 

Statement  Showing  Condition 


• 

DESIGNATION. 

Revised 
Preliminary 

Estimate 
of  January 

1.  1897. 

Earned  to  and  Including  Jan.  2,  1837. 

o 

02 

Regular 
Contraots. 

Collateral 
Contracts. 

Total. 

\fo1n  an/1  Onl  lateral  f^hnnnAlfl               ... 

S 

844,784  85 

$ 

222,827  95 

\X?aat**«>n   Inn    TAinivtniPV  Ri*ir1iPA  anH  T7oA/1wft.V 

8 

4,278  05 

8,964  54 

4J258  66 

10,858  68 

Narrow  Cut  in  Main  Channel  bet.  Sta.  66+25—08 
TVrpH«r«  Pit  thrnmrh  Pun  HiuirilA  Rmhankment.. 

o 

$ 

26,450  08 

$ 

»*45.eK8 

$ 

871,384  88 

* 

222.827  95 

$ 

82,869  88 

x 

, 

$ 

256,163  89 

$ 

80,821  08 

*      80,821 « 

M 

* 

158,015  06 

$ 

158,015  06 

$    158,015  06 

X. 

% 

% 

218,106  88 

895,146  00 
41  79 

$ 

217,287  06 

$    217,287  06 

\fnfn    f'Viftntiftl                        ...         .    .................. 

* 

287,257  75 

1 

K 

$ 

41  79( 



i 

% 
% 

296,187  79 

$ 

287,257  75 

$ 

41  79!  S    887.299  54 

I 

HTnin  fhrnin**! 

289346  00 

$ 

289,846  00 

$    880,846  00 

H 

\folf,    f^hftnnAl                                                 ...         

% 

816,741  48 

$ 

278,564  80 

$    876,564  88 

\f  nln  (Tlinnnpl 

% 

881,847  48 
824  92 

$ 

857,192  64 

l 

•Q 

Tlwilnlncr    Ifnnniinflfkfl  Wntpr 

824  92 

% 

882,172  40 

$ 

357,192  64    $ 

824  92 

$    857,517  » 

$ 

157,850  16 
115,476  87 

: 

% 

844,987  01 

$ 

272,827  03 

F 

!• 

20,518  41 

W2 

11,658  09 

88,047  15 

$ 

88,047  15 

$ 

i . 

*% 

882,984  16 

$ 

272,827  03   * 

88,047  15 

$    810,874  IS 

$ 

155.842  28 
240,226  02 

1       . 

$ 

574,840  80   * 

895,568  30 

K 

$ 

2,579  45 
190  01 

1 

_ 

% 

2,769  46 

1  * 

Its 

2,769  46 
2,769  46 

• 

■ 

i                      _ 

577,110  26 

$ 

395,568  80 

'  S     aflfi_S37tf 

$ 

598,558  16J  $ 

542.364  50 

1 

$ 

1,880  54 
1,000  00 

D 

$ 

2,880  54 

2,880  54 

$ 

601.438  70    * 

512,364  60  ]  $ 

2,880  54 

$    546,245  04 

$ 

481,043  35 

* 

447.584  00 

$ 

781  68 
679  08 

■ 

'  Raisin/?  Illinois  and  Michigan  Canal  Spoil  Bank 

C 

. 

$ 

1,860  71 

$ 

1,860  71 

$ 

482,404  06 

$ 

447,584  00 

$ 

1,860  71 

$    448,894  71 

' 
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TABLE  NO  2. 

<>r  Contract*  January  f,  1897. 


Remaining  to  be  Earned. 

Reserved,  12m  and  1<#. 

Total  Remain- 
in*?  to  be 

Eh  rued,  Plus 
Total  Re- 
served. 

Regular 
Contracts. 

Collateral 
Contracts. 

Total. 

1 

Regular       |      Collateral 
Contracts.     |     Contracts. 

Total.         ' 

$      121,956  40 

%         27.853  49 

i 

$              532  83 

; 

$           3,580  15 

i 

$           8.580  15 

%             582  83 

.... 

$       121,056  40 

$           8,580  15 

$        125.636  55 

$         27,853  4» 

$              532  33 

$         28,385  82 

$       158,922  87 
$       185,466  46 

$       175.362  81 

$        175,362  81 

$          10,102  64 

$         10,102  64 

$             819  82 

$              819  32 

( 

$             819*2 

%          7,888  26 

• 

• 

i 

,                       , 

i 

%         7,888  25 

S           7,888  25 

. 



$          7,888  26 

1 

%        40.177  18 

S         40.177  18|  $           4,463  83 

$           4,463  83   *         Ji.ftii  m 

S        24,654  84 

.. 

$         44,649  08 

t 

_mm 

i 

%       24.654  84 

$          24,654  &4 

$         44,649  08 

$         44,649  08 

$         60,808  02 

%         19,668  77 
14,434  61 

;  ...:::::::::::: 

' 

[ 

'■      %        72,109  98 

$         34,103  38 

■■ 

1 

\ 

%        72,109  98 

• 

*$       72,109  98 

$         34,103  38 

$         84,103  38 

+$      108,213  86 

p    

$         19,417  78 
80.028  25 

) :::::::... 

'     $       178,772  50 

$          49,446  03 



[ 

\     %       178,772  50 

$        178,772  50 

$          49,446  03 

$        49,446  03 

t$       228,218  58 

,      t        56,193  66 

$          67,795  56 

1 

| 

£ 

;:;;;;;:;::':...! 

0        ._ 

• 

, 

:      1        56.193  66 

$          56,193  60 

$          67,795  56 

$         67,795  56 

f        128.080  22 

$        33,509  35 

S          55,941  75 

\     . 

> 

I        83.509  33 

$         33,509  8C 

\  %         55,941  75 

$         89,451  10 

t  .  1 
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NO.  3—  Continued. 


Remaining  to  be  Earned. 

Reserved,  IZ±&  and  10*. 

Total  Remain- 
ing to  be 

Regular 
Contracts. 

Collateral 
Contracts. 

Total. 

Regular 
Co  u  tracts. 

Collateral 
Contracts. 

Total. 

Earned,  Plus 
Total  Re- 
served. 
t 

$            6,447  22 

$         60,425  50 

• 

£             6,447  22 

$           6,447  22 

$         60,425  50 

%         00,425  50 

$         66,872  72 

$         120.206  94 

ft         88,941  15 

i  

$        190.206  94 

$        120,206  94 

$         88,941  15 

$         88,941  15 

ft        209,148  09 

%           6,179  83 

%       231.087  90 

111,736  14 

$        231.067  90 

$        117,915  97 

$           4,101  27 

| 

$        231,067  90 

Sft       231.087  90   *        117  Qi.t  or 

$           4,101  27 

$        122,017  24 

$$       353,105  14 

v                    «  •  •  i~m~-     ~. 

$            1,500  00 

$        109  738  25 

i 

$             1,500  00 

t            1.500  00    *        ifKi  75W  2fi 

$        100,738  25 

$        111,238  25 

i 

i 

i 

%            8.026  44 

i 

ft        121.527  82 

:::::"!:::'::;j:::::::::::::::: 

i 

$            3.026  44 

S            3.026  41    *        121.K27  ft> 

S       121,527  82 

|        124,554  26 



^        — , — ..  __ 

%            4.744  25 



ft         90,480  19 

ft            1,207  50 

i 

I 

i 

$           1.267  50 

*            4.744  25 

$           1.267  50 

$           0,011  75 

$         90,480  19 

$         90,480  10 

$         96,491  94 

a 

I 

„„.„„„. 

P 

i-lirulmiry 
January 

Regular 

wl  Indudt/,1,  Ja, 
Collateral 

/.  1897. 
Total. 

VlTlan.t  Co... 

. 

MM  00 

:ii\«r,  10 

t        8.8OJO0 
71 2.460  10 

Tot   I     Re     larC 

t 

717.75a  io 

)    ;iT.:ss  io 

Rmbunkm  dI 

S       10.066  06    . 

tgn  s* . . 

3.781  «l     . 
if*  06  -1 

i 

S 

•J4.4»« 
7 18. IRS  8? 

("^ .: 

Tow.**  Section 

t      94.486  87     J 

1     770.310  06 

8.094  61   -  . 
■ ■'■■  00    . 

i.oon  oo 

HSS  OH 

»■    - 

37944 

Totals,  Collateral  Contracts 

Totalj  for  Section 

t 

91  J®  U 

'         -.:-.'.  81     . 

t 

fm.ua  as 

»      18.196*1    t 

Main  Channel  and  HW.-r  [».»-ilun 

t 

SCT.MS37 

S     961 .783  88 

I       40.808  8ft  - . 
8.9W  IS    . 
■(.«<!  I> 

:.«n  .' 

W*87 
I.Wfi  ." 
487  6*.. 

788  86-. 

% 

60.640  80 

I      50.040  80.. 

gi.Ov   -I-.;  -I 

J     ■W17SHSS 

i       60.040  88     1 

t 

iiMi;  oo 

$     616,413  UU 

S       8.000  0<-  ■  , 

1.01*  HO     . 

i 

4.01*  60 

1     ton 80  . 

S     *[0.481  10 

J     &I.V41V00 

t       4.018.*.   t 

• 

971.040  80 

•   a:.'..nie  *> 

>       81.008  17  ■  - 
16.068  OS  . . 
8.1'JU  «. 
4.W6  u* 
1.100  V 
S38  41  -  - 

60  86 

ir-81 

T04I-. 

75  87 

He  |i  Hi  rim,-  Timak  In  Illinois  ar..;  ST.  -i.ijtnn  ("Dal 

S       40.831  SB 

t      48.63186:- 

Total  (or  Sections 

■..I.'-  ■•■ 

!    971.040  80 

S      4&CTI  86-  f 
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?fO.  2— Continued. 


Remaining  to  be  Earned. 

Reserved,  12\i<j>  and  l(#. 

Total  Remain- 
ing to  be 

Earned,  Plus 
Total  Re- 
served. 

Regular 
Contracts. 

Collateral              iwoi 
Contract*..            10tal- 

Regular 
Contracts. 

Collateral 
Contracts. 

Total. 

. 

i 

• 

1 

1 

1 

i 

1 

• 

i 

!  ii         -i.firn  not. 

1,000  00;. 

1 

ft          a.HOn  00  . 

___ > 

$           3.800  001 

ft         a.80n  no 

1 

1 

$           3,800  00 

• 

S           14,787  04 

1 

1 

1 

• 

.  ■  •     . '                    • 

i 

***;::;:::. .::::i;:::::. :::::::::,:::::::::::::::: 

!                                                                           i 

*            14  787  04^       *         14  r«7  nj 

$         14,787  04 

1                                                                              ! 

1                          | 

1                                                                            1 

1 

:;::: :::::::::;;;......: :.i::::. .::.:: 

_ _                                i 

i              i 

i 

i              '              i 

~~~              ,                            ' 

;:;:::::;  :::::;::::::::::::::::::::::::::i:::::::::::::.:: 

;;;... ;";:;::.  ;;...;:c;;;;;;;:;;.;; 

•*•:::::;::::. ::|:::::::::::::.::i::::::. :::::::: 

o^fc' 
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EXHIBIT  B.  TAJ 


it'* 

Li    * 


1JA 


* 


• 

1 

DESIGNATION. 

Revised 

Preliminary 

Estimate 

of  January 

1,  1897. 

Earned  to  and  Including  Jan 

.  /,  tssn. 

Regular 
Contracts. 

Collateral 
Contracts. 

Total. 

Main  Channel  and  River  Diversion  

$ 

808.857  00 

$ 

808,357  00 

....  ... 

$ 

17,907  10 

14.113  82 

1,188  82 

11 

55  18 

Totals.  Collateral  Contracts 

I 

* 

34,214  92 

S 

83.214  92 

1... 

Totals  for  Section 

3 

842.571  92 

$ 

808,357  00 

$ 

33,214  92 

$ 

841.571  Se 

___ 

Main  Channel  and  River  Diversion 

$ 

840,819  20 

$ 

840,819  20 

; 

$ 

8.942  88 

1 

7.541  87 

910  44 

300  60 

56  12 

ComDletimr  Temoorarv  Rnarfwav  at  Ttompn 

12 

23  18 
1,782  72 

Totals.  Collateral  Contracts 

$ 

19,507  21 

$ 

19,507  21 

Totals  for  Section 

1 

$ 

800,326  41 

$ 

840,819  20 

s 

19,507  21 

$ 

860,3*  41' 

_— _ 

i 

t         \ 

13 

Main  Channel. 

$ 

819,388  19 

$ 

810.388  19 

$ 

819.888* 

, 

14 

Main  Channel 

$ 

938,004  29 

8 

901.827  89 

$ 

901.8*7  8* 

, 

Main  Channel. and  River  Diversion 

$ 

542,566  82 
9,466  64 

$ 

542.484  81 

3 

15 

Extra  Cost  Account  Foundation  Excavation 

$ 

9.466  64 

•  ■  • 

T 

$ 

552,038  46 

542,484  81 

$ 

9,466  64 

$ 

551,951  « 

. 

Below  Section  15— Collateral— 
Work  on  Hyde's  Mill  and  Dam  No.  1 

s 

18,052  85 

$ 

18,052  85 

$ 

18.053^ 

„ _^__ 

Pan  Handle  Bridge- 
Extra  Superstructure 

$ 

21,398  40 

* 

21,398  40 

$ 

< 
21.393  * 

„ _^__ 

Southwest  Boulevard  Bridge- 
Substructure  

$ 

34.448  58 
15,200  00 

$ 

1*782  30 

■ 
ui 

Superstructure.. 

Totals  for  Bridge 

$ 

49,643  53 

$ 

1,782  30 

$ 

1.7**1 

- 

Elgin,  Jollet  and  Eastern  Railroad  Bridge— 

* 

6,526  40 
83,477  00 

$ 

5,871  95 

$ 

40,003  40 

$ 

5,371  95 

i 

$ 

5  371  4 

m 

i 

$ 

182,914  42 

$ 

123.581  09 

$ 

123.581  d 

$19,999,755  67 

$17 

,404,587  83 

$ 

719,242  19 

$18.183,77tS 

♦Section  F— On  basis  of  new  contract  throughout;  includes  $35,551.84  excess  over  original   oont 
JSect  on  E— On   basis  of  new  contract  throughout;  is  $30,375.45  less  than  original  contract, 
tSection  E— Does  not  Include  $5,115.22  flood  damages. 
{Section  1— On  basis  of  new  contract ;  includes  $163,646.00  excess  over  original  contract,  cl 
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Remaining  to  be  Earned. 

Rtservedi  1Z\&  and  10$. 

Total  Remain^ 

ing  to  be 
Earned,  Plus 
Total  Re- 
served. 

Regular      I     Collateral 
Contracts,     i     Contracts. 

Total. 

Regular 
Contracts. 

Collateral 
Contracts. 

Total. 

. 

$           1,000  00 

$           1,000  00 

$           1,000  00 

$           1,000  00 

$          1,000  00 

. 

. 

*$         81.176  40 

$         81,176  40 

$          6,213  20 

$           6,213  20 

$         87,389  60 

;.  $               8?  01 

$         67,810  60 

i 

$                82  01 

$                82  01 

$         67,810  60 

$         67,8)0  60 

$         67,892  61 

h 

1 

t 

■ 

1 

1 \\ 

$         32,061  23 
15,200  00 

$             232  79 

- 

t'S         47,861  23 

$         47,861  28 

$              222  79 

$              222  79 

8         48,084  02 

$           1,154  45 
L            33,477  00 

$               671  49 

-■  ■  - 



1 

• 

4         34.681  45 

S         34,681  45 

$              071  49 

$              671  49 

$         85,802  94 

$         59,333  33 

$         59,838  33   $              614  30 

S              614  80 

$         59,947  68 

£     1,266,828  60 

$           9,647  65 

S     1,275,976  15'  $        958,917  02 

$           4,633  60 

$        963,550  62 

$     2,289,526  77 

1- 

i 


tin 


dltionul  amount  will  be  due  on  Streeter  &  Kenefick's  contract,  less  $5,115.22  flood  damages. 
Inst  original  contractor. 


Buned  tn  January  1st— Regular (17.40- 

Earned  to  January  1st— Collateral TH 

Total  earnlnW JlB.ia 

Flood  damages  charged  against  Streeter  £  Kencfick .' 

Total  Reserved,  by  Table f  W# 

Vapa  Id  Vouchers— Regular  Contract* !Mi 

Unpaid  Vouchers— Collateral  Contracta ' 

Uncalled  for  Pa;  Envelopes,  River  Diversion.  Force  Account,  returned  Into 

For  Bolts  Sold  Atohison,  Topeka  and  Santa  Fe  Railroad  Comparand 
turned  Into  Construction  Account 

Agreed  Reduction  Elgin,  Jollet  and  Eastern  Railroad  Company's  Bridge 
Contract 

Net  Amount  Expended,  Construction  Account 

By  Clerk's  Report  (Pages  !ffi*-4  of  Proceedings!— 
Total  Expenditures,  Including  $5.11.1.23  charged  against  Streeter  £  Kene- 

flok SIM* 

Total  Receipts $  j 

Net  Expenditures  to  January  1".  IWT 


f 


• 


I 


February  10,1  3880 ri897- 

EXHIBIT  B;  TABLE  NO.  4. 

i 

FARTHER  WORK  CONTEMPLATED,  BUT  NOT  CONTRACTED  FOR. 

Bear  Trap  Dam,  including  foundation  and  connections $        55.1 18  00 

Tall  race 4-,,5.260  00 

Bnd  of  tail  race  to  upper  basin 150,000  00 

Through  Joliet 1,760,000  00 

Bridges  for  railways  and  highways,  (on  babls  of  fixed  bridges) 1,482,257  00 

Chicago  River 500.000  00 

Total  work  yet  to  be  contracted  for  on  basis  of  fixed  bridges %    4,372,635  00 

Total  Main  Channel  and  auxiliary  work  now  under  contract 19,899,755  67 


Total  estimated  cost  of  construction  on  basis  of  fixed  bridges $  23,773,390  67 

*  Total  expenditures  for  engineering  and  superintendence  up  to  De- 

cember 81st,  1896 $       996,013  68 

Estimated  cost  of  engineering  and  superintendence  to  complete  work 

on  the  basis  of  25  months  remaining  to  do  the  same 350.000  00 

Total  cost  of  engineering  and  superintendence $    1,346,018  68 

Total  cost  of  engineering,  superintendence  and  construction S  £5,119,004  85 

Total  amount  vouohered  for  payment  to  December  31st,  1896 8  17,164.788  54 

*  Expended  to  Dec.  31st,  1896,  for  engineering  and  superintendence 996,613  M 

Total  for  construction,  engineering  and  superintendence $  18,161,402  22 

Balance  needed  on  basis  of  fixed  bridges $    6,957.602  13 


•In  this  total  for  engineering  and  superintendence  is  included  (1)  $85,052.59  cost  of  pumping 
plants,  (8)  $5,246.04  for  tow  path  maintenance  and  (3)  $2,889.43  for  office  building  at  Sag,  making  a  total 
of  $42,638.06,  which  is  not  properly  charged  to  engineering.  The  first  two  items  should  be  charged  to 
Maintenance,  the  last  to  Police  Department,  leaving  the  net  charges  to  engineering  and  super- 
intendence. $958,975.62. 


L. 


s  e    s;;'    if 
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APPOINTMENT    OP    SECOND    AND    THIRD 
ASSISTANT  ATTORNEYS. 

The  Clerk  presented  a  report  from  the 
Attorney  nominating  William  U.  Riley 
for  the  position  of  second  assistant  at- 
torney and  Simon  J.  Forhan  for  the  po- 
sition of  third  assistant  attorney,  as  set 
forth  in  the  report,  and  the  report  was 
read.  « 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  the  report  be  ap- 
proved, printed  and  the  appointment  of 
W.  U.  Riley  as  second  assistant  attorney 
and  Simon  J.  Forhan  as  third  assistant 
attorney,  confirmed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart,  Jones,  Kelly.  Smyth  and  Wenter— 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  February  10, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen  —  Subject'  to  your  con- 
firmation, I  hereby  appoint  William  U. 
Riley  Second  Assistant  Attorney,  at  a 
salary  of  two  thousand  ($2,000.00)  dol- 
lars per  annum,  as  provided  for  by  Para- 
graph 3  of  Rule  52. 

I  also  appoint,  subject  to  your  con- 
firmation, Simon  J.  Forhan  Third  Assist- 
ant Attorney,  at  a  salary  of  eighteen 
hundred  ($1,800.00)  dollars  per  annum, 
as  provided  for  by  Paragraph  4  of  Rule 
52,  which  appointment  is  made  in  ac- 
cordance with  the  recommendations  in 
the  report  of  the  Committee  on  Judi- 
ciary of  date  January  27,  18b7  (page  3779 
of  Proceedings). 

Respectfully  submitted, 

,  {Signed)      Frederick  W.  C.  Hayes, 

Attorney." 

report  in  reference  to  employment 
op  w.  m.  moewen  as  special  counsel. 

Mr.  Jones,  on  behalf  of  the  Commit- 
tee on  Judiciary,  presented  a  report  rec- 
ommending that  the  former  Attorney, 
W. .  M.  McEwen  be  appointed  as  addi- 
tional counsel  in  certain  cases  named  in 
the  report ;  and  the  report  was  read . 

Mr.  Smyth,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  approved, 
printed,  and  the  recommendations  mad6 
therein  concurred  in. 


On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  February  5, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary, in  accordance  with  the  report 
adopted  at  the  meeting  of  January  27, 
(page  8779  of  Proceedings),  would  re- 
spectfully recommend  that  the  former 
Attorney,  Willard  M.  McEwen,  Esq.,  be 
employed  as  additional  counsel  in  the 
following  pending  cases: 

Ricker  et  al.  versus  District,  United 
States  Circuit  Court,  No.  28,704. 

District  versus  Western  Indiana  R.  R. 
Co.  etal..  Circuit  Court,  Cook  County, 
Illinois,  No.  155,827. 

Smith  &  Eastman  versus  District,  Cir- 
cuit Court,  Cook  County,  Illinois,  No. 
148,680. 

Respectfully  submitted, 

(Signed.)  Alex.  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary. " 

(One  enclosure.) 

report  on  notices  of  claims  OP  OWEN 

&   WILEY    AND   VULCAN   IRON   WORKS 
POR  LIEN  AGAINST  ANGUS  &  GINDELE. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  with 
reference  to,  and  accompanied  by  notices 
of  claims  of  Messrs.  Owen  &  Wiley  for 
$865.10,  and  the  Vulcan  Iron  Works  for 
$88.15,  for  material,  against  Messrs.  An- 
gus &  Gindele,  the  report  recommend- 
ing that  said  claims  should  be  received 
and  stand,  together  with  such  other 
claims  as  are  filed  against  said  firm,  and 
that  such  amounts,  if  any,  which  may 
remain  after  satisfying  the  rights  of  the 
District  under  the  contract  with  said 
firm  on  said  section,  accrued  and  which 
may  accrue  under  said  contract,  be  re- 
tained on  account  of  said  notices  until 
said  claims  are  settled  or  adjudicated,  or 
until  the  further  order  of  the  Board, 
such  retention  to  be  subject  to  the  pro- 
visions of  said  contract  and  any  action 
which  may  be  taken  by  the  District 
thereunder;  and  the  report  was  read. 
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Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  report  be  adopted, 
printed  and  the  recommendations  made 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter — eight.    Nays— none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  February  8, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District,  and  filed  with 
the  Clerk,  notices  of  claims  for  lien  for 
material  against  Messrs  Angus  &  Gin- 
dele,  contractors  on  Section  E,  by  per- 
sons for  the  amounts,  respectively,  as 
follows,  that  is  to  say: 

Owen&  Wiley $365.10 

Vulcan  Iron  Works 88.15 

and  your  Committee  advise  and  recom- 
mend that  said  claims  should  be  received 
and  stand,  together  with  such  other 
claims  as  are  filed  against  said  contract- 
ors, and  that  such  amounts,  if  any,  which 
may  remain,  after  satisfying  the  rights 
of  the  District  under  the  contract  with 
said  contractors  on  said  section,  accrued, 
and  which  may  accrue,  under  said  con- 
tract, be  retained  on  account  of  said 
notices  until  said  claims  are  settled  or 
adjudicated,  or  until  the  further  order 
of  the  Board,  such  retention  to  be  sub- 
ject to  the  provisions  of  said  contract, 
and  any  action  which  may  be  taken  by 
the  District  thereunder. 

Returned  herewith  are  said  notices  for 
filing. 

Respectfully  submitted, 
(Signed.)  Alex.  J.  Jones, 

J.  C.  Braden, 
Committee  on  Judiciary." 
(Three  enclosures.) 

PAYMENT  OP  CLAIM  OP  DR.  N.  B.  BARTZ 
AGAINST  WEIR,  MoKECHNEY  &  CO. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  with 
reference  to,  and  accompanied  by,  claim 
of  Dr.  N.  B.  Bartz  for  $101.54  against 
Messrs.  Weir,  McKechney   &  Co.,  for 


professional  services  rendered  on  their 
account  to  the  employes  of  said  firm,  the 
report  recommending  that  the  same  be 
ordered  paid  out  of  any  unpaid  estimates 
retained  by  the  District  for  the  payment 
of  labor  claims  under  their  contract;  and 
the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted, printed, 
and  the  recommendations  made  therein 
concurred  in. 


On  roll-call  the  vote  stood: 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  February  8, 1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  Ju- 
diciary would  respectfully  submit  here- 
with the  claim  of  Dr.  Nicholas  B.  Bartz, 
of  Summit,  Illinois,  amounting  to  one 
hundred  one.  and  fifty- four  one- 
hundredths  ($101.54)  dollars,  which  is 
the  balance  due  on  his  claim  against 
Messrs.  Weir,  McKechney  &  Company 
for  professional  services  rendered  on 
their  account  to  their  employes,  and  rec- 
ommend that  the  same  be  ordered  paid 
out  of  any  unpaid  estimates  retained  by 
the  District  for  the  payment  of  labor 
claims  under  their  contract. 

Respectfully  submitted, 

(Signed.)  Alex.  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary." 

(Two  enclosure?.) 

REPORT  ONNOTICES  OF  CLAIMS  OF  VULCAN 
IRON  WORKS  AND  LESCHEN-MACOMBBR-# 
WHITE    COMPANY  FOR    LIEN  AGAINST* 
MESSR3.  WEIR,  McKECHNEY  &  CO. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  in  ref- 
erence to  and  accompanied  by  notices  of 
claims  of  the  Vulcan  Iron  works  for 
$121.09,  and  the  Leech  en -Macomber- 
White  Company  for  $116.52  for  labor 
and  material  furnished  Messrs.  Weir, 
McKechney  &  Co.,  the  report  recom- 
mending that  said  claims  should  be  re- 
ceived and  stand,  together  with  such 
other  claims  as  are  filed  against  said 
firm,  and  that  such  amounts,  if  any, 
which  may  remain  after  satisfying  the 
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righto  of  the  District  under  the  con- 
tract with  said  firm  on  said  section,  ac 
crued  and  which  may  accrue  under  said 
contract,  be  retained  on  account  of  said 
notices  until  said  claims  are  settled  or 
adjuciated,  or  until  the  further  order  of 
the  Board,  such  retention  to  be  subject 
to  the  provisions  of  said  contract  and 
any  action  heretofore  or  which  may  be 
taken  by  the  District  thereunder,  and 
the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted,  printed, 
and  the  recommendations  made  therein 
concurred  in. 

On  roll-call  the  vote  stood  ;  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  W en- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 


THE  REPORT : 


tu 


'Chicago,  February  8,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District,  and  filed  with 
the  Clerk,  notices  of  claims  for  labor  and 
material  furnished  Messrs.  Weir,  Mc- 
Kechney  &  Company,  contractors  on 
Section  "F",  by  persons  for  the  amounts, 
respectively,  as  follows,  that  is  to  say: 

Vulcan  Iron  Works $121.09 

Leschen-Macomber- White  Co..     116.52 

and  your  Committee  advise  and  recom- 
mend that  said  claims  should  be  received 
and  stand,  together  with  the  other  claims 
filed  against  said  contractors,  and  that 
the  amounts  heretofore  retained  out  of 
estimates  to  them  should  likewise  be  re- 
tained on  account  of  said  notices,  until 
said  claims  are  settled  or  adjudicated,  or 
until  the  further  order  of  the  Board,  sub- 
ject, however,  to  the  provisidns  of  the 
contract  between  the  District  and  said 
contractors,  and  any  action  heretofore  or 
which  may  be  taken  by  the  District 
thereunder. 

Returned  herewith  are  said  notices  for 
fijing. 

Respectfully  submitted, 

(Signed.)  Alex  J.  Jokes, 

J.  C.  Braden, 

Committee  on  Judiciary.'9 
(Three  enclosures.) 


RATE  OF   INTERE8T  ON  1897  TAX-LEVY 
WARRANTS. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by 
an  ordinance  providing  for  the  payment 
of  interest  at  the  rate  of  five  per  centum 
upon  all  warrants  of  the  District  drawn 
against  the  tax- levy  of  1897,  and  recom- 
mending the  adoption-  of  the  said  ordi- 
nance, and  the  report  and  ordinance 
were  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  approved, 
printed  and  the  recommendations  made 
therein  concurred  in. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Wenter.  seconded  by  Mr.  Carter, 
then  moved  the  passage  of  the  accom- 
panying ordinance. 


On  roll-call  the  vote  stood: 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  February  5,  1897. 

To  Die  Honorable  the  Board  of  Trustees 
of  the  Sanitary  Distric:  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance submits  herewith  an  ordinance 
providing  for  the  payment  of  interest  at 
the  rate  of  Ave  per  centum  (5%)  per  an- 
num upon  all  warrants  of  the  District 
drawn  against  the  tax  levy  of  1897. 

Your  Committee  respectfully  recom- 
mend the  adoption  of  the  accompanying 
ordinance. 

Respectfully  submitted, 

(Signed)  Frank  W enter, 

Chairmin, 
7.  R.  Carter. 
Thomas  A.  Smyth 
Committee  on  Finance.1 
(Accompanied  by  ordinance.) 
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formanca  of  his  duties  as  such  Attorney, 
with  James  R.  Mann  and  Frederick  L. 
Fake,  Jr.,  as  sureties,  was  presented  to 
your  Committee  February  5, 1897,  pur- 
suant to  motion  at  the  meeting  held 
February  8, 1897  (page  3788  of  Proceed- 
ings), and  that  your  Committee  ap- 
proved the  same,  and  accordingly  pre- 
sent said  bond  and  oath  herewith  and 
recommend  that  the  same  be  filed  with 
the  Clerk. 

Respectfully  submitted, 
(Signed)  Frank  Wentrr, 

Chairman . 
J.  C.  Bhadbn, 

Z.  It.  CARTER, 

Alex.  J.  Jones, 
Thomas  A.  Smyth, 

Jnhii  Cuutmluee  on  Finance  anil  /urfi- 

(Tbree  enclosures.) 


MBNT. 
Mr.  Wenter,  Chairman,  preaenled  a 
report  from  the  Committee  on  Finance 
in  reference  to,  and  accompanied  by,  an 
order  authorizing  the  Clerk  to  draw  a 
warrant  on  the  Treasurer  for  the  sum  of 
$1,500  for  the  use  of  the  Attorney  as  an 
emergency  fund,  and  the  report  and  ac- 
companying order  were  read. 

Mr.  Wenter,  seconded  by  Mr,  Jones, 
moved  that  the  report  and  order  be 
adopted  and  printed. 

On  roll-call  the  vote  stood;  Yeas — 
Messrs.  Boldenweck,  Braden.  Carter. 
Bckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight.    Nays— None. 


The  following  is 


THE  REPORT: 


'■Chicago,  February  8,  1897. 


Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  recommend 
that  an  emergency  fund  in  the  sum  of 
Fifteen  Hundred  Dollars  (81,500.00)  be 
placed  to  the  credit  of  the  Attorney,  sub- 
ject to  his  order,  and  to  be  used  for  the 
purposes  of  the  Sanitary  District  of  Chi- 
cago, in  accordance  with  the  order  here- 
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with    submitted,    and    reoommend    the 
passage  of  the  same. 

Respectfully  submitted, 

(Signed.)  Frank  W enter, 

Chaiflrman. 
Z.  R.  Carter, 

Thomas  A.  Smyth. 
Committee  on  Finance," 
(Accompanied  by  order.) 


The  following  is 

tub  order: 

"Ordered,  That  the  Clerk  of  the  Die 
trict  be,  and  he  is,  hereby  authorized  and 
directed  to  draw  a  warrant  on  the  Treas- 
urer, payable  to  the  order  of  the  Attor- 
ney, in  the  sum  of  Fifteen  Hundred 
Dollars  ($1,500.00),  and  deliver  the  same 
to  said  Attorney,  to  be  held  by  him  as 
an  emergency  fund,  payable  upon  his 
check  only,  from  time  to  time,  as  may 
seem  advisable,  and  the  needs  of  the 
District  may  require,  and  to  be  charged 
to  the  account  of  Frederick  W.  C.  Hayes, 
Attorney;  any  other  order  in  conflict 
herewith  being  hereby  repealed." 

sale  op  ice-house  buildings  on  sec- 
tion 2. 
Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
in  reference  to  the  sale  of  unoccupied 
buildings  of  the  District,  referred  to  that 
Committee  with  power  to  act,  at  the 
meeting  held  January  6,  1897,  (page  3719 
of  the  Proceedings),  the  report  setting 
forth  that  in  accordance  with  such 
authority  certain  ice  house  buildings  on 
Section  2  have  been  sold  for  the  sum  of 
$60  and  the  amount  deposited  with  the 
Treasurer;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted 
and  printed,  and  the  action  of  the  com- 
mittee approved. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly.  Smyth  and  Wen- 
ter— eight.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  February  1,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — Your  Committee  on  Fi 


nance,  to  whom  was  referred  the  matter 
of  the  sale  of  unoccupied  buildings  of  the 
District,  with  power  to  act,  (page  3719  of 
Proceedings)  would  respectfully  report 
unto  your  Honorable  Body  that,  acting 
under  said  reference  and  authority,  they 
have  sold  certain  ice  house  buildings  on 
Section  2  of  the  Main  Channel  for  the 
sum  of  sixty  dollars  ($60.00),  and  make 
report  thereof  accordingly,  and  that  a 
check  for  said  amount,  drawn  by  H.  B. 
Koller  and  made  payable  to  the  order  of 
the  District,  was  delivered  to  the  Treas- 
urer and  deposited  by  him  to  the  general 
account  of  the  District,  and  that  proper 
entries  were  made  evidencing  such  item. 

Respectfully  submitted, 
(Signed)  Frank  Wentkk, 

Gliairman. 
Z  K.  Carter, 
Thomas  A.  Smyth, 
Committee  on  F  inan  ce. ' ' 

REDEMPTION   OF  CERTAIN  WILL  COl'XTT 
LANDS  SOLD  FOR  TAXES. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering  setting  forth 
that  certain  lands  to  which  the  District 
acquired  title  subsequent  to  May  1,  .1894, 
have  been  sold  for  taxes  for  that  year, 
and  recommending  that  a  warrant  be 
drawn  for  the  sum  of  $73.64  payable  to 
the  order  of  William  F.  Hutchinson, 
County  Clerk  of  Will  County,  and  de- 
livered to  him  for  the  redemption  of  said 
premises,  all  as  set  forth  in  the  report, 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  made 
therein  concurred  in. 

On  roll  call,  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight.    Nays— none. 

Upon  which  the  President  declared  the 
motion  carried. 

The  following  is 

THE    REPORT : 

"Chicago,  February  1,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  DUtrlct  of  Chicaqo: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  respectfully 
report  to  your  Honorable  Body  that,  by 
information  received  from  the  Law  De- 
partment, it  appears  that  certain  lands 


in  Will  County  were  sold 
1  SOS,  for  the  taxes  for  the 
i  District  having  acquired 

to  Ma;  1,  1894.  is  liable 
i  question;  the  following 
f  laud  and  of  the  sales: 
and  three,  of  the  Sufodi- 
lortheast  quarter  {}£)  of 
two  (33),  Township  thirty- 
port,  the  amount  of  the 
■teen  and  fourteeen  one- 
.14}  dollars,  intereat  three 

one-hundredths  ($8.88) 
ling  fee  one  ($1.00)  dol- 
nty-five  one- hundredths 
naking  a  total  of  eighteen 
eight       one-hundred  the 

(4)  in  the  subdivision  of 

i arte r  of  Section  t wen ty- 
iship  thirty-six  (36),  the 
ale  of  said  lot  being  nine 
i- hundredths  ($0.11)  dol- 
■  and  nineteen  one-hun- 
dollara  advertising   fee 

'.25)  dollars,  making  a 
and  flfty-Ave  one-hun- 
lollars. 

and  six  (6  and  6)  in  Sub- 
leaat  quarter  (i|)  of  Sec- 
o  (33),  Townanip  ibirty- 
rt,  the  taxes  were  tbirty- 
ity-two  one- hundredths 
interest  six  and  eighty - 
sdths  ($8.84)  dollars,  ad- 
ne  ($1.00)  dollar,  costs 
hundredths  ($0.20)  dol- 
total  of  forty-two  and 
lundredths  ($13.81)  dol- 

ttee,  therefore,  recom- 
arrant  be  drawn  for  the 
ty- three  and  sixty-four 
($73.64)  dollars,  payable 
William  F.  Hutchinson, 
:  Will  Uounty,  and  deliv- 
:  the  redemption  of  said 
hat  the  Attorney  secure 
lersand  evidence  of  such 


:fully  submitted. 

KllANK    WKNTK1 


Chairman. 
Z.  R.  Carter, 
J.  C.  BRAD  EN, 
Alex.  J.  Jones. 
Thomas  Kelly, 
Wm.  Boliifswkck, 

11.  A.  ECKH4RT. 

Thomas  a.  Smvtk, 
on   finance  and  Eiuii- 


PAYHBST    FUR 

PANY  LANDS   ASP    FOK    DAMAGES    T' 
LAND  NOT  TAKEN. 

Mr.  Wenter,  Chairman,  presented  . 
report  from  the  Committee  on  Financ 
with  reference  to,  and  accompanied  b; 
an  order  authorising  and  directing  th 
Clerk  to  pay  on  the  voucher  of  the  A1 
toroey  to  James  Martin,  County  Treat 
urer  of  Will  Oountv,  Illinois,  or  the  pet 
son  entitled  thereto,  the  sum  of  $14,500 
being  the  amount  of  the  judgmen 
entered  on  the  22nd  day  of  January 
A.  D.  1807,  in  certain  condemnation 
proceedings  in  the  suit  of  the  Sani- 
tary District  of  Chicago  vs.  Wee  ten 
Stone  Company  et  al.,  said  sum  be 
ing  the  aggregate  of  the  amount 
awarded  by  the  verdict  of  the  jury  a 
damages  for  land  not  taken  and  com 
pensatJon  for  certain  lands  as  describe" 
in  the  order,  and  the  report  and  orde 
were  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth 
moved  the  adoption  of  the  report  an< 
accompanying  order. 

On  roll-call,  the  vote  stood:  Yeas- 
Messrs.  Bold  en  week,  Braden,  Carter 
Eckhart,  Jones,  Kelly,  Smyth,  am 
Wenter — eight.     Nays — None. 


The  following  is 

TUE    t 

"Chicago,  February  8,  IBS?. 
To  the  Honorable  the  Board  of  Trustee, 
of  the  Sanitary  District  of  VhieaQO : 
Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  report  to  you 
Honorable  Body  that  they  have  con 
sidered  the  advisability  of  taking  posses- 
sion of  certain  lands  condemned  In  Wil 
County,  Illinois,  and  make  the  neoessaxj 
deposit,  pursuant  to  law,  and  recommeci 
the  passage  of  the  accompanying  order 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman. 
Z.  R.  Carter, 
THOMiB  A.  Smyth, 
Committee  on  Finance." 
(Accompanied  by  order.) 


The  following  ie 


■'Ordered,  That  the  Clerk  of  this  DIs- 
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trict  be,  and  he  is,  hereby  authorized  and  di- 
rected to  pay,  on  the  voucher  of  the  Attor- 
ney, to  James  Martin,  County  Treasurer  of 
Will  County,  Illinois,  or  the  person  enti- 
tled thereto,  pursuant  to  law,  the  sum  of 
fourteen  thousand  five  hundred  ($14,500.00) 
dollars,  said  sum  to  be  deposited  with  said 
County  Treasurer,  or  person  designated  by 
the  Court,  for  the  use  and  benefit  of  the 
owners  of  or  persons  interested  in  certain 
lands  and  property  hereinafter  described, 
in  Will  County,  Illinois,  being  the  amount 
of  the  judgment  entered  on  the  22nd  day  of 
January,  A.  D.  1897,  in  certain  condemna- 
tion proceedings  then  pending  in  the  Cir- 
cuit Court  of  said  county,  Case  Number 
16016,  entitled  Sanitary  District  of  Chicago 
versus  Western  Stone  Company  et  al.,  said 
sum  being  the  aggregate  of  the  amounts 
awarded  by  the  verdict  of  the  jury  as  dam- 
ages for  land  not  taken  and  compensation 
for  the  following  described  lands,  to* wit: 

All  that  part  of  the  northeast  quarter  (#) 
of  Section  twenty-eight  (28),  Township 
thirty -six  (86)  north,  Range  ten  (10)  east 
of  the  Third  Principal  Meridian,  in  Will 
County,  Illinois,  lying  easterly  of  the  east 
line  of  the  Chicago  and  Joliet  Road,  and 
known  on  the  Tract  Books  of  the  Sanitary 
District  of  Chicago  as  Will  County,  Tract 
No.  64. 

Also,  all  that  part  of  the  northwest  quar- 
ter (K)  of  Section  twenty-seven  (27), 
Township  thirty-six  (86)  north.  Range  ten 
(10),  east  of  the  Third  Principal  Meridian, 
in  Will  County,  Illinois,  lying  westerly  of 
a  line  described  as  follows: 

Beginning  at  the  northeast  corner  of  said 
northwest  quarter  (#),  thence  running 
south  on  the  east  line  thereof  five  hundred 
thirty-two  and  thirty-three  one- hundredths 
(682.88)  feet;  thence  (true  meridian)  south 
forty  two  (42)  degrees  two  (2)  minutes, west 
four  hundred  and  seventy -five  and  eighty- 
eight  one-hundredths  (476.88)  feet;  thence 
south  thirty-six  (86)  degrees  fifty-one  (51) 
minutes, west  three  hundred  and  ninety- four 
and  seventy  one-hundredths  (894  70)  feet, 
thence  south  thirty-four  (84)  degrees  eight 
(8)  minutes  fifteen  (15)  seconds,  west  one 
hnndred  and  sixty-eight  and  sixty- five 
one-hundredths  (168.65)  feet;  thence  south 
twenty-five  (25)  degrees  no  (.00)  minutes, 
west  three  hunred  and  sixty-six  and  thirty 
one-hundredths  (866  80)  feet;  thence  south 
thirty-five  (85)  degrees  thirty-one  (81) 
minutes  thirty  (80)  seconds,  west  four  hun- 


dred and  twenty* six  and  ten  one-hun- 
dredths (426.10)  feet;  thence  south  thirty- 
one  (81)  degrees  three  (08)  minutes  twenty 
(20)  seconds,  west  one  hundred  and  fifty- 
four  and  forty  one-hundredths  (154.40) 
feet;  thence  south  thirty  (80)  degrees  forty 
(40)  minutes  fifteen  (15)  seconds,  west  six 
hundred  and  thirty-nine  and  eighty-three 
one-hundredths  (689.88)  feet,  to  the  south 
line  of  said  northwest  quarter  (#),  and 
lying  easterly  of  the  east  line  of  the  Chi- 
cago and  Joliet  road,  excepting  therefrom 
the  land  occupied  by  the  Chicago  and  Alton 
Railroad  Company  for  a  right  of  way  for 
railway  switch  tracks,  being  thirty  (80) 
feet  in  width  and  three  thousand  and  sixty 
(8,060)  feet  in  length,  extending  from  the 
north  line  of  the  northwest  quarter  ( #)  of 
said  Section  twenty-seven  (27);  which 
tract  is  known  on  the  said  Tract  Books  of 
the  Sanitary  District  of  Chicago  as  Will 
County  Tract  No.  55. 

Also  beginning  at  a  point  on  the  east  line 
of  said  northwest  quarter  (%)  and  five 
hnndred  and  thirty- two  and  thirty- three 
one-hundredths  (632  88)  south  of  the  north- 
east corner  of  said  northwest  quarter  {\i); 
thence  running  (true  meridian)  south 
forty-two  (42)  degrees  two  (02)  minutes, 
west  four  hundred  and  seventy- five  and 
eighty-eight  one-hundredths  (475.88)  feet? 
thence  south  thirty-six  (86)  degrees  fifty- 
one  (51)  minutes,  west  three  hundred  and 
ninety-four  and  seventy  one-hundredths 
(894.70)  feet;  thence  south  thirty-four  (84) 
degrees  eight  (08)  minutes  fifteen  (15) 
seconds,  west  one  hundred  and  sixty-eight 
and  sixty* five  one-hundredths  (168  65)  feet; 
thence  south  twenty- five  (25)  degrees  no 
(.00)  minutes,  west  three  hundred  and 
sixty* six  and  thirty  one-hundredths  (866.80) 
feet;  thence  south  thirty- five  (85)  degrees 
thlity-one  (81)  minutes  thirty  (80)  seconds, 
west  four  hundred  and  twenty-six  and  ten 
one-hundredths  (426.10)  feet;  thence  south 
thirty-one  (81)  degrees  three  (08)  minutes 
twenty  (20)  seconds,  west  one  hundred  and 
fifty- four  and  forty  one-hundredths  ( 154  40) 
feet;  thence  south  thirty  (80)  degrees  forty 
(40)  minutes  fifteen  (15)  second?,  west  six 
hundred  and  thirty-nine  and  eighty-three 
one-hundredths  (689.88)  feet  to  a  point  on 
thesouth  line  of  said  north-west  quarter 
(J4)  and  eleven  hundred  and  forty -one  and 
forty  one-hundredths  (1141.40)  feet  east  of 
the  southwest  corner  of  said  northwest 
quarter  (#);  thence  along  said  south  line- 
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of  said  northwest  quarter  (%)  to  the  west- 
erly margin  of  the  Desplalnes  River;  thence 
southeasterly  and  at  right  angles  to  the 
general  course  of  said  river,  there  to  the 
center  thread  of  the  current  of  said  river; 
thence  northeasterly  along  said  center 
thread  to  its  intersection  with  a  line  drawn 
at  right  angles  to  the  general  course  of 
said  river  from  the  intersection  of  the  east 
line  of  said  northwest  quarter  (&)  with  the 
westerly  margin  of  the  Desplaines  River; 
thence  along  said  line  to  said  point  of  in- 
tersection; thence  along  the  east  line  of 
the  northwest  quarter  (^i  of  Section 
twenty- seven  (27)  to  the  point  of  begin- 
ning, which  said  tract  of  real  estate  is 
known  on  the  Maps  and  Records  and 
Tract  Books  of  said  Sanitary  District  as 
Will  County  Tract  No.  66a. 

All  of  said  lands  lying  and  being  situated 
in  the  County  of  Will  and  State  of  Illinois." 

REPORT  ON  ADVERTISEMENT  AND  SPECI- 
FICATIONS FOR  CONSTRUCTING  FOUN- 
DATIONS FOR  BEAR  TRAP  DAM  AND 
COLLATERAL  WORK. 

Mr.  Braden,  chairman,  presented  a 
report  from  the  Committee  on  Engin- 
eering with  reference  to,  and  accom- 
panied by,  the  report  of  the  Chief 
Engineer  and  accompanying  advertise- 
ment and  specifications  for  constructing 
the  foundations  for  the  Bear  Trap  Dam 
and  collateral  work,  presented  and  re- 
ferred to  that  committee  at  the  meeting 
held  February  3,  1*97,  (page  8794  of  the 
Proceedings),  the  report  recommending 
that  the  Clerk  be  instructed  to  advertise 
the  same  and  receive  bids  in  accordance 
with  the  law  and  the  advertisement  and 
specifications  therewith  returned;  and 
the  report  of  the  committee  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted, 
printed,  the  recommendations  made 
therein  concurred  in,  and  the  accom- 
panying papers  placed  on  file. 

On  roll- call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  February  10,  1897. 
To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committeee  on  En- 


gineering, to  whom  was  referred  the  re- 
port of  the  Chief  Engineer  with  accom- 
panying advertisement  and  specifications 
for  constructing  the  foundations  for  Bear 
Trap  Dam  and  Collateral  Work  (page  3794 
of  Proceedings)  beg  leave  to  report  that 
they  have  had  under  consideration  the 
above  matter  and  recommend  that  the 
Clerk  be  instructed  to  advertise  the  same 
and  receive  bids  in  accordance  with  the 
law  and  the  advertisement  and  specifica- 
tions herewith  returned. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Frank  Wenter, 

Thomas  A.  Smyth, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

Alex.  J.  Jones, 

B.  A.  Eckhart, 

Committee  on  Engineering.''1 

(Accompanied  by  Chief  Engineer's  re- 
port and  advertisement  and  specifica- 
tions.) 

ORDER  FOR  PUBLISHING  REVISED  RULES, 
WITH  MEMBERSHIP,  AND  TIME  OF 
MEETING   OF   COMMITTEES. 

Under  the  head  of  new  business,  Mr. 
Jones  presented  an  order  directing  that 
the  Clerk  be  instructed  to  have  printed 
five  hundred  pamphlet  copies  of  the 
revised  rules,  said  pamphlet  also  to  con- 
tain the  membership  and  dates  of  regular 
meetings  of  the  regular  Committees  of 
the  Board ;  and  the  order  was  read. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  the  adoption  of  the  order. 

On  roll-call,  the  vote  stood:    Yeas — 

Messrs.  Boldenwek,  Braden,  Carter,  Eck- 
hart, Jones,  Kelly,  Smyth  and  Wenter 
— eight.    Nays — none. 

Upon  which  result,  the  President  de- 
clared the  order  adopted. 

The  following  is 

THE  ORDER: 

"Ordered,  That  the  Clerk  of  the  Dis- 
trict be  instructed  to  cause  to  be  printed 
and  bound,  in  pamphlet  form,  500 
copies  of  the  Revised  Rules  of  the  Board 
of  Trustees;  said  pamphlet  to  also  con- 
tain the  membership  of  the  various  reg- 
ular Committees  and  the  dates  of  the 
regular  meetings  of  the  same." 


February  10,J 


—3890— 


L1897. 


CLOSING  OF  OFFICES  OF  DISTRICT  ON  LIN- 
COLN'S AND  WASHINGTON'S  BIRTHDAY. 

Mr.  Smyth  presented  an  order  direct- 
ing that  the  offices  of  the  District  be 
closed  on  Friday,  February  12,  1897,  Lin- 
coln's Birthday,  and  Monday,  February 
22,  1897,  Washington's  Birthday,  the 
same  being  legal  holidays. 

Mr.  Smyth,  seconded  by  Mr.  Wenter, 
moved  that  the  order  be  adopted. 

The  motion  prevailed,  and  it  was  so 
•ordered. 

The  following  is 

the  order: 

"Ordered,  That  the  offices  of  the  Sani- 


tary District  of  Chicago  be  and  they  are 
hereby  ordered  closed  on  Friday,  Feb- 
ruary 12,  1*97,  Lincoln's  birthday,  and 
on  Monday,  February  22,  1897,  Wash- 
ington's birthday,  the  same  being  legal 
holidays." 

ADJOURNMENT : 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Eckhart,  the  Board  then  ad- 
journed. 
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PROCEEDINGS 


—OF     THU— 


Board  of  Trustees 


—OF.  THE— 


Sanitary  District  of  Chicago. 


FEBRUARY  17.  1897. 


OFFICIAL  RECORD. 

(Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  forty-third 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  February  17,  1897,  at  2 
o'clock,  P.  M. 

In  the  absence  of  the  President  the 
Clerk  called  the  Board  to  order. 

On    roll-call     Messrs.      Boldenweck, 


Braden,  Carter,  Eckhart,  Jones,  Smyth 
and  Wenter — seven  members,  were  pres- 
ent. 

ELECTION  OP  TEMPORARY  CHAIRMAN. 

Mr.  Braden,  seconded  by  Mr.  Smyth, 
moved  that  Mr.  Frank  Wenter  be  elected 
temporary  chairman. 

The  motion  prevailed  unanimously  and 
Mr.  Wenter  was  declared  duly  elected 
temporary  chairman,  and  thereupon 
took  the  chair. 

MINUTES. 

The  minutes  of  the  regular  meeting, 
held  February  10,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Jones. 


vouchers: 
The  Clerk  presented  the  following  vouchers: 


*L.  E.  C'K'ley,  {tervice*,  Contultina  Engineer)... $600  00 

i.  U.  Abbttt  (coal) 12  88 

J.  M.  Abbitt  (rant,  Willow  Springs,  January  SI,  189?) ..      20  00 

Joan  Me.Caff.-ry  (rent,  Brighton  Park,  January  31   IHflT)  , 25  00 

Wygant&  Ayreslrem,  Cotwilb.  January  SI.  1897) 12  60 

Wm.  McQinnla  (gauge  reading,  January  81,1891)  ..  .  10  00 

Win.  Klrkham  (gauge  reading,  January  81.  1897) 10  00 

E.  Hastings  (gauge readlDg,  January  81, 18871 ...  10  00 

Mary  Rusk  (gauge  reading.  J  aooary  81,1897)  10  00 

Joseph  Carlln  (gange  read  log,  January  81, 1897) 10  00 

Chas.  L.  Harrison  (traveling  and  expense) 62  58 

E,  K.  Satiable  (traveling  and  expense) 86  66 

W.  T.  Keating  (traveling  and  expense) 40  72 

|      74SI  sa 

Boston,  Ashmead,  Wilson  Company,  limited  (letter  heads) $         V  65 

Orne Electric  Construction  Company  (buzzer) $     3  46 

Lord  ATkomas  (advertising  bond  issue)... 278  76 

James  Reddlck  (sundry  expense) 118  81 

$     400  El 

TOLICE  DEPARTMENT. 

Henlon  &  Hubbell  (repairing  aermotor) %    11  85 

Standard  Oil  Company  (oil) 18  89 

%       80  24 

PUHP1NQ   PLANTS. 

Delaney  Oil  and  Grease  Company  (oil) t   84  18 

Chas.  L,  Harrison  (expense)..  26  70 

$       SO  88 

Total $   1,230  81 

*Reftrre(t.to  Committee  on  Eaoinesring. 


Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  the  voucher  just  read 
in  favor  of  Mr.  L.  E.  Cooley  for  $500,  for 
services  as  consulting  engineer,  be  re- 
ferred to  the  Committee  on  Engineering. 


Mr  Bold  en  week,  seconded  by  Mr. 
Carter,  moved  that  the  vouchers,  as  read 
and  shown  above  (except  that  in  favor  of 
Mr.  L.  E.  Cooley  for  $500,  just  referred), 
be  approved  and  ordered  paid. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jon  op,  Smyth  and  Wenter— 
seven.     Nays— none. 


Mr.  Boldenweck,  seconded  by  Mr.  Eck- 
hart,  moved  that  Requisition  No.  1077, 
for  the  Clerical  Department,  as  read  and 
shown  above,  be  allowed. 
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Eckhart,  Jones,  Smyth  and    Wenter— 
seven.    Nays — none. 

Upon  which  result  the  Chairman  de 
clared  the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  February 
18,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  February  17, 1897. 

1.0  the  Honorable  the  Board  of  'lYustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen—I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
February  13,  1897,  as  the  same  have 
been  reported  to  me  : 

Engineering  department 89 

Pumping  plants 10 

Clerical  department 5 

Law  department 7 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 1 48 

Respectfully  submitted, 
(8igned)  J  as.  Reddick, 

Clerk." 

RE-LETTING  OF  WORK  ON  SECTION  E. 

Mr.  Jones  presented  and  read  an  order, 
directing  that  the  Committee  on  Engi- 
neering be  relieved  from  further  con* 
sideration  of  the  matter  of  the  completion 
or  re-letting  of  Section  E  (the  matter  of 
completing  or  re  letting  the  work  having 
been  referred  to  that  Committee  by  order 
of  the  Board  at  the  meeting  held  January 
20,  1897,  page  3749  of  the  Proceedings), 
and  that  the  President  and  Chief  Engi- 
neer be  directed  to  advertise  for  bids  for 
the  completion  of  said  section,  giving 
sixty  days  notice  under  said  advertise- 
ment, of  the  date  of  the  opening  of  said 


bids,  and  seconded  by  Mr.  Smyth,  moved 
its  adoption. 

Mr.  Eckhart,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  order  be  referred 
to  the  Committee  on  Engineering. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  motion  of  Mr.  Eckhart  be 
laid  on  the  table. 

On  roll  call  on  the  motion  to  lay  on 
the  table,  the  vote  stood:  Yeas—Messrs. 
Braden,  Jones,  Smyth  and  Wenter— four. 
Nay  s— Messrs.  Bold  en  week,  Carter  and 
Eckhart — three. 

Upon  which  result  the  Chairman  de- 
clared the  motion  to  lay  on  the  table 
carried. 

Mr.  Jones  then,  with  the  consent  of  his 
second,  asked  leave  to  substitute  thirty 
days  instead  of  sixty  days  in  the  order 
as  presented  originally,  and  then  re- 
newed his  motion  for  the  adoption  of  the 
order  as  amended,  the  amendment  being 
allowed  by  general  consent. 

On  roll-call  on  the  motion  to  adopt 
the  order  as  amended,  the  vote  stood: 
Yeas — Messrs.  Braden,  Carter,  Eckhart, 
Jones,  Smyth  and  Wenter— six.  Nays — 
Mr.  Boldenweck— one. 

Upon  which  result,  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

'       THE  ORDER: 

"Ordered,  That  the  Committee  on  En- 
gineering be  relieved  from  further  con- 
sideration of  the  matter  of  the  comple- 
tion or  reletting  of  Section  "E,"  and  that 
the  President  and  Chief  Engineer  be  di- 
rected to  advertise  for  bids  for  the  com- 
pletion of  said  section,  giving  thirty  days' 
notice  under  said  advertisement  of  the 
date  of  the  opening  of  said  bids." 

ADJOURNMENT : 

On  motion  of  Mr.  Braden,  seconded 
by  Mr.  Smyth,  the  Board  then  adjourned. 
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—OF    THE— 


Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


FEBRUARY  24  1897. 


OFFICIAL  RECORD. 

{Publithed  by  authority  of  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  forty-fourth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  February  24,  1897,  at  2 
o'clock,  P.  M. 

In  the  absence  of  the  President  the 
Clerk  called  the  Board  to  order. 

On  roll-call  Messrs.  Brad  en,  Carter, 
Eckhart,  Mallette  and  Wenter  —  five 
members,  were  present,  Messrs.  Bolden- 
weck  and  8myth  arriving  subsequently. 


ELECTION  OF  TEMPORARY  CHAIRMAN. 

Mr.  Braden,  seconded  by  Mr.  Wenter, 
moved  that  Mr.  J.  P.  Mallette  be  elected 
temporary  chairman. 

The  motion  prevailed  unanimously  and 
Mr.  Mallette  was  declared  duly  elected 
temporary  chairman,  and  thereupon 
took  the  chair. 

MINUTES. 

The  minutes  of  the  regular  meeting, 
held  February  17,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Carter, 
seconded  by  Mr.  Braden. 

VOUCHERS. 

The  Clerk  presented  the  following 
vouchers: 

ENGINEERING  DEPARTMENT. 

P.  F.  Pettibone  &  Co. 
(stationery) $      3  60 
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$    512  85 


LAW  DEPARTMENT. 

George  Hingston  (tran- 
scribing evidence). ...  $     60  99 

WEIR,  Ji'KECHNKY  *  CO. 

James  Reddick  (a<v 
count  laborers) $    843  96 

Total $    917  80 

ENGINEERING  DEPARTMENT. 

Construction  Accoun  t  : 

Griffiths  &  McDermott 
.  (Sec  1.  Feb.  16,  '97). .   $5,776  67 

Heldmaier  &  Neu  (Sec. 
A.Feb.  16, '97) 5,493  87 

Heldmaier  &  Neu  (Sec. 
B.Feb.  16, '97) 5S1  87 

Western  Dredging  and 
Improvement  Com- 
pany  (Sec.  C,   Feb. 

16.  '97 411  25 

$12,268  06 


Grand  total 


$13  180  86 


♦Paid  by  warrants,  with  interest  coupons  at- 
tached, drawn  against  the  tax  levy  for  1897. 

Mr.  Brad  en,  seconded  by  Mr.  Wenter, 
moved  that  the  vouchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Braden,  Carter,  Eckhart,  Mai-' 
lette  and  Wenter— five.    Nays — none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  February 
20,  1897,  which  was  read  and.  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  February  24,  1897. 

lo  the  Honorable  the  Board  of  l^rustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen— I   beg    leave    to  report 


herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
February  20,  1897,  as  the  same  have 
been  reported  to  me : 

Engineering  department 89 

Pumping  plants 11 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 145 

Respectfully  submitted, 

(Signed)  Jab.  Reddick. 

Clerk  " 

LEASE  OF  LANDS  IN  SECTION  14  TO 
WRIGHT,  MEYSENBURG,  SINCLAIR  A 
CARRY. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
an  order  authorizing  and  directing  the 
Clerk  to  execute  a  lease  of  certain  lands 
belonging  to  the  District  to  Wright, 
Meysenburg,  Sinclair  &  Carry,  for  a 
period  of  eighteen  months,  for  the  pur- 
pose of  storing  their  machinery  upon 
the  same;  the  report  being  accompanied 
by  a  form  of  lease  with  plat  attached, 
indicating  location  of  said  lands;  and  the 
report  and  order  were  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  and  order 
be  adopted,  and  with  accompanying 
form  of  lease  printed. 

On  roll-call  the  vote  stood :  Yeas-*- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Mallette,  Smyth  and  Wenter — 
seven.     Nays — none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

the  report: 


t*j 


'Chicago,  February  28,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance respectfully  present  herewith  to 
your  Honorable  Body  an  order  author- 
izing and  directing  the  President  and 
Clerk  to  execute  on  behalf  of  the  District  a 
lease  of  certain  lands  belonging  to  the 
District,  in  Section  fourteen  (14),  Cook 
County,  Illinois,  running  to  Wright, 
Meysenburg,  Sinclair  So  Carry,  contract- 
ors on  Section  fifteen  (15)  of  the  Main 
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Channel,  granting  them  the  right  to  use 
certain  lands  in  Section  fourteen  (14), 
described,  for  a  period  of  eighteen  (18) 
months,  for  the  purpose  of  storing  their 
machinery  upon  the  same  (plat  at- 
tached). 

And  your  Committee  respectfully  rec- 
ommend the  passage  of  the  accompany- 
ing order. 

Respectfully  submitted, 


(Signed) 


Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Committee  on  Finance." 


(Accompanied  by  order  and  form  of 
lease  with  plat.) 


The  following  is  the 

FORM  OF  LEASE: 

This  Indenture,  Made  this day 

of  February,  A.  D.  1897,  between  the 
Sanitary  District  of  Chicago,  party  of 
the  first  part,  and  Augustine  W.  Wright, 
Otto  W.  Meysenburg,  Donald  Sinclair 
and  Edward  F.  Carry,  a  co-partnership, 
doing  business  as  Wright,  Meysenburg, 
Sinclair  &  Carry,  party  of  the  second 
part, 

Witnesseth,  That  the  party  of  the  first 
part,  in  consideration  of  the  covenants 
of  the  party  of  the  second  part,  herein 
after  set  forth,  does  by  these  presents, 
lease  to  the  party  of  the  second  part  the 
following  described  property,  to  wit : 

Beginning  at  a  point  539  feet  east  from 
the  southwest  corner  of  Section  14, 
Township  36  North,  Range  10,  East  of 
the  Third  Principal  Meridian,  thence 
running  north  450  feet,  thence  east  300 
feet,  thence  south  450  feet,  thence  west 
300  feet  to  the  place  of  beginning,  in  the 
County  of  Cook  and  State  of  Illinois. 

To  have  and  to  hold  the  same  to  the 

party  of  the  second  part,  from  the 

day    of    February,  1897.    to   the 

day  of  August.  1898.    And 

the  party  of  the  second  part,  in  con- 
sideration of  the  leasing  the  premises  as 
above  set  forth,  covenants  and  agrees 
with  the  party  of  the  first  part  to  pay 
the  party  of  the  first  part,  at  its  office  as 
rent  for  the  same,  the  sum  of  one  dollar, 
payable  as  follows,  to  wit. :  in  cash  upon 
the  delivery  and  acceptance  of  said  lease. 

And  the  party  of  the  second  part  coven- 
ants and  agrees  with  the  party  of  the 


first  part  that  said  second  party  shall  use 
the  land  above  described  for  the  purpose 
of  storing  their  machinery  only,  and  for 
no  other  purpose  whatever. 

And  the  party  of  the  second  part  coven- 
ants with  the  party  of  the  first  part,  that 
at  the  expiration  of  the  term  of  this 
lease  they  will  yield  up  the  premises  to 
the  party  of  the  first  part,  without 
further  notice,  in  as  good  condition  as 
when  the  same  were  entered  upon  by 
the  party  of  the  second  part,  loss  by  fire 
or  inevitable  accident  and  ordinary  wear 
excepted. 

It  is  further  agreed  by  the  party  of 
the  second  part  that  neither  they  nor 
their  legal  representatives,  will  underlet 
said  premises  or  any  part  thereof,  or  as- 
sign this  lease  without  the  written  con- 
sent of  the  party  of  the  first  part  had 
thereto. 

And  it  is  further  expressly  agreed  be- 
tween the  parties  hereto,  that  if  default 
shall  be  made  in  the  payment  of  the 
rent  above  reserved,  or  any  part  thereof, 
or  any  of  the  covenants  or  agree- 
ments herein  contained  to  be  kept 
by  the  party  of  the  second  part, 
it  shall  be  lawful  for  the  party 
of  the  first  part  or  their  legal  represen- 
tatives, into  and  upon  said  premises  or 
any  part  thereof,  either  with  or  without 
process  of  law,  to  re-enter  and  re- possess 
the  same  at  the  election  of  the  party  of 
the  first  part,  and  to  distrain  for  any 
rent  that  may  be  due  theron  upon  any 
property  belonging  to  the  party  of  the 
second  part. 

And  the  party  of  the  second  part 
covenants  with  the  party  of  the  first 
part  that  in  case  of  the  refusal  on  the 
part  of  said  second  party  to  deliver  up 
possession  of  said  premises  at  the  ex- 
piration of  said  term,  said  second  party 
shall  pay  to  said  first  party  as  liquidated 
damages  the  sum  of  five  ($5.00)  dollars 

Eer  day  for  every  day  said  premises  are 
eld  by  said  second  party  after  the  ex- 
piration of  said  lease. 

And  in  case  the  party  of  the  first  part 
shall  institute  legal  proceedings  to  re- 
cover possession  of  said  premises,  the 
said  second  party  shall  pay  all  costs  of 
said  proceedings,  and  as  part  thereof  and 
in  addition  thereto,  shall  pay  to  said 
party  of  the  first  part  attorney's  fees  in 
the  sum  of  one  hundred  ($100.00)  dollars. 

The  covenants  herein  shall  extend  to 
and  be  binding  upon  the  heirs,  execu- 
tors and  administrators  of  the  parties  to 
this  lease. 

Witness  the  Hands  and  Seals  of  the 


s* 
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parties  aforesaid,  the  day  and  year  firBt 
above  written. 

[SEAL] 

ISEAL| 

SEAL] 

[SEAL] 

(With  plat  attached.) 


The  following  is 

the  order: 

"Ordered,  That  the  President  and 
Clerk  be  and  they  are  hereby  authorized 
and  directed  to  execute,  on  the  part  of 
the  District,  a  lease,  as  prepared  oy  the 
Attorney,  of  certain  lands  in  Section 
fourteen  (14),  belonging  to  the  District, 
running  in  favor  of  Wright,  Meysen- 
burg,  Sinclair  &  Carry,  for  a  term  ex- 
tending from  February 1897,  to 

August ,  1898. 

The  form  of  said  lease  is  hereto  at- 
tached and  made  a  part  of  the  order  and 
report." 

DREDGING  OP  CHICAGO  RIVER. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing, recommending  that  the  Clerk  of  the 
District  be  authorized  and  directed  to 
advertise  for  bids  for  the  work  of  dredg- 
ing the  Chicago  river  below  the  depth 
at  which  the  Federal  Government 
leaves  the  work  to  such  depth  as  is  in- 
dicated upon  the  plans  and  specifications 
on  file  in  the  office  of  the  Chief  Engineer; 
the  report  also  being  accompanied  by  an 
order  authorizing  and  directing  the 
Clerk,  in  accordance  with  the  recom- 
mendations of  the  report;  and  the  report 
and  order  were  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  and  order  be 
adopted  and  printed. 

On  roll  call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Mallette,  Smyth  and  Wenter — 
seven.    Nays — none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  February  24,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — Your  Committee  on  En- 
gineering respectfully  recommend  here- 


with that  the  Clerk  of  the  District  be 
authorized  and  directed  to  advertise  for 
bids  for  the  work  of  dredging  the  Chi- 
cago River  below  the  depth  at  which  the 
Federal  Government  leaves  the  work,  to 
such  depth  as  is  indicated  upon  the  plans 
and  specifications  on  file  in  the  office 
of  the  Chief  Engineer. 

(Signed)  J.  C.  Braden, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

J.  P.  Mallette, 

Frank  Wenter, 

Committee  on  Engineering." 


The  following  is 

the  order: 

''Ordered,  That  the  Clerk  of  the  Dis- 
trict be,  and  he  is  hereby,  authorized  and 
directed  to  advertise  for  bides  on  the  work 
of  dredging  the  Chicago  River  below  the 
depth  at  which  the  Federal  Government 
leaves  the  dredging  thereof,  to  such 
depth  as  is  indicated  upon  the 'plans  and 
specifications  on  file  in  the  office  of  the 
Chief  Engineer  of  the  District." 

ORDER    FOR    PUBLICATION    OP    ANNUAL 
MESSAGES  AND  REPORTS. 

The  Clerk  presented  an  order  that  the 
Clerk  of  the  District  be  instructed  to 
have  printed  500  copies,  bound  in 
pamphlet  form,  of  the  last  annual  mes- 
sages of  Presidents  Eckhart  and  Kelly, 
together  with  the  annual  reports  of  the 
different  departments  of  the  District,  for 
the  year  1896;  and  the  order  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  order  be  adopted 
and  printed. 

On  roll-call  the  vote  stood;  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Mallette,  Smyth  and  Wenter — 
seven.    Nays— none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

THE   ORDER : 

"Ordered,  That  the  Clerk  of  the  Dis- 
trict be  instructed  to  have  printed,  and 
bound  in  pamphlet  form,  500  copies  of 
the  last  annual  messages  of  President 
Eckhart  and  President  Kelly,  together 
with  the  annual  reports  of  the  different 
departments  of  the  District  for  the  year 
1896." 
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RELBTTINQ  OF  WORK  ON  SECTION  E  RE- 
CONSIDERED. 

Mr.  Smyth,  seconded  by  Mr.  Wenter, 
moved  that  the  action  taken  by  the 
Board  at  the  meeting  held  February  17, 
1897  (page  8894  of  the  proceedings),  in 
reference  to  the  reletting  of  Section  E,  be 
reconsidered. 

On  roll-call,  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Eckhart, 
Mallette,  Smyth  and  Wenter  —  six. 
Nays— Mr.  Garter— one. 

Upon  which  result,  the  Chairman  de- 
clared the  motion  carried. 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  then  moved  that  the  matter  of 
completing  or  reletting  of  work  on  Sec- 
tion E  be  referred  to  the  Committee  on 
Engineering  to  report  back  to  the  Board 
at  its  next  regular  meeting. 


On  roll- call,  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Mallette,  Smyth  and  Wenter— 
seven.    Nays— none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

ADJOURNMENT. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Braden,  the  Board  then  adjourned. 
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—OF    THE — 


Board  of  Trustees 


—OF    THE — 


Sanitary  District  of  Chicago. 


MARCH  3,  1897. 


OFFICIAL  RECORD. 

(Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  forty-fifth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  March  8,  1897,  at  2  o'clock, 
P.M. 

In  the  absence  of  the  President  the 
Clerk  called  the  Board  to  order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Mallette  and 


Wenter — seven  members,  were  present; 
Mr.  8myth  arriving  subsequently. 

ELECTION  OF  TEMPORARY  CHAIRMAN. 

Mr.  Carter,  seconded  by  Mr.  Wenter, 
moved  that  Mr.  Wm.  Boldenweck  be 
elected  temporary  chairman. 

The  motion  prevailed  unanimously, 
and  Mr.  Boldenweck  was  declared  duly 
elected  temporary  chairman,  and  there- 
upon took  the  chair. 

MINUTES. 

The  minutes  of  the  regular  meeting, 
held  February  24,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Braden, 
seconded  by  Mr.  Mallette. 


■"1 


rented  the  following  voncbers: 
pay  rolls. 

Engineer's  Roll,  Feb.  28, 1897 (1,216  97 

on  of  Construction  Roll,  Feb.  28,  1897 3,617  5* 

ion  of  Drafting  and  Designing  Roll,  Feb.  28,  1897      8,012  SO 

on  of  RecorrtsRoll,  fen.  28,  1887. 89100 

»i  Service  Roll.  Feb.  28,  1HB7 1,113  60 

arged  Men's  Roll,  Feb.  28.  1867 29  12 

$     9,7* 

are**  Roll,  Keb.  W,  1897 98 

'restorer's  Roll,  Fob.  25,  1897     ,.. 1* 

ley's  Roll,  Feb.  28.  1897 |  1,SS»  10 

Roll,  Feb.  28,  1897 688  88 

J     1,81! 

-General  Roll,  Feb.  28, 1897 $     60  00 

-Towpath  Roll,  Feb.  28,  1897 60  00 

TrnsCee*'  Roll,  Feb.  28.  1897 2SSS8S 

S    2.*s: 

t—  Marshal's  Roll.  Feb.  28.1897. 2,4*) 

Sections  3  and*  Roll.  Feb,  28.1897  f    699  00 

.Discharged  Hen'*  Roll,  F<>b.  28.  1897 86  83 

S       flfc 

*   18,19' 


) %      16  08 

ml) 13  60 

rent,  Lock  port,  February  28,  1897) 17  00 

[traveling  and  expense) *7  78 

■Ices  Consulting  Engineer,  February  28,  1891) 850  00 

CLERICAL   DEPARTMENT. 

,  Wllaon  CompaDy,  limited  (letter  beads) ; 

TREASURY    DEPARTMENT. 

:  A  Co.  (stationery ) ! 

LAW   OEI'AKTMEST, 

B.  (stationery) 9       8  46 

Co.  (stationery  I ...  891 

*E  ( stationer}  1 . . S  10 

court  reports) 6  7fi 

,  (law  booh) 12  00 

e  Company  (toll  service)  9  60 

ipply  Company  (toweling) 1  60 

expense) *78  00 


j  News  Company  (advertising  bonds)  9     6100 

.publisher  (advertising  bondi 81'  00 

*- Herald  (advertising  bonds)  6100 

pany  (advertising  bonds) 49  80 

advertising  bonds) .  28  40 

aide  Company  (advertising  bonds) 8*00 

lal  (advertising  bonds) 26  60 

ing  Poet  (advertising  bonds) 26  60 

itch  (advertising  bonds ) 17  00 
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FreiePresse  (advertising  bonds) $  12  50 

The  Illinois  Staatz  Zeltung  Company  (advertising  bonds) 12  60 

The  Abendpost  Company  (advertising  bonds). 9  50 

Chicago  Arbeiter  Zeltung  Company  (advertising  bonds) 10  00 

The  Chicago  Daily  Republican  (advertising  bonds) 12  75 

Calumet  Publishing  Company  (advertising  bonds) 8  50 

John  Andersen  Publishing  Company  (advertising  bonds) 12  75 

Svenska  Kuriren  (advertising  bonds) 17  (JO 

The  Economist  Publishing  Company  (advertising  bonds) 12  75 

The  Observer  Publishing  Company  (advertising  bonds) 12  00 

The  Chicago  Dally  Sun  (advertising  bonds) 8  50 

Eight- Hour  Herald  Company  (advertising  bonds  and  bond  ordi- 
nance)    42  20 

F.  W.  C.  Hayes  (expense) 12  85 

Huston,  Ashmead,  Wilson  Co.,  Ltd.  (printing) 15  90 

The  Atchison,  Topefca  and  Santa  Fe  Railway  Company  (service) . .  50  00 

Chicago  Edison  Company  (electric  lighting) 71  46 

*John  F.  Higgins  (printing  Proceedings,  etc,  February,  1897) 49«  28 


POLICE  DEPARTMENT. 

Timothy  Carroll  (hay) $   221  12 

The  Desplaines  Construction  Company  ( lumber) 6  42 

George  B.  Norton  (livery) 5  00 

E.  J.  Coen  (expense) 14  00 

Sergt.  W.  L.  Felkner  (expense) 8  04 

Sergt.  H.  J.  Doran  (expense) 2  00 

Dan  Hanrahan  (expense) 3  81 


$    1,181  14 


PUMPING  PLANT— SECTION  14. 


T.  C.  liOucks  &  Co.  (coal). 


Grand  total. 


$       255  89 


$        460  82 
$   21544  80 


•Paid 


by  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1807. 


Mr.  Jones,  seconded  by  Mr.  Wenter, 
moved  that  the  vouchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
(except  as  to  voucher  in  favor  of  L.  E. 
Cooley  for $850 \00,  on  which  he  voted  nay), 
Eckhart,  (except  as  to  voucher  in  favor  of 
L.  E.  (!ooleyfor  $850.00,  on  which  he  voted 
nay),  Jones,  Mallette,  Smyth  and  Wenter 
—eight.  Nays— none,  (except  as  above 
noted). 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  February 
27,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 


The  following  is 

THE  REPORT : 

"Chicago,  March  8, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
February  27,  1897,  as  the  same  have 
been  reported  to  me : 

Engineering  department 87 

Pumping  plants 9 

Clerical  department.  5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 141 

Respectfully  submitted, 

(Signed)  J  as.  Reddick, 

Clerk.9' 
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MONTHLY    REPORT    FROM     ENGINEERING 

DEPARTMENT  FOR  DECEMBER  AND 

JANUARY. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  months 
of  December,  1896,  and  January,  18w7, 
which  was  read,  and,  by  unanimous  con- 
sent, was  ordered  printed  and  placed  on 
file. 

The  following  is 

the  report: 

"Chicago,  March  8, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  herewith  submit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department  for  the  months  of  December, 
1896,  and  January,  1897;  also  a  classified 
statement  of  expenses  to  Jan.  1st,  1897, 
and  Feb.  1st,  1897. 

The  expenses  for  the  month  of  Decem- 
ber were  as  follows: 

Salaries $  18,086  79 

Supplies,  etc 481  47 

Contractors'  estimates,  reg- 
ular      168,153  47 

Contractors'  estimates,  col- 
lateral        10,885  93 

Total $181,957  66 


The  expenses  for  the  month  of  Janu- 
ary were  as  follows: 

Salaries $  10,545  55 

Supplies,  etc 8,509  19 

Contractors'  estimates,  reg- 
ular   248,519  22 

Contractors'  estimates,  col- 
lateral   1,222  19 

Total $258,796  15 


I  estimate  the  expenses  of  this  Depart- 
ment for  the  month  of  February  will  be 
$180,000.00. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


"Chicago,  Feb.  8th,  1897. 


Isham  Bandolph  Esq.,  Chief  Engineer: 

Dear  Sir— I  herewith  submit  my  re- 
port of  the  work  of  construction  for  the 
months  of  December,  1896,  and  January, 
1897,  with  tabulated  statements  showing 
its  condition  up  to  the  first  of  February. 

The  weather  during  the  month  of  De- 
cember was  unusually  favorable  for  this 
season  of  the  year,  being  generally  dry 
and  fair,  with  temperature  ranging  be- 
tween +20°  and  +i&°,  which  enabled 
the  contractors  on  the  earth  sections  to 
make  much  better  progress  than  ex- 
pected. 

The  quantity  of  material  excavated 
amounted  to  294,397  cubic  yards,  of 
which  254,850  yards  were  glacial  drift 
and  40,047  yards  were  solid  rook.  Vouch- 
ers were  also  made  for  a  balance  of  1,120 
cubic  yards  of  retaining  wall  masonry 
and  for  $59,388.84  balance  due  Christie 
&  Lowe  for  work  on  the  spillway  on 
Section  15,  making  the  total  value  of  the 
work  estimated  (including  retained  per- 
centage) $172,028.10. 

During  the  month  of  January  condi- 
tions were  not  so  favorable  and  much 
less  was  accomplished.  Heavy  and  con- 
tinuous rainfall  in  the  early  part  of  the 
month  caused  an  entire  suspension  of 
work.  Operations  were  again  resumed 
on  some  sections  a  few  days  later,  but 
apain  stopped  by  excessive  cold  weather 
which  began  about  the  24th,  continuing 
nearly  the  balance  of  the  month. 

The  quantity  of  material  excavated 
amounted  to  114,801  cubic  yards  of 
glacial  drift  and  27,667  cubic  yards  of 
solid  rock,  aggregating  142,468  cubic 
yards.  Final  estimate  was  also  given  for 
119  oubic  yards  of  masonry,  the  total 
value  being  $60,680.47,  including  re- 
tained percentage. 

It  was  my  intention  to  give  a  full  re- 
sume of  the  work  of  construction  up  to 
the  1st  of  January,  but  your  annual  re- 
port, based  upon  the  same  date,  is  so 
complete  and  exhaustive  in  all  respects 
that  what  1  might  say  must  necessarily 
partake  largely  of  repetition  and  hence 
be  superfluous. 

During  the  winter  months  the  volume 
of  work  performed  is  necessarily  small — 
done  with  the  same  appliances  as  hereto- 
fore— and  I  will  therefore  give  the  prog- 
ress made  during  the  past  two  months, 
as  follows: 


J 
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VOLUME  OF  WORK  PERFORMED  DURING  THE  PAST  TWO  MONTHS. 


DEOEMBXR,  1806. 

JANUABT,  1897. 

SECTION. 

Earth, 
Cu.  Yds. 

Solid  Rook, 
Cu.  Yds. 

Masonry, 
Cu.  Yds. 

Earth, 
Cu.  Yds. 

Solid  Rook, 
Cu.  Yds. 

Masonry, 
Cu.  Yds. 

O 

11,498 
81,687 
86.880 
17,898 
81.870 
4,860 
14,800 

N 

H 

14,513 
16,148 

G 

E 

D 

1,881 

<? 

B 

8,600 

1,000 

88.400 
85.600 

68,800 

80,400 

546 

1 

19,400 

870 

17,700 

8,988 

6,900 

189 

4 

119 

6,000 
884 

1.889 

14,100 
8,066 

750 

16 

Boulevard   Bridge 

Total 

854,850 

40,047 

1,180 

114,801 

87,667 

119 

Respectfully  submitted, 

(Signed)         U.  W.  Weston, 

Supt.  of  Construction." 
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ON   REGULAR   CONTRACTS   DECEMBER   81,  1896. 


CUBIC  YARDS. 


1S96,  Inclusive. 


RIYBB  D1YEBSXON. 


Glacial 
Drift. 


158,234 
95,718 


162,587 

212,486 

128,425 

5,876 

29,516 


118.647 
97,917 
57,902 
40,768 
80,818 
5,884 
11,789 


619 


1,156,528 


Solid 
Rock. 


48,10-2 
99,399 
16,878 
68J876 
11,268 


228,918 


Estimated  Remaining  to  be  Done. 


MAIN  CHANNEL. 


Glacial 
Drift. 


S  582,185 
'*  762447' 


128,429 

88,058 
192,877 
456309 

19,768 
145,518 

21.514 
388,883 

77,408 


$2,852,841 


Solid 
Rock. 


16,724 
78,765 
55,100 


2,600 

8,514 

181,541 

1,000 


1,000 
8,500 


3,600 
128 


852.472 


Retaining 
Wall. 


go 

eg 
r2  o 

IAS 

PL, 

~64.69 


7,885 
200 


50 


9,760 


17,895 


81.55 

100. 

100. 

100. 

100. 
88.54 
98.54 
81.07 
71.73 
96.26 
92.29 
98.47 
85.01 
85.77 
99.92 

100. 
99.93 
99.34 

100. 

100. 

100. 

100. 

100. 

100. 

100. 

100. 

100. 


99.98 


91.62 


VALUES. 


$     2,414  58 
""7,276*5i" 


7,650  20 
5,009  70 


8,604  90 
8,024  78 
8,478  00 
2,470  00 
25,235  00 
27,582  50 


14,661  00 


1.879  11 

59,838  84 

1,782  80 

1,879  45 


$171,781  43 


222,827  95 
21,398  40 
80,821  08 
158,015  06 
217,287  06 
287,257  75 
289,846  00 
276,564  80 
357,192  64 
272,827  08 
895,568  30 
542,364  50 
447,534  00 
483,404  (0 
♦711,529  20 
928,703  76 
877,905  98 
840,952  03 
972,222  54 
728,841  50 
717,758  10 
779,310  69 
964,738  33 
815,412  00 
975,646  80 
808,357  00 
840,819  20 
819.888  19 
852,122  29 
49,705  60 
542,484  81 
123,581  09 
1,782  30 
5,371  95 


$   121,956  40 
"'175,362' 81 


35,794  41 

24.654  84 

72,112  84 

178,466  82 

56,198  6ft 

87,349  50 

8,278  78 

120,206  94 

202,078  83 

1,500  00 


975  00 
6,247  50 


$17,404,537  83 


31,176  40 
16,600  75 
61,418  91 
32.661  23- 
1,551  70 


$1,184,585  82 


Total  value  of  regular  contract  work  done  Dec.  31, 1896,  inclusive,  as  per  vouchers  ....  •$17,404,537  83 

Total  value  of  collateral  contract  work  done  to  Dec.  81, 1896,  inclusive,  as  per  vouchers  +719,242  19 

Total  value  of  all  construction  work  done  to  Deo.  81, 1896 $18,128,779  52 

Reserved  percentages,  regular  contracts $958,917  02 

Current  estimates,  regular  contracts 242,722  70 

Reserved  and  current  collateral  work » 14,090  24  

l,21f,729  96 

Total  paid  for  construction  work  to  Dec.  81,1896 $16,908,049  56 

Flood  damages.  Section  E,  chargeable  to  Streeter  &  Keneflck 5,115  22 

Total  paid  for  construction  work,  including  flood  damages,  Section  E $16,913,164  78 


•Overhaul  to  Section  1  not  included. 
tOverhaul  to  Section  1  Included. 
^Including  104,514  cubic  yards  Collateral  Channel. 
^Including  27,495  cubic  yards  Collateral  Channel. 
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8TATEMBNT  SIIOWING  CONDITION  OF  WORK 


I 


o 

N 

M 

L 

K 

I 

H 

G 

F 

K 

D 

C 

8 

A 

1 

9 

8 

4 

6 

6 

7 

8 

0 

10 

11 

12 

18 

14 
15 


CONTRACTORS. 


MoMahon  A  Montgomery  Co.  et  al. 

Hayes  Bros,  et  al 

The  Heidenreieh  Co 


Co. 


The  Heidenreieh 

Christie  A  Lowe 

Christie  A  Lowe 

Gahan  A  Byrne 

Oahan  A  Byrne .-. 

Weir,  MoKechney  A  Co 

Angus  A  Gindele 

E.  D.  Smith  A  Co 

Western  Dredging  and  Improvement  Company. 

Heldmaler  A  Neu 

Heldmaier  A  Neu 

Griffiths  A  MoDermott 

Mo  Arthur  Bros 

Oilman  A  Co 

MoArthur  Bros , . . 

Sualey  Construction  Company 
ason,  Hoge  &  Co 

Mason,  Hoge  A  Co 

Mason,  Hoge.  King  A  Co 

Halvorson.  RiohardB  &  Co 

E.  D.  Smith  A  Co 

Mason,  Hoge  &  Co 

Mason,  Hoge  A  Co.. 

Mason,  Hoge  &  Co 

(Smith  A  Eastman 

I  Campbell  A  Dennis. 


j  Wright,  Meysenburg,  Sinclair  A  Carry. 
\  Christie  A  Lowe. 


Southwest  Boulevard  Bridge— Benezette  Williams. 

E.  J.  A  E.  Bridge— Benezette  Williams 

Pan  Handle  Bridge 


Don*%  as  Ftr  Voucher*,  to  Jan.  3 lit, 


VAIN  CHAJfHEI*. 


Glacial 
Drift. 


1,086,660 

861,896 

728,180 

1,102,980 

1,149,081 

1.159,884 

968,182 

1,291881 

89&,740 

1,868,880 

1,894,400 

1,741,868 

1,542,714 

2,286,875 

1,198,766 

721,600 

425,705 

1,096,740 

918,000 

688,248 

181,721 

50,170 

76,692 

81,748 

44,021 

44,080 

88,810 

380,165 


85,824 
T,289" 


Totals $28,480,565 


Solid 
Rock. 


44,900 


11,000 

_*«74 

899,700 

476,800 

760,778 

862,428 

877,006 

549,865 

890,989 

1,141,181 

1,008,769 

1,141,890 

989,711 

998,709 

1,088,665 

1,016,425 

4,800 

647,089 

1,288 


11,751,451 


Retaining 
Wall. 


46,510 

88,880 

14,089 

68,109 

64,800 

80,861.7 
6,179.9 
2,874.0 


9,286.94 
10,888 


18,740 
44,811.2 


889,490.64 


Cubic  Yards. 

Main  Channel,  glacial  drift 23,480.655 

Main  Channel,  solid  rook 11,751,451 

River  Diversion,  glacial  drift 1,156,526 

River  Diversion,  solid  rock 228,918 

Retaining  wall 889,490.64 


Total  estimated  value  of  regular  contracts $18,622,188  83 

Total  value  of  work  done  to  January  81, 1897,  inolusive,  as  per  vouchers 17,465,081  85 


Total  value  of  work  remaining  to  be  vouchered  January  81, 189? $  1,157,106  98 
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ON   REGULAR  CONTRACTS  JANUARY  81,  1897. 


CUBIC  YARDS. 

ss 
Mp 

go 

64.69 
31.55 

100. 
99.68 
97.88 

100. 
88.64 
94.78 
81.07 
71.69 
96.28 
98.48 
99.84 
87.46 
88.05 
99.98 

100. 

100. 

100.' 

100. 

100. 
96.87 

100. 

100. 

100. 

100. 

100. 

100. 
57.14 

100. 

VALUES. 

U&7,  Inclusive. 

Estimated  Remaining  to  be  Done. 

£3 

m 

BITXB  DIVERSION. 

• 

VAIN  CHANNEL. 

Glacial 
Drift. 

Solid 
Rock. 

Glacial 
Drift. 

Solid 
Rock. 

Retaining 
Wall. 

$588,166 
762,447 

$     888,887  95 

80,821*08 
158,015  06 

817.887  06 
887,267  75 

289,846  00 
280,772  78 
861,712  68 
272,827  08 
895,668  80 
642,864  50 
447,584  00 
484,854  00 
♦780,884  20 
951,616  86 
877,906  98 
840,958  93 
975,248  98 
728,178  00 
717,758  10 
779,810  69 
964,788  88 
815,412  00 
975,648  80 
806,857  00 

840£19  80 

819.888  19 
868,188  89 

49,705  60 

548,666  82 

128.681  09 

1,782  80 

8,586  40 

81,808  40 

$    181,966  40 

176,862  81 

4,169 
81,558 

819  82 

7,888  26 

184,080 
71,910 

192,869 

457,941 
19,768 

142,598 
6.286 

820,188 
66,700 

$    4,806  48 
4,520  04 

85,968  70 

20,184  80V 

158.234 

16,724 
78,766 
66,100 

72,109  98 

95,718 

178,772  50 

56,198  66 

168,687 

83,509  35 

812,486 

4,000 

8,514 

150,800 

1,000 

950  00 
19,366  00 
22,911  60 

5,407  22 

188,485 

100,851  94 

5,876 

..'.... 

80,190 
800 

208,176  80 

29,516 

1,500  00 

8,026  44 
4,886  50 

889 

407  75 

118.647 

97,917 

48.102 
99,899 
16,878 
6&876 
11,868 

57,908 

19,788 

14,787  04 

40,768 

80,818 

5,884 

11.789 

3,600 

9,760 

81,176  40 

619 

88  01 

59,383  33 

22,099 

82,661  23 

1,840  40 

100. 

1,156,526 

828,918 

S  2,804,173 

388,785 

80,479 

91.87 

$  60,680  47 

$17,465,061  86 

$1,157,106  98 

Total  value  of  regular  contract  work  done  Jan.  81, 1897,  inclusive,  as  per  vouchers *$l 7,465,061  85 

Total  value  of  collateral  contract  work  done  to  Jan.  31, 1897,  inclusive,  as  per  vouchers  t720,464  88 

Total  value  of  all  construction  work  done  to  Jan.  31, 1897 $18,185,646  23 

Reserved  percentages,  regular  contracts $775,948  88 

Current  estimates,  regular  contracts 878.174  60 

Reserved  and  current  collateral  work • 6,808  85 

1,154,480  77 

Total  paid  for  construction  work  to  Jan.  31, 1897 $17,081,185  46 

Flood  damages,  Section  E,  chargeable  to  Streeter  &  Kenefick 5,115  22 

Total  paid  for  construction  work,  including  flood  damages,  Section  E $17,036,240  68 


♦Overhaul  to  Section  1  not  included. 
tOverhaul  to  Section  1  included. 
^Including  104,514  cubic  yards  Collateral  Channel. 
^Including  27,495  cubic  yards  Collateral  Channel. 
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"Chicago,  January  22, 1897. 

l8ham9 Randolph  Esq.,  Chief  Engineer: 

Dear  Sir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  December,  1896,  was  as  follows: 

The  work  on  the  Regulating  Works 
and  Tail  Race  was  continued.  The  con- 
struction of  the  Sluice  Gates  is  completed 
with  the  exception  of  installation  of  part 
of  the  machinery.  The  investigation  of 
the  merits  of  the  different  Joliet  pro- 
jects has  been  given  considerable  atten- 
tion. The  survey  of  the  North  Branch 
was  finished  up  to  Petersen  avenue  and 
the  platting  of  survey  notes  was  com 
pleted  up  to  Irving  Park  boulevard. 

4  Some   time  was  given    to  hydraulic 
data  pertaining   to   the  Chicago,  Des- 

Slaines  and  Illinois  Rivers  and  to  Lake 
lichigan. 

Miscellaneous  work  was  done  pertain- 
ing to  plans  for  improving  South  Branch, 
inspection  of  Main  Channel  and  the  im- 
provement of  Stock  Yards  Slip. 

The  testing  of  cement  was  continued  as 
was  also  the  work  of  preparing  record 
photographs  and  maintainance  of  water 
gauges. 

Detail  plans  for  A.,  T.  &  S.  F.  R.  R. 


bridge  at  Le  Moyne  were  finished.  De- 
sign for  A.,  T.  &  S.  F.  bridge  at  Twenty- 
sixth  street  was  completed  and  work  on 
details  commenced.  Commenced  work 
on  a  comparative  estimate  of  cost  of 
draw  bridges  and  stationary  bridges 
across  Main  Channel. 

The  regular  platting  was  continued  on 
the  following  maps: 

The  watershed  map  of  Chicago  and 
vicinity;  the  two  contour  maps  between 
Lemont  and  Joliet  and  the  200-foot  scale 
map  of  the  Chicago  River. 

The  following  drawings  were  made: 

Maps  Nos.  8  and  9  North  Branch  Sur- 
vey; a  400-foot  scale  map  of  Joliet  and 
vicinity;  three  copies  of  map  showing 
tail  race;  twelve  copies  of  map  of  Joliet 
showing  proposed  projects;  set  of  maps 
Joliet  survey  showing  project  D  for 
Law  Department  and  a  tracing  map  of 
Summit  Road. 

The  expenses  for  January  will  be 
approximately  the  same  as  for  December. 

Respectfully  submitted. 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer." 


!     S 
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"Chicago,  Feb.  13, 1897. 

Isham  Randolph,  Esq.,  Chief  Engineer: 

Dear  Sib— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  January  was  as  follows: 

The  work  on  the  Regulating  Works 
and  Tail  Race  was  continued.  The  con- 
struction of  the  Sluice  Gates  is  entirely 
completed.  The  investigation  of  the 
merits  of  the  different  Joliet  projects  has 
been  given  considerable  attention. 

The  survey  party  made  discharge 
measurements  at  Gary  and  Riverside 
during  high  water  ana  continued  work 
on  the  survey  of  the  North  Branch. 

Some  time  was  given  to  hydraulic  data 
pertaining  to  the  Chicago,  Desplaines 
and  Illinois  Rivers  and  to  Lake  Michi- 
gan. 

Miscellaneous  work  was  done  pertain- 
ing to  plans  for  improving  the  South 
Branch,  inspection  of  Main  Channel  and 
the  improvement  of  Stock  Yards  Slips. 

The  testing  of  cement  was  continued 
as  was  also  the  work  of  preparing  record 
photographs  and  maintenance  of  water 
gauges. 

Work  was  continued  on  detail  plans  of 


A.,  T.  &  S.  F.  R.  R.  at  Twenty-sixth 
street  and  details  for  Western  Avenue 
Bridge  were  completed. 

General  plans  for  highway  bridges  at 
Lyons  and  Willow  Springs  were  com- 
menced. Considerable  time  has  been 
given  to  work  on  a  comparative  estimate 
of  cost  of  stationary  and  swinging 
bridges  across  the  Main  Channel. 

The  regular  platting  was  continued  on 
the  following  maps:  The  watershed  map 
of  Chicago  and  vicinity,  the  two  contour 
maps  between  Lemont  and  Joliet,  and 
the  200-foot  scale  map  of  the  Chicago 
River.  Some  work  was  done  on  a  200- 
foot  scale  map  of  Joliet  and  vicinity. 

The  following  drawings  were  made: 
Map  and  profile  of  Belt  Railway  at  its  in- 
tersection with  Main  Channel  and  two 
tracings  of  same;  colored  Sanitary  Dis- 
trict map;  copies  of  tables  for  Chief 
Engineer's  report  for  1896;  tracings  of 
details  Bear  Trap  Dam,  and  tracing  of 
contract  Section  "C." 

The  expenses  for  February  will  be  ap" 
proximately  the  same  as  for  January. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer." 
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MONTHLY  REPORT  FROM    TREASURY  DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Treasury  Department  for  the  month  of 
February,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE    REPORT  : 

Receipts. 

"Balanoe  on  hand  at  date 
of  last  report 

James  Reddiek,  Clerk, 
account  Law  Dept., 
cost  In  case  Chester 
Allen  vs.  Sanitary  Dis- 
trict   ! 

James  Reddiek,  Clerk, 
account  Weir.  Mo- 
Keohney  &  Co.,  ex- 
cess payment  refund- 
ed, account  laborers. 
Section  F 

James  Reddiek,  Clerk, 
account  W.  M.  Mo- 
R  wen,  Attorney,Bmer. 
ffency  Pund  returned. 

James  Heddlck,  Clerk, 
account  General  Ac- 
count, rent  of  build- 
ing, Section  C,  to  Sep- 
tember 1st,  1896 

Use  of  private  tele- 
phone  line  to  August 
ltth,  1807 

Chicago  National  Bank, 
Interest  Account 

Ft.  Dearborn  National 
Bank,  Interest  a  cot.. 

Metropolitan  National 
Bank,  Interest  Aoot.. 

Garden  City  Banking  & 
Trust  Company,  Inter- 
est Account 

Bqultable  Trust  Com- 
pany, Interest  Aoc'nt. 


88.00 


1,600.00 


150.00 


100.00 


461,80 


217.95 


*  847.28 


245.42 


131.52 


Total  cash  received  for 

month 

8,129.64 

S  039,841.29 

Disbursements. 

Clerical  Department $ 

915.08 

Treasury  Department.. 

166.66 

Engineering   Departm't 

10,614.04 

2,833.86 

Law  Department,  Land 

14.573.64 

4,194.53 

2,617.17 

Pumping  plant— Sec.  8.. 

90.00 

Pumping  plant— Sec.  4. . 

70.00 

Pumping  plant— Sec.  14. 

594.56 

Frederick  W.  C.  II  ayes. 

Attorney $     1,500.00 

Weir,  McKechney  &  Co.        4,160.06 


Total  cash  disbursed 

Balance    this   date,    in 

banks  as  per  schedule 

endorsed  hereon 


$  41,829.59 


*  897,511.70 


Total. $939^41^9 


(Signed) 


F.  M.  BLOUNT, 

Treasurer. 

8.  P.  BLOUNT, 

AmsU  Treasurer. 
Chicago,  March  8, 1897." 

8CHEDULB I 

Chicago  National  Bank $  274,280.40 

Metropolitan  National  Bank 160,000.00 

Fort  Dearborn  National  Bank 160,000.00 

Garden  City  Banking  and  Trust 

Company 160,000.00 

Equitable  Trust  Company 100,000.00 

National  Bank  of  Illinois 48,231.30 

$    897.511.70 


REPORT  TRANSMITTING  BOND  8ECURING 
PAYMENT  OF  ORDER  TO  SHAILER  A 
SCHNIGLAU  COMPANY. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
transmitting,  with  their  approval,  the 
bond  of  Shatter  &  Schniglau  Company, 
duly  executed,  in  the  sum  of  $2,500, 
conditioned  for  the  protection  of  the 
District  from  loss,  damage,  or  expense 
by  reason  of  the  payment  of  an  order  for 
$1,878.56  and  interest,  pursuant  to  the 
direction  of  the  Board  at  the  meeting 
held  February  8,  1897,  (page  8812  of  the 
Proceedings),  the  report  recommending 
that  said  bond  be  ordered  placed  on- file 
with  the  Clerk  ;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, printed, 
and  the  recommendations  made  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Mallette,  Smyth  and 
Wenter — eight.    Nays— none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  March  1,  1897. 

To  the  Honorable  the  Board  of  Trusted 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Judi- 
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ciary  would  respectfully  report  to  your 
Honorable  Body  that  they  have  exam- 
ined and  approved  the  bond  for  twenty- 
five  hundred  ($2,500.00)  dollars  given  by 
Sbailer  &  Scnniglau  Company  to  the  Dis- 
trict, with  Frank  S.  Wright  and  James 
A.  Miller  as  sureties,  in  accordance  with 
the  recommendations  made  in  the  re- 
port of  your  Committee  (page  8812  of 
Proceedings),  said  bond  being  condi- 
tioned for  the  protection  of  the  District 
from  all  loss,  damage  or  expense  by  rea- 
son of  the  payment  by  the  District  of  an 
order  for  eighteen  hundred  and  seventy* 
three  and  fifty -six  one-hundreths  ($1,- 
873.56)  dollars  and  interest  in  favor  of 
Shailer  &  Scnniglau  Company  on  the  re- 
serve fund  held  by  the  District  out  of 
moneys  due  Weir,  McKechney  &  Co, 
under  their  contract. 

Your  Committee  recommend  that  said 
bond  be  ordered  placed  on  file  with  the 
Clerk. 

Presented  herewith  is  said  bond  for 
filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman, 

Alex.  J.  Jokes, 
J.  C.  Br  ADEN, 
Committee  on  Judiciary." 

(Accompanied  by  bond  and  affidavits.) 

REPORT  TRANSMITTING  NEW   BONDS  ON 
CONTRACTS  FOR  SECTIONS  I  AND  K. 

Mr.  Wenter.  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to  the.  release  of  sureties 
on  bonds  of  contractors  for  Sections  I 
andK,  and  transmitting  new  bonds  in  the 
sum  of  $6,000  each,  in  lieu  of  the  bonds 
for  $75,000  now  on  file  in  the  office  of  the 
Clerk,  guaranteeing  the  proper  perform- 
ance of  the  work  by  Christie  &  Lowe  on 
Sections  I  and  K,  respectively,  under 
conditions  and  stipulations  as  set  forth 
in  the  report,  and  in  accordance  with 
the  action  of  the  Board  at  the  meeting 
held  February  8, 1897,  (page  8810  of  the 
Proceedings);  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained in  the  report  concurred  in. 


On  roll-call  the  vote  stood;  Y< 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Mallette,  Smyth  and 
Wenter— eight.    Nays— none. 


Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  March  1,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance respectfully  report  that  they  have 
examined  and  approved  the  bonds  for 
five  thousand  ($5,000)  dollars  each,  sub- 
mitted by  Christie  &  Lowe,  contractors 
on  Sections  I  and  K  of  the  Main  Drain- 
age Channel,  with  the  American  Surety 
Company  of  New  York  as  surety,  which 
are  offered  in  lieu  of  the  bonds  for  seventy- 
five  thousand  ($75,000)  dollars  each,  now 
on  file  in  the  office  of  the  Clerk  of  the 
District,  guaranteeing  the  proper  per- 
formance of  the  work  by  Christie  & 
Lowe  on  Sections  I  and  K,  respectively. 

That  said  bonds  of  five  thousand 
($5,000)  dollars  each  are  accepted  in  lieu 
of  the  said  original  bonds  and  the  sureties 
on  said  original  bonds  for  seventy- five 
thousand  ($75,000)  dollars  each  are  here- 
by released  from  any  and  all  liability 
thereon  in  accordance  with  the  recom- 
mendations made  in  the  report  of  your 
Committee  on  February  3,  1897,  (page 
8810  of  Proceedings)  but  that  the  said 
contractors  remain  liable  on  said  origi- 
nal bonds.  That  the  said  new  bonds  be 
ordered  placed  on  file  with  the  Clerk  of 
the  District. 

Presented  herewith  are  said  bonds  for 
filing. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman, 
Z.  R.  Carter, 
Thomas  A.  Smyth, 
Committee  on  Finance." 
(Accompanied  by  two  bonds.) 

re-letting  op  section  e  to  halvor- 
son,  richards  &  company. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to  the  completing  or  re- 
letting of  the  work  on  Section  E,  refer- 
red to  that  Committee  at  the  meeting 
held  February  24,  1897,  (page  8900  of  the 
Proceedings)  the  report  recommending 
that  the  contract  be  assigned  to  Halvor - 
son,  Richards  &  Company,  and  that  the 
time  of  the  completion  of  the  work  upon 
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said  Section  E  be  extended  to  November 
1,  1897,  the  report  being  accompanied  by 
forms  of  assignment  of  the  receiver  of 
said  Angus  &  Gindele  and  of  acceptance 
on  the  part  of  the  District  and  by  the^  as- 
signee, and  by  form  of  bond  of  the  as- 
signee in  the  sum  of  $50,000,  the  Presi- 
dent and  Clerk  of  the  District  being  di- 
rected to  execute  the  said  documents  on 
the  approval  of  the  several  bonds  by  the 
Board;  and  the  report  was  read. 

Mr.  "W  enter,  seconded  by  Air.  Smyth, 
moved  that  the  report  be  adopted, 
with  accompanying  forms  of  assignment 
and  acceptance  printed,  and  the  recom- 
mendations made  in  the  report  concur* 
red  in. 

On  roll- call,  the  vote  stood:  Yeas — 
Messrs.  Bold  en  week,  Brad  en,  Garter, 
Eckhart,  Jones,  Maliette,  Smyth  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  March  8, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen  —  Your  Committee  on 
Engineering  would  respectfully  report 
to  your  Honorable  Body  that,  pursuant 
to  action  of  the  Board  at  the  meeting 
held  February  24,  1897,  (page  8900  of 
Proceedings)  reconsidering  its  former 
action  of  February  17,  1897,  in  reference 
to  the  reletting  of  Section  E  of  the  Main 
Channel,  your  Committee  have  fully 
considered  the  matter  and  have  deter- 
mined that  the  best  interests  of  the  Dis- 
trict and  all  concerned  would  be  con- 
served by  accepting  the  proposition  of 
Messrs.  Halvorson,  Richards  &  Company 
to  take  an  assignment  of  the  original 
contract  upon  the  same  terms  and  condi- 
tions thereof,  except  an  extension  of  the 
time  for  completion  to  November  1,  1897. 

The  Committee  has  fully  considered 
the  responsibility  and  competency  of  the 
proposed  assignee  and  also  the  state  of 
the  work  of  said  section  and  the  circum- 
stances pertaining  thereto,  and  it  appears 
to  the  Committee  that  the  assignment  of 
said  section  to  said  named  party  is  desir- 
able for  the  following  reasons: 

1.  The  said  assignee  firm  is  in  posi- 
tion to  continue  the  work  and  prosecute 
same  satisfactorily;  that  said  firm  would 
utilize  the  plant  and  equipment  upon  the 
ground  and  thereby  avoid  any  delay  or 
loss  which  might  otherwise  result. 


2.  It  settles  many  serious  legal  com- 
plications and  matters  that  would  be 
subject  to  much  vexations  if  not  of 
actual  embarrassment  and  delay;  it 
would,  without  loss  to  the  District,  help 
the  former  contractors  and  their  credi- 
tors to  meet  obligations  and  settle  dis- 
putes with  the  District. 

Your  Committee,  therefore,  recom- 
mends that  the  a* sifrnment  of  the  con- 
tract upon  Section  E  be  assented  to  by 
the  Board  of  Trustees  unto  HalvorK. 
Halvorson,  Charles  H.  Richards  and 
Willam  Lundeen,  co-partners,  doing 
business  under  the  firm  name  and  style  of 
Halvorson,  Richards  &  Company,' and 
that  the  time  of  completion  of  the  work 
upon  said  Section  E  be  extended  to  No- 
vember 1,  18*7. 

The  Committee  herewith  submits  the 
following  documents — forms  of  assign- 
ment by  William  Hill,  receiver  of  An- 
gus &  Gindele,  and  acceptance  on  the 
part  of  the  District  and  by  the  assignee, 
form  of  bond  by  the  assignee  of  saidcon- 
tract  in  the  sum  of  fifty  thousand  ($50,- 
000)  dollars. 

The  Com  mi  tee  would  recommend  that 
the  said  documents  be  approved  and 
that  said  approval  take  effect  when  they 
are  properly  executed,  and  that  the 
President  and  Clerk  of  the  District  be 
directed  to  execute  the  same  when  the 
several  bonds  shall  have  been  approved 
by  the  Board. 

Respectfully  submitted, 
(Signed)  Jos.  C.  Braden, 

Chairman. 
Wm.  Boldenwkck, 
b.  a.  eckhart, 

J.  P.  MaLLETTE, 

Z.  R.  Carter, 
Thomas  A.  Smyth, 
Frank  Wenteb, 
Committee  on  Engtneerinq." 

(Accompanied  by  form  of  assign- 
ment, of  acceptance  by  District  and  by 
Halvorson,  Richards  &  Co.,  and  #f  bond.) 


The  following  is 

the  form  of  assignment: 

"Know  all  Men  by  these  Presents:  That 
I,  William  Hill,  receiver  of  John  Angus, 
George  A.  Gindele  and  Bruno  Knimer, 
doing  business  under  the  firm  name  and 
style  of  Angus  &  Gindele,  in  considera- 
tion of  the  sum  of  one  ($1.00)  dollar  to 
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me  in  hand  paid  and  of  other  good  and 
valuable  consideration,  and  pursuant  to 
the  authority  of  the  Circuit  Court  of 
Cook  County,  State  of  Illinois,  en- 
tered the  third  day  of  March, 
A.  D.  1897,  do  hereby  sell,  assign 
and  transfer  and  convey  to  Halvor  K. 
Halvorson,  Charles  H.  Richards  and  Wil- 
liam Lundeen,co  partners,  doing  business 
under  the  firm  name  and  style  of  Halvor- 
son, Richards  &  Company,  all  the  right, 
title  and  interest  in  and  to  a  contract 
entered  into  by  said  John  Angus,  George 
A.  Gindele  and  Bruno  Kniffler,  bearing 
date  the  19th  day  of  September,  1894,  for 
the  complete  excavation  and  entire  re- 
moval of  earth,  rock,  glacial  drift  and 
other  material  from  that  portion  of  the 
Main  Drainage  Channel  of  said  Sanitary 
District  of  Chicago  known  as  Section  E, 
together  with  the  building  of  all  collat- 
eral works,  which  by  the  terms  of  said 
contract  are  included  in  the  same,  and 
do  also  hereby  eel  I,  assign,  transfer  and 
convey  to  said  Halvorson,  Richards  & 
Company  all  the  right,  title  and  interest 
in  and  to  any  moneys  now  due,  or  that 
may  hereafter  become  due  and  payable 
under  the  terms  and  conditions  of  said 
contract,  except,  however,  any  claims 
there  may  be  under  said  contract  for  ex- 
tra work,  which  are  hereby  expressly  re- 
served from  this  assignment. 

In  Witness  Whereof,  We  have  hereunto 

set  our  hands  and  seals  this day 

of  March,  A.  D.  1897. 


Receiver" 


The  following  is 

THE  FORM  OP  ACCEPTANCE  BY  THE 
DISTRICT: 

"The  Sanitary  District  of  Chicago 
hereby  consents  to  the  assignment  by 
William  Hill,  receiver  of  John  Angus, 
George  A.  Gindele  and  Bruno  Kniffler, 
co- partners,  doing  business  under  the 
firm  name  and  style  of  Angus  &  Gin- 
dele, to  Halvor  K.  Halvorson,  Charles 
H.  Richards  and  William  Lundeen,  co- 
partners, doing  business  under  the  firm 
name  and  style  of  Halvorson,  Richards 
&  Company,  of  the  contract  with  said 
8anitary  District  of  Chicago,  dated  the 
19th  day  of  September,  1894,  for  the 
complete  excavation  and  entire  removal 
of  earth,  rock,  glacial  drift  and  other 
material  from  that  portion  of  the  Main 
Drainage  Channel  of  said  Sanitary  Dis- 
trict of  Chicago,  known  as  Section  E, 
together  with  the  building  of  all  collat- 
eral works,  which  by  the  terms  of  said 


contract  are  included  in  the  same,  on 
condition  that  said  Halvorson,  Richards 
&  Company  do  furnish  a  bond,  with 
good  and  sufficient  sureties  thereon,  in 
the  sum  of  Fifty  Thousand  ($50,000)  dol- 
lars, conditioned  for  the  faithful  per- 
formance of  said  contract  in  accordance 
with  its  terms  and  conditions,  and  the 
time  of  completion  of  the  work  accord- 
ing to  said  contract  is  hereby  extended 
to  November  1,  1897.  And  the  said  Dis- 
trict further  consents  that  the  said  firm 
of  Halvorson,  Richards  &  Company  may 
be  permitted  to  deposit  spoil  from  the 
Main  Channel  within  the  lines  as  the 
same  has  heretofore  been  deposited  by 
the  said  firm  of  Angus  &  Gindele  and 
under  the  direction  of  the  Chief  En- 
gineer of  said  District.  This  consent  is 
conditioned  upon  the  written  assent  to 
such  assignment  by  the  surety  on  the 
bond  given  to  secure  said  contract  and 
is  not  to  be  taken  as  a  release  of  any 
present  liability  under  said  contract  or 
bond. 

In  Witness  Whereof \  Said  Sanitary 
District  of  Chicago  has  caused  these 
presents  to  be  signed  by  its  President 
and  attested  by  its  Clerk  and  its  corpor- 
ate seal  to  be  hereto  affixed  this 

day  of  March,  A.  D.  1897. 


Attest : 


President. 


Clerk." 


The  following  is 

THE  FORM  OP  ACCEPTANCE  BY  HALVOR- 
SON, RICHARDS  &  CO. 

"  We  the  undersigned,  Halvor  K.  Hal- 
vorson, Charles  H.  Richards  and  William 
Lundeen,  co-partners,  doing  business 
under  the  firm  name  and  style  of  Hal- 
vorson, Richards  &  Co.,  in  consideration 
of  the  assignment  to  us  by  William  Hill, 
receiver  of  John  Angus,  George  A.  Gin- 
dele and  Bruno  Kniffler,  doing  business 
under  the  firm  name  and  style  of  Angus 
&  Gindele,  of  all  right,  title  and  interest 
of  the  said  Angus  &  Gindele  in  and  to 
their  contract  with  the  Sanitary  District 
of  Chicago,  dated  the  19th  day  of  Sep- 
tember, A.  D.  1894,  for  the  complete  ex- 
cavation and  entire  removal  of  earth, 
rock,  glacial  drift  and  other  material 
from  that  portion  of  the  Main  Drainage 
Channel  of  said  Sanitary  District  of 
Chicago  known  as  Section  E,  together 
with  the  building  of  all  collateral  works, 


he  terms  of  said  contract  are 
a  same,  and  in  and  to  an; 
le,  or  that  may  hereafter  be- 
thereunder,  and  the  consent 
anitary  District  of  Chicago 
hereby  on  our  partcoveoant 
with  said  Sanitary  District  of 
lithf  ulJy  to  carry  out  and  per- 
e  terms  and  conditions  of  said 
i  set  forth  in  the  same,  pro- 
time  to  complete  the  work  is 
)  November  1,  1897. 

ier  agree  to  furnish  a  bond  in 
J  fifty  thousand  (150,000)  del- 
sureties  satisfactory  to  the 
tuateee  of  said  Sanitary  Dia- 
itioned  for  the  faithful  per- 
f  all  the  terms  and  conditions 
tract,  and  we  hereby  covenant 
faithfully  to  carry  out  said 
so  far  as  same  relates  to  said 

igree  to  pay  the  laborers  em- 
it at  regular  intervals  and  at 
each  month,  and  not  to  pay 


said  laborers  in  scrip,  checks,  or  other 
evidences  of  indebtedness,  nor  in  any 
manner  other  than  with  lawful  currency 
of  the  United  States. 

In  Witness  Whereof,  We  have  hereunto 

set  our  hands  and  seals  this day  of 

March  A.  D.  1897. 

[SEAL] 

(seal! 

[BKiL] 

[SEAL]." 


ADJOURNMENT. 


Mr.  Eckhart,  the  Board  then  adjourned 
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—OP    THE— 


Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


MARCH  9  AND  10,  1897. 


OFFICIAL  RECORD. 

(Published  by  authority  of  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago.) 


SPECIAL  MEETING. 

A  special  meeting  of  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago was  held  in  their  rooms,  Rialto 
Building,  Tuesday,  March  9,  1897,  at 
1:80  o'clock,  P.  M. 

In  the  absence  of  the  President  the 
Clerk  called  the  Board  to  order. 

On  roll-call  Messrs.  Brad  en,  Carter, 
Eckhart,  Smyth  and  Wenter — five  mem- 
bers, were  present;  Mr.  Boldenweck, 
arriving  subsequently. 

ELECTION  OP  TEMPORARY  CHAIRMAN. 

Mr.  Braden,  seconded  by  Mr.  Wenter, 
moved  that  Mr.  Z.  R.  Carter  be  elected 
temporary  chairman. 


The  motion  prevailed  unanimously, 
and  Mr.  Carter  was  declared  duly  elected 
temporary  chairman,  and  thereupon 
took  the  chair. 

CALL  FOR  MEETING. 

The  Clerk  then  presented  the  call  for 
the  special  meeting,  and  Mr.  Wenter, 
seconded  by  Mr.  Smyth,  moved  that  the 
reading  of  the  same  be  dispensed  with, 
and  that  the  Board  proceed  now  to  the 
regular  order  of  business. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

The  following  is 

THE  CALL: 

Chicago,  March  5,  1897. 

Hon.  James  Beddick,    Clerk    Sanitary 
District  of  Chicago: 

Dear  Sir— Pursuant   to  the   Rules, 


ease  call  a  special  meeting  of 
of  Trustees  of  the  Sanitary 
'  Chicago,  to  be  held  at  the 
iting  room  of  said  District,  in 

Building,  Chicago,  Illinois, 
■y,    March    9,    1897,    at  1:80 

M.,  for  the  purpose  of  cou- 
ld passing  of  the  regular  or 
inses  or  expenditures  of  the 
ihich  will  come  before  the 
id  ordering  payment  therefor, 
•  making  of  any  order  with  ref- 

any  of  said  matters,  or  any 
if,  as  said  Board  of  Trustees 

proper,  and  to  transact  such 


other  and  further  business  as  may  come 
before  the  the  meeting. 

Yours  truly, 

Joo.  C.  Bhaden, 
'    Thomas  A.  Smyth, 


The  minutes  of  the  regular  meeting, 
held  March  3,  1897,  were  approved  as 
printed,  on  motion  of  Mr,  Braden, 
seconded  by  Mr.  Smyth. 


vouchers: 
ark  presented  the  following  vouchers: 

KNOINttKRlNU   I 

fcCo.  (blueprinting) *  25  98 

[Esser  Company  (drafting  material) 10  SB 

iwel  Supply  Company  (toweling) 5  40 

a  (lee) 12  00 

ting  (traveling  expense) i*  85' 

Ayres  (rent,  Corwitb,  February  28, 1897) 12  60 

tt  (rent.  Willow  Springs,  F<  ornery  28,1897)  20  00 

JTery  (rent, Brighton  Park,  February  28,  1897)...     26  00 

S      126  81 

Allen  ft  Co.  (Stationery) I       0  00 

ing  (rent,  Jollet  office,  February  28, 1897) IS  0U 

d  (Ice) 100 

[ayes  (expenaei 25  81 

$       GO  81 

I  and  Grease  Company  (oil) )      (II  92 

sal  Company  (coal) 197  SB 

t     244  47 

S      42109 

ENGINEERING   DEPARTMENT. 

r-uotion  Account— 

McDermott  (Section  1,  March  1,  1897) 512,598  58 

ft  Neu  (Section  A,  March  I,  1897) 4,089  45 

ft  Neu  (Section  B,  March  1,1897) 748  18 

118.188  11 

ad  total >18  007  20 


'  warrants,  with  Interest  oonp 


attached,  drawn  against  the  tl 


len,  seconded  by  Mr.  Smyth, 
it  the  vouchers  as  read  and 
>ve  be  approved  and  ordered 

mil,  the  vote  stood:  Yeas — 
iden.  Carter,  Bckhart,  Smyth 
r— five.    Nays— None. 


WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  In  the  employ  of  the 
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District  for  the  week  ending  March 
6,  1897,  which  was  read  and.  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  March  9, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
March  6,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 87 

Pumping  plants 9 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Telephone  operator 1 

Towpath  force 1 

Total  employes 141 

Respectfully  submitted, 

(Signed)  J  as.  Reddick. 

Clerk." 

MONTHLY    REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
February,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 

"Chicago,  March  1, 1897. 

2b  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 
Gentlemen — I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
February,  1897,  was  1916.84,  divided  as 
follows: 

Salaries $    908  88 

General  expenses 8  01 

Total $    916  84 


There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against 
the  Clerical  Department,  and  the  ex- 
penses for  the  present  month  will,  from 
present  indications,  be  about  |900.00. 

The    total     amount     expended     and 


charged  to  the  General  Account  during 
the  month  of  February,  1897,  was 
14,503.84,  divided  as  follows: 

Salaries $2,458  88 

Kent  of  offices 1,650  00 

Advertising 278  75 

General  expenses 121  76 

Total $4.508  84 

There  are  outstanding  liabilities 
against  the  General  Account  of  about 
$1,100.00  for  advertising,  printing,  etc., 
and  the  expenses  for  .the  present  month 
will  be  about  $5,000.00. 

During  the  month  of  February,  1897, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $88,001.11,  as  follows: 

Engineering  Department $  10,801  51 

Clerical  Department 916  84 

Law  Department 1,775  26 

Law  Department—Land  Acct. . .     14,578  64 

General  Account 4,508  84 

Treasury  Department 185  16 

Police  Department 2.601  02 

Pumping  Plant,  Section  8 160  00 

Pumping  Plant,  Section  14 640  88 

Emergency    Fund,    F.    W.   C. 

Hayes,  Attorney 1,500  00 

Weir,  McKechney  &  Co.  (la- 
borers)   848  96 

Total I  88001  11 

During  the  nionth  vouchers  issued  to 
the  amount  of  $1,677,77  were  paid  in  tax 
levy  warrants,  with  six  per  cent,  inter- 
est coupons  attached,  drawn  against  the 
tax  levy  for  1896,  and  to  the  amount  of 
$172,877.81  in  similar  warrants,  with 
five  per  cent,  interest  coupons  attached, 
drawn  against  the  tax  levy  for  1897,  for 
accounts  as  shown  below. 

The  total  expenditures,  therefore,  for 
the  month,  were  as  follows: 

1896  Tax  levy  Warrants,  Ac- 
count Angus  &  Gindele, 
laborers $      1,887  80 

1896  Tax-levy  Warrants,  Con- 
struction Account 840  47 

1897  Tax- levy  Warrants,  Con- 
struction Account 170,987  86 

1897  Tax-levy  Warrants,  Gen- 
eral Account 1,552  67 

1897  Tax-levy  Warrants, 
Pumping  Plant,  Section  14. .  887  28 

Regular  Warrants 88,001  11 

Total $   212,566  69 
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Of  the  $881,818.00  appropriated  Jan- 
uary 20,  1897,  for  the  payment  of  de- 
departmental  and  direct  operating  ex- 
penses, there  were  expenditures  during 
the  month  to  the  amount  of  $86,157.15, 
leaving  the  unexpended  balance  of  the 
appropriation,  $344,027.55. 

Of  the  $435,850.00  appropriated  Jan- 
uary 20,  1097,  for  the  payment  of  certain 
maturing  bonds  and  interest,  there  have 
been  no  expenditures  so  far. 

Of  the  total  amount  of  1896  tax  levy 
warrants  issued  to  date,  there  is  now 
outstanding  the  sum  of  $2, 583,02 w.  84. 

Respectfully  submitted, 

(Signed)  James  Reddick, 

Clerk.1' 

« 

MONTHLY  BBPOBT  FROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
February,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed)  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  March  5, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gbntlemrn— I  herewith  submit  there- 
port  of  the  Law  Department  for  the 
month  of  February,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

SALARIES. 

Attorneys $1,258  84 

Office  force 265  00 

$1,528  84 

GENERAL  EXPENSES. 

Court  costs $     66  99 

Right  of  way  (salary).      125  00 

Expense  account 150  28 

Printing  and  station- 
ery           9  65 

$251  92 

LAND  ACCOUNT. 

Right  of  way  (Will 
county  condemna- 
tion)  $14,500  00 

Taxes  (Will  county) .         78  64 

$14,578  64 

Total $16,848  90 


The  different  matters  under  consider- 
tion  may  be  summarized  as  follows: 

The  claim  of  McArthur  Brothers  for 
extras  as  to  back  filling  at  retaining 
walls  on  Sections  2  and  4  has  been  exam- 
ined and  facte  in  regard  thereto  ascer- 
tained. 

Various  labor  claims  on  Section  F,  due 
from  Messrs.  Weir,  McKechney  &  Co., 
have  been  investigated  and  paid,  accord- 
ing to  direction  of  proper  committee. 

Conferences  have  been  held  with  the 
Chief  Engineer  of  the  Illinois  Central 
Railroad  in  regard  to  bridge  across  the 
Channel  at  Kedzie  avenue  of  the  Chicago, 
Madison  and  Northern  Railroad,  and  a 
mutual  understanding  arrived  at  and 
contract  being  prepared  in  accordance 
therewith. 

The  various  bills  pending  before  the 
Legislature  have  been  carefully  revised 
and  considered  and  conferences  held 
with  theDrainage  and  Water  way  Commit 
tee  of  the  House  of  Representatives  and 
Valley  people  regarding  the  same. 

Assignment  of  contract  on  Section  E 
by  the  Receiver  of  Angus  &  Gin  dele  to 
Havorson,  Richards  &  Company  has  been 
effected,  and  negotiations  and  prepara- 
tion of  necessary  documents  have  been 
attended  to. 

The  appeal  in  case  of  Sanitary  Dis- 
trict versus  John  A.  Cook,  from  the  Ap- 
pellate Court  of  First  District  to  the 
the  Supreme  Court  has  been  perfected 
and  the  abstract  and  briefs  prepared. 

Various  other  details  of  the  litigation 
of  the  District  have  been  carefully  looked 
after. 

In  addition  to  the  above,  the  regular 
routine  work  of  the  office  and  the  gen- 
eral care  of  matters  in  its  charge  have 
occupied  the  time  of  the  Department. 

Respectfully  submitted, 

(Signed)    Frederick  W.  C.  Hayes, 

Attorney* 


•i 


REPORT  IN  REFERENCE  TO  CLAIM  OF 
CITIZENS'  BREWING  COMPANY  AGAINST 
WEIR,  M'KECHNEY  &  COMPANY. 

Mr.  Braden,  for  the  Committee  on  Ju- 
diciary, presented  a  report  in  reference 
to  the  claim  of  the  Citizens'  Brewing 
Company  for  1999.41  against  Messrs. 
Weir,  McKechney  &  Company,  which 
had  been  ordered  deducted  from  the  cur- 
rent estimate  of  Messrs.  Weir,  McKech- 
ney &  Company  and  retained  until  the 
further  order  of  the  Board,  at  the  meet- 
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ing  held  August  20,  1896  (page  8480  of 
the  Proceedings),  the  report  setting  forth 
that  said  Committee  have  investigated 
said  claim  and  find  that  the  said  claim 
is  an  uncontested  labor  claim,  and  there- 
fore recommend  that  the  warrant  for 
the  sum  of  $999.41  heretofore  drawn,  and 
held  by  the  Clerk  of  the  District,  be 
turned  over  and  delivered  to  said  Citi- 
zens' Brewing  Company  for  account  of 
Weir,  McKechney  &  Company,  the  re- 
port being  accompanied  by  communica- 
tions in  reference  to  the  same,  and  a  re- 
port from  the  Attorney  of  the  Board  to 
the  Committee  in  reference  thereto. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Braden,  the  report  was  laid  over 
until  the  next  meeting  of  the  Board. 

COMMUNICATION  FROM  W.  R.  8TUBB8. 

The  Clerk  presented  a  communication 
from  W.  R.  Stubbs,  setting  forth  that  he 
has  an  undisputed  claim  against  Sec- 
tion E.  on  which  there  is  a  balance  due 
of  $4,677.60,  and  asking  that  the  Board 
direct  that  the  amount  be  paid  out  of 
the  retained  percentage  due  on  the  con- 
tract of  Angus  &  Gindele,  or  take  formal 
action  and  order  that  the  sum  of 
$4,677.60  be  set  aside  from  the  retained 
percentage  under  said  contract  with 
Angus  &  Gindele,  to  be  paid  with  in- 
terest on  the  completion  of  said  section, 
all  as  set  forth  in  the  communication. 

Mr.  Boldenweck,  seconded  by  Mr. 
Braden,  moved  that  the  communication 


be  referred  to  the  Committee  on  Ju- 
diciary. 

The  motion  prevailed  unanimously, and 
it  was  so  ordered. 

ADJOURNMENT: 

On  motion  of  Mr.  Boldenweck,seconded 
by  Mr.  Wenter,  the  Board  then  adjourned. 


REGULAR  MEETING. 

The  three  hundred  and  forty-sixth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Etialto  Building, 
Wednesday,  March  10,  1897,  at  1:80 
o'clock,  P.  M. 

On  roll  call,  there  were  no  members  of 
the  Board  present. 

At  2:00  oclock,  P.  M.,  there  still  being 
no  members  of  the  Board  present,  and 
consequently  no  quorum,  the  Board 
stood  adjourned. 


CLERK. 
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—OF    THE— 


Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


MARCH  If,  1897. 


OFFICIAL   RECORD. 

(Published  by  authority  of  the  Board  of  trustees  of 
the  Sanitary  District  of  CJiicago.) 


REGULAR  MEETING 

The  three  hundred  and  forty-seventh 
regular  meeting  of  theBoard  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  March  17,  1897,  at  2 
o'clock,  P.  M. 

In  the  absence  of  the  President,  the 
Clerk  called  the  Board  to  order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Mallette, 
8myth  and  Wenter  —  eight  members, 
were  present. 


ELECTION  OP  TEMPORARY  CHAIRMAN. 

Mr  Braden,  seconded  by  Mr.  Mallette, 
moved  that  Mr.  B.  A.  Eckhart  be  elected 
temporary  chairman. 

The  motion  prevailed  unanimously, 
and  Mr.  Eckhart  was  declared  duly  elected 
temporary  chairman,  and  thereupon 
took  the  chair. 


MINUTES. 

The  minutes  of  the  special  meeting, 
held  March  9,  1897,  and  of  the  regular 
meeting  held  March  10, 1897,  were  ap- 
proved as  printed,  on  motion  of  Mr. 
Boldenweck,  seconded  bv  Mr.  Jones. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 

A.  C.  McClnrg  &  Co.  (stationery) $     7  06 

Btrombergt  Allen  A  Co.  (stationery) 


sew 
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P.  F.  Pettibone  &.  Co.  (stationery) .  *     «  20 

Thayer  &  Jackson  Stationery  Company  (stationery 4  GO 

A.  P.  Little  (carbon  paper) 4  00 

Huston,  Ashmead,  Wilson  Company  (letter  beads)      .   . 22  06 

Keuffel  &  Esaer  Company  (drafting  material) 6  II 

Eugene  D let zgen  Company  l  drafting  material).. 6  05 

Post,  Jacob!  4  Broiling  Company  (drafting  materia)  i 29  IE 

Post,  Jacob!  &  limning-  Company  (drafting  material  ■ 12  00 

Sweet,  Wallaeh  &  Co.  (photo  supplies) 1  IB 

Martin  G.  Good  (photo  supplies) ISO 

Hibbart,  Spencer,  Bartlett  &  Company  (hart ware) 2  35 

Joseph  Carlln  (Range  reading) 10  00 

Wm.  Klrkham  (gauge  reeding) 10  00 

E.  Hastings  (gauge  reading  I 10  00 

Mary  Rusk  (gauge  reading) 10  00 

Wm.  McGinn  is  (gauge  reading) 10  00 

Henry  Gabhardt  (vault  repairs) 10  86 

White  Rock  Mineral  Spring  Company  (water) 11  26 

Chan.  L.  Harrison  (traveling  and  expense) 17  83 

William  Trlnkaus  (expense)  27  86 

i.'i.ebii:al  department. 

Chicago  Towel  Supply  Company  (toweling).. $     2  SO 

C.  S.  Austin  (ice) 8  00 

A.  P.  Little  (Stationery) IB  01 

LAW   BKPAHTMKST. 

Stromberg,  Allen  &  Co.  (stationery) I   21  60 

The  Gnnthorpe- Warren  Printing  Company  (printing J 65  60 

Chicago  Telephone  Company  (toll  service) H  66 


Isham  Randolph  (traveling  and  expense) $  147  60 

L.  E.  Cooler  (traveling  and  expense) 37S  its 


D.  L.  Deegan  (expense) 

Chas.  L.  Harrison  (emergency) ! 

ENGINEERING    DEPARTMENT. 

Chicago  &  Northern  Pacific  Railroad  Company  (Sw.  O — P.,  C,  C. 

&St.  L.  crossing,  March  13, 1H97) 1 

WRIK,   Sl'KttCKSBl-    *  (.'II.    ACCOUNT. 

•Galian  &  Byrne  (repairing  levees) 

ANOUS  &  G1NDELK    ACCOUNT 

•ilahan  &  Byrne  (repairing  levees) 

Grand  total ! 

•  Paid  by  warrant,  with  Interest  ooupou  attauhed,  drawn  against  the  tax  levy  for  1807. 
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Mr.  Bold  en  week,  seconded  by  Mr. 
W  enter,  moved  that  the  vouchers  as  read 
and  shown  above  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bold  en  week,  Brad  en,  Carter, 
(except  as  to  voucher  in  favor  of  L.  E. 
Cooley  for $378*65,  on  which  he  voted  nay), 
Eckhart,  (except  as  to  voucher  in  favor  of 
L.  E.  UoQleyfor  $873.6o%  on  which  he  voted 
nay),  Jones.  Mallette,  Smyth  and  W enter 
— eight.  Nays— none,  (except  as  above 
stated). 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  March 
18,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  March  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
March  13,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 87 

Pumping  plants 9 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 141 

Respectfully  submitted, 

(Signed)  J  as.  Reddick, 

Clerk.19 

PAYMENT  OF  CLAIM  OP  CITIZENS'  BREW- 
ING COMPANY  AGAINST  WEIR,  MoKECH- 
NEY  &  COMPANY. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
which  had  been  presented  and  laid  over 
at  the  meeting  held  March  9,  1897  (page 
2938  of  the  Proceedings),  in  reference  to 
the  claim  of  the  Citizens'  Brewing  Com- 
pany for  $999.41  against  Messrs.  Weir, 
McKechney  &  Company,  previously  or- 
dered deducted  from  the  current  esti- 


mate of  Weir,  McKechney  &  Com- 
pany and  retained  until  the  further 
order  of  the  Board,  at  the  meet- 
ing tield  August  20,  1896.  (page  8480 
of  the  Proceedings)  the  report  setting 
forth  that  the  Committee,  at  its  meeting 
of  March  3,  1897,  have  determined  that 
all  uncontested  labor  claims  tiled  against 
Messrs.  Weir,  McKechney  &  Company 
be  paid  out  of  money  due  said  firm,  and 
that  on  investigation  they  find  that  the 
said  claim  of  the  Citizens'  Brewing  Com- 
pany is  such  a  claim  and,  therefore, 
recommend  that  the  warrant  for  the  sum 
of  $999.41.  heretofore  issued  and  held  by 
the  Clerk,  be  turned  over  and  delivered 
to  the  Citizens'  Brewing  Company  for 
account  of  Messrs.  Weir,  McKechney  & 
Company,  the  report  being  accompanied 
by  the  opinion  of  the  former  Attorney  of 
the  District  and  a  communication  from 
the  attorney  for  Messrs.  Weir,  McKech- 
ney &  Company,  and  also  from  the  attor- 
neys for  the  Citizens'  Brewing  Company; 
and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood :  Yeas- 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Mallette,  Smyth  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  March  8,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Ju- 
diciary herewith  respectfully  reports  that 
at  its  'meeting  on  March  3,  1897,  it  was 
determined  by  said  Committee  that  all 
uncontested  labor  claims  on  Section  F  of 
the  Main  Channel,  filed  against  Messrs. 
Weir,  McKechney  &  Company,  be  paid 
out  of  moneys  due  said  firm. 

Said  Committee  have  investigated  the 
claim  on  rile  of  the  Citizens  Brewing 
Company  for  nine  hundred  ninety -nine 
and  forty  one  one- hundredths  ($999.41) 
dollars,  and  also  upon  the  advice  and  re- 
port of  the  former  Attorney  of  the  Dis- 
trict, find  that  said  claim  is  for  labor  and 
uncontested  by  Messrs.  Weir,  McKech- 
ney &  Company. 

It  is  therefore  recommended  by  said 
Committee  that  the  warrant  for  the  sum 
of  nine  hundred  ninety-nine  and  forty- 
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one  one  hundredths  (1999.41)  dollars 
heretofore  issued  and  held  by  the  Clerk 
of  the  District,  be  turned  over  and 
delivered  to  said  Citizens  Brewing  Com- 
pany for  account  of  said  Messrs.  Weir, 
McKechney  &  Company. 

a  Attached  hereto  are  the  communica- 
tions presented  regarding  said  claim. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman* 

Alex.  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary," 

(Three  enclosures). 

REPORT  ON  PLAN8  FOR  BRIDGE  AT  CANAL 

STREET. 

„  Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committeee  on  Engineer- 
ing, with  reference  to,  and  accompanied 
by  a  report  from  the  Chief  Engineer  to 
the  Committee,  setting  forth  the  cost  of 
three  alternative  plans  for  the  bridge  at 
Canal  street,  the  report  recommending 
that  proposition  "C"  be  adopted,  and 
that  the  Engineer  be  directed  to  prepare 
plans  and  specifications  for  the  work 
therein  contemplated;  and  the  report 
was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Mallette,  Smyth  and 
Wenter— eight.    Nays— None. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

THE  COMMITTEE'S  REPORT. 

"Chicago,  March  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  En- 
gineering would  respectfully  report  to 
your  Honorable  Body  that  they  have  had 
under  consideration  the  various  proposi- 
tions submitted  for  the  construction  of  a 
bridge  across  the  Chicago  River  at  Canal 
street,  and  which  are  contained  in  a 
communication  from  the  Chief  Engineer 
of  the  District  and  marked  Propositions 
"A,"  "B"  and  "C,"  respectively. 

Your  Committee,  after  full  considera- 


tion of  the  matters  contained  in  said  com- 
munication, find,  that  the  plan  outlined 
in  Proposition  "C,"  involves  an  expendi- 
ture of  less  than  half  the  amount  of 
money  required  by  the  other  proposi- 
tions and  accomplishes  all  the  relief 
needed  by  the  District.  The  Committee 
appreciates  the  force  of  the  objection 
that  the  adoption  of  this  proposition  does 
not  benefit  navigation  and  present  con- 
ditions remain  unchanged;  nevertheless 
the  interests  of  the  District  will  be  best 
conserved  by  this  plan  without  any 
probable  objection  on  the  part  of  the 
federal  authorities.  Your  Committee, 
therefore,  recommends  that  Proposition 
"C,"  contained  in  the  communication 
from  the  Chief  Engineer,  be  adopted  by 
your  Honorable  Body,  and  that  the  En- 
gineer be  directed  to  prepare  plans  and 
specifications  covering  the  work  therein 
contemplated. 

Presented  herewith  and  attached  here- 
to is  said  communication  for  filing. 

Respectfully  submitted, 
(Signed)  J.  C.  Braden, 

Chairman 
J.  P.  Mallette, 
Wm.  Boldenweck, 
Z.  R.  Carter, 
B.  A.  Eckhart, 
Alex.  J.  Jones, 
Frank  Wenter, 
Committee  on  Engineering." 


The  following  is  the 

CHIEF   ENGINEER'S  REPORT : 

"  Chicago,  March  6,  1897. 

lo  the  Committee  on  Engineering: 

Gentlemen  —  Taking  up  again  the 
situation  at  Canal  street  I  have  to  report 
as  follows : 

We  have  prepared  alternative  plans 
for  the  bridge  at  this  street  as  follows  : 
Proposition  "A"  is  a  swing  bridge  of 
equal  arms,  with  two  navigable  open- 
ings of  60  feet  each.  The  cost  of  this 
proposition  is, 

For  construction $  47,337  00 

For  land 7,880  00 

Total %  54,617  00 

Proposition  "  B  "  is  a  swing  bridge  of 
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unequal  arms,  with  one  navigable  chan- 
nel 100  feet  clear  opening. 

Coet  for  construction $  53,093  50 

Cost  for  land 6,561  00 

Total.; $59  654  50 

Proposition  "C"  leaves  the  existing 
bridge  unchanged  and  provides  a  by-pass 

on  the  south  side  of  it. 

i 

Cost  for  construction $  15,745  95 

Costfor  land 6,022  00 

Total $  21,767  95 

While  Proposition  *'  C"  affords  no  re- 
lief to  navigation  and  leaves  a  most  ob- 
jectionable condition  in  that  regard,  it 
does  not  make  the-  condition  any  worse 
than  it  now  is,  and  Major  W.  L.  Mar- 
shall has  indicated  to  me  his  willingness 
to  accept  this  proposition. 

The  cost  of   land  is  based  upon  esti 
mates  furnished  me  by  Mr.  U. W.Weston. 

Respectfully  submitted, 

(Signed)  %  Isham  Randolph, 

Chief  Engineer. 

RENTING  OP  DISTRICT  OPFICBS. 

Mr.  Braden,  Chairman,  presented  a 
communication  from  the  Security  De- 
posit Company,  accompanied  by  floor 
plans  of  their  building,  making  a  propo- 
sition for  rent  of  offices  in  said  building 
to  the  Board. 


In  the  same  connection  Mr.  Jones  pre- 
sented an  order,  directing  that  the  Engi- 
neering Committee  consider  the  various 
propositions  relative  to  offices  for  the 
Board,  for  the  ensuing  year  and  report 
to  the  Board  at  the  earliest  practicable 
date  thereon;  and  the  order  was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  the  adoption  of  the  order,  the 
same  to  include  the  reference  of  the 
foregoing  communication  to  the  Com- 
mittee on  Engineering. 

The  motion  prevailed  unanimously 
and  the  Chairman  declared  the  order 
adopted. 

The  following  is 

the  order: 

Ordered,  That  the  Committee  on  Engi- 
neering be  directed  to  consider  the  vari- 
ous propositions  relative  to  offices  for  the 
Board  of  Trustees  for  the  ensuing  year, 
and  to  report  to  the  Board  at  the  earliest 
practicable  date  its  recommendations 
thereon. 

adjournment. 

On  motion  of  Mr.  Boldenweck,seconded 
by  Mr.  Carter,  the  Board  then  adjourned. 


CLERK.    ' 
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Sanitary  District  of  Chicago. 


MARCH  24  AND  25,  1897. 


OFFICIAL  RECORD. 

IPuNUhsd by  authority of  the  Board qf  Tnuteuof 
the  Sanitary  Dittrict  of  Chicago.) 


REGULAR  MEETING. 

'  The  three  hundred  and  forty-eighth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago,  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  March  24,  1897,  at  1:30 
o'clock  P.  M. 

On  roll-call  Messrs.  Boldenweck.  Car- 
ter and  Wenter — three  members  were 
present,  Mr.  Eckhart  arriving  subse- 
quently .    No  quorum . 

At  2  o'clock  P.  M.  no  other  members 
having  arrived  and  consequently  there 
beingno quorum  present,  on  motion  of 
Mr.  Wenter.  seconded  by  Mr.  Bolden- 
weck, the  Board  then  adjourned  to  meet 


Thursday,  March  25,  1897,  at  2  o'clock 
P.  M. 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  forty-eighth  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Rialto  Building,  Thurs- 
day, March  25,  1897,  at  2  o'clock,  P.  M., 
pursuant  to  motion. 

In  the  absence  of  the  President  the 
Clerk  called  the  Board  to  order. 
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On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Jones,  Mallette  and  Smyth — five 
members  were  present.  Messrs.  Carter 
and  Eckhart  arriving  subsequently. 

ELECTION  OP  TEMPORARY  CHAIRMAN. 

Mr.  Jones,  seconded  by  Mr.  Braden, 
moved  that  Mr.  Thomas  A.  Smyth  be 
elected  temporary  chairman. 


The  motion  prevailed  unanimously, 
and  Mr.  Smyth  was  declared  duly  elected 
temporary  chairman  and  thereupon  took 
the  chair. 

MINUTE&. 

The  minutes  of  the  regular  meeting 
held  March  17,  1897,  were  approved,  as 
printed,  on  motion  of  Mr.  Bolden- 
weck, seconded  by  Mr.  Jones. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchors: 

ENGINEERING  DEPARTMENT. 

Huston,  Ashmead,  Wilson  Company,  Ltd.  (envelopes) $       400 

Pittsburg  Testing  Laboratory,  Ltd.  (inspecting  iron  and  steel) 64  48 

» 

GENERAL  ACCOUNT. 

Chicago  Bdison  Company  (electric  lighting) ., 

■ 

ENGINEERING  DEPARTMENT. 

^Construction  Account— 

Griffiths  &  McDermott  (Section  1,  March  16,  1897) $  8,214  41 

The  Qaaley  Construction  Company  (Section  6— extra— slide—  final, 

March  16,  1897) 1242  04 

fleldmaler  A  Neu  (Section  A,  March  16, 1897) 8,965  98 

Heldmaier  &  Neu  (Section  B<  March  16, 1897) 914  87 

l8ham  Randolph  (E.t  J.  &  E.  R.  K.  Bridge— substructure,  setting 

cramps— final 25  12 

Grand  total 


$       58  48 


50  68 


$  14,961  87 
$  14  471  OS 


•  Paid  by  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Boldenweck,  seconded  by  .Mr. 
Braden,  moved  that  the  vouchers  as  read 
and  shown  above  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Mallette  and  Smyth — 
seven.    Nays — none. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 


WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  March 
20,  1897,  which  was  read  and.  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file, 


The  following  is 

THE  REPORT : 

"Chicago,  March  24,  1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  ChAcago: 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
March  20,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 87 

Pumping  plants 9 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department 29 
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Towpath  force 

Telephone  operator, 


1 
1 


Total  employes 141 

Respectfully  submitted, 

(Signed)  Jas.  Rbddiok, 

Clerk." 

MONTHLY    REPORT    FROM     ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  February,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  March  22, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department  for  the  month  of  February, 
1897;  also  a  classified  statement  of  ex- 
penses to  March  1st,  1897: 

Salaries I  10,875  98 

Supplies,  etc 2,699  78 

Contractors'  estimates,  reg- 
ular      148,190  92 

Contractors'  estimates,  col- 
lateral   561  97 

Total 1161,828  65 


I  estimate  the  expenses  of  the  Depart- 
ment for  the  month  of  March  will  be 
$150,000.00. 

Respectfully  submitted, 

Isham  Randolph, 

Chief  Engineer.79 


(Signed) 


"Chicago,  March  20,  1897. 

Isham  Bandolph  Esq.,  Chief  Engineer: 

Dear  Sir— I  herewith  present  my  re- 
port of  the  Construction  Department  for 
the  month  of  February,  with  the  usual 
tabulated  statement  showing  the  condi- 
tion of  the  work  on  the  1st  inst.  The 
weather  was  very  unfavorable,  and  all 
operations  were  suspended  excepting 
upon  three  sections  on  which  a  little 
work  was  done,  as 'follows: 

On  Section  "B"  there  were  excavated 
1,600  cubic  yards  of  solid  rock. 

On  Section  "A"  there  were  taken  out 
88,000  cubic  yards  of  glacial  drift,  and 
Section  1  is  credited  with  18,600  cubic 
yards  of  glacial  drift  and  19,100  cubic 
yards  of  solid  rock. 

So  far  this  month  the  weather  has 
continued  unfavorable,  and  it  is  not  ex- 
pected that  work  will  be  generally 
8umed  before  April. 

Respectfully  submitted, 

(Signed)  U.  W.  Weston, 

Sv/pt.  of  Construction. 
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STATEMENT   SHOWING   CONDITION  OF  WORK 


i 

o 
33 

o 

© 
GO 

O 

N 

M 

L 

K 

I 

H 

G 

F 

E 

D 

C 

B 

A 

1 

2 

8 

4 

6 

6 

7 

8 

9 

10 

11 

12 

13 

14 
15 


CONTRACTORS. 


MoMahon  &  Montgomery  Co.  et  al. 

Hayes  Bros,  et  al 

The  Heldenreich  Co 


Co. 


The  Heldenreich 

Christie  &  Lowe 

Christie  &  Lowe 

Gahan  &  Byrne 

Gahan  &  Byrne 

Weir,  McKechney  &  Co 

Angus  &  Glndele 

E.D.Smith  A  Co 

Western  Dredging  and  Improvement  Company.... 

Hfcldraaler  &  Neu 

Heldmaler  &  Neu 

Griffiths  &  McDermott 

McArthur  Bros 

Oilman  &  Co ; 

McArthur  Bros 

Sualey  Construction  Company 
ason,  Hoge  A  Co 

Mason,  Hoge  &  Co 

Mason,  Hoge,  King  &  Co 

Halvorson,  Richards  &  Co 

E.  D.  Smith  A  Co 

Mason,  Hoge  &  Co 

Mason,  Hoge  &  Co ; 

Mason,  Hoge  &  Co 

j  Smith  &  Eastman 

)  Campbell  &  Dennis 

I  Wright,  Meysenburg,  Sinclair  &  Carry 

I  Christie  &  Lowe 

Southwest  Boulevard  Bridge— Benezette  Williams. 

E.  J.  &  E.  Bridge— Benezette  Williams 

Pan  Handle  Bridge 


Totals. 


Done*  as  Per  Vouchers,  to  Ftb.  f#A, 


MAIN  CHANNEL. 


Glacial 
Drift. 


:  1,066,600 

861,896 

728,180 

1,102,980 

1,149,081 

1,159.884 

968,182 

1,291  881 

.895,740 

1,868,889 

1,894,400 

1,748,868 

1,542.714 

2,294,875 

1,212,866 

724,906 

425,706 

1,096.746 

918,000 

688,248 

181,721 

60,170 

76,692 

81,748 

44,021 

44,080 

88,810 

880,165 


Solid 
Rock. 


44,900 


Retaining 
Wall. 


85,824 
T,289' 


X  28,487,460 


12,600 

674 

418,800 

488,760 

760,778 

262.428 

877,008 

549,855 

890,989 

1,141,181 

1,008,769 

1,141,890 

989,711 

998.709 

1,088,665 

1,016,425 

4,800 

647.089 

1,288 


11,779,601 


46.510 
88,506 
14,080 
68,169 
54,800 
80.861.7 
6,179.9 
2,874.9 


9^86.94 
10,888 


18,740 
44,811.2 


389,616.64 


Cubic  Yards. 

Main  Channel,  glacial  drift 23,487,460 

Main  Channel,  solid  rock 11,779,601 

River  Diversion,  glacial  drift 1,156,586 

River  Diversion,  solid  rook 228,918 

Retaining  wall 889,616.64 


Total  estimated  value  of  regular  contracts $18,628,742  88 

Total  value  of  work  done  to  February  28, 1897,  inclusive,  as  per  vouchers 17,507,877  25 


Total  value  of  work  remaining  to  be  vouohered  February  28, 1897 $  1,120,865  08 
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CUBIC  YARDS. 

■J 

ill 

VALUES. 

18*7,  /nduritw. 

Mclinuitod  Btmaining  to  fa  Done. 

£3 

Ml 

„™,»™,,„.. 

B 

Glacial 
Drift. 

solid 

Rook. 

toss.ieo 
700.447 

64  60 
.11  56 
100 
00  Au 
(rr. SB 

too 

f*64 
04  TS 
81  07 

71  no 
06.  a 

n  n 

00   :i 
HUM 
KOrtU 

100. 

100.' 

mo. 

100. 

too 

*  87 
It 
100 
100. 
1IW 
100 
100 

r:  u 

100. 

I     S3S.8S7  06 

(41,821  08 
168.016  06 
S17.287  06 
2S7.S57  76 
289.R48  00 
00.77*78 
» 1.718  68 
8711.8*7  08 
805.668  80 
542.864  60 
448,004  00 
4B6.B74  00 

B7S.7W76 
886.060  48 
840.06108 
B1S.S4B0B 
718,178  UO 
717.768  10 
770.B10  69 
064.TS8S3 

BIM1S  00 

076.646  MO 
808,557  i« 
84I1.SIJ  SO 
810.888  10 
8&S, 18S  a 

40,706  60 
648.568  60 
188.681  00 
1,780  30 
6.5S8  40 

81,868  40 

ti.ua 

184.080 
71.010 

19*.  a«e 

4M.94I 

140,608 
6.  EM 

assjas 

68.100 

16.734 

78.766 
U.1O0 

I        47O00 
1.600  00 
11,687  60 
01.114  40 

3.400 
1S1JS0O 

sbjoo 

M 

48.10: 
W.soo 
16.878 

;-'-'■" 

11468 

10.781 

«i.na 

u.raa 

MM 

0.760 

sum 

101). 

1,1SSJM 

sss.ois 

13,750,678 

811,086 

'80VB79 

08.01 

S  42.703  40 

$17,507,877  86 

11,130366  09 

Total  value  of  all  construction  work  done  to  Fab.  88, 1807 SI8.SS8.00S  a 

Reserved  percentages,  regular  contracts (670,546  80 

Current  estimates,  regular  contracts. 336,678  99 

Reserved  and  current  collateral  work 6,700  56 


Total  paid  for  construction  work  to  Feb.  SB,  1H8T 117,818.078  30 

Flood  damages,  Section  B,  chargeatilo  to  Streeter  &  KeneBok 5.116  Si 

Total  paid  for  oonstruction  work,  Including  Section  &  flood  di 

•Overhaul  to  Section  1  not  inoluded . 
lOsorhaul  to  Seotlon  1  Inoluded. 
1  Including  104,614  cubic  yards  Collateral  Channel. 
(Including  S7,4S6  cable  Tarda  Collateral  Channel. 


JU*Ch  25.] 


—3937— 


IU87. 


"Chicago,  March  18, 1897. 

lsham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sib— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  February  was  as  follows: 

The  work  on  the  Regulating  Works 
and  Tail  Race  was  continued.  Plane  and 
specifications  for  the  foundation  of  the 
Bear  Trap  Dam  were  completed.  Con- 
siderable time  has  been  given  to  the  dif- 
ferent Joliet  projects. 

The  survey  party  took  topography  of 
a  strip  of  land  one  half  (%)  mile  wide, 
lying  just  west  of  Kedzie  avenue,  from 
Lawrence  avenue  to  Pratt  avenue  (2J^ 
miles).  This  finishes  the  survey  up  to 
Pratt  avenue.  The  platting  is  about  fin- 
ished to  Lawrence  avenue. 

Some  time  was  given  to  hydraulic  data 
pertaining  to  the  Chicago,  Desplaines 
and  Illinois  Rivers  and  to  Lake  Michigan. 

.  .Miscellaneous  work  was  done  pertain- 
ing to  plans  for  improving  the  South 
Branch,  inspection  of  Main  Channel  and 
improvement  of  Stock  Yards  Slip. 

The  testing  of  cement  was  continued, 
as  was  also  the  work  of  preparing  record 
photographs  and  maintenance  of  water 
gauges, 


The  comparative  estimate  of  the  dif- 
ference in  cost  between  stationery  and 
swing  bridges  was  completed.  Some 
work  was  done  on  estimate  of  cost  of 
by -passes  fn  Chicago  River,  from  Adams 
to  J  aokson  streets.  ~ 

The  regular  platting  was  continued  on 
the  following  maps:  The  watershed  map 
of  Chicago  and  vicinity;  the  two  contour 
maps  between  Lemont  and  Joliet;  the 
200- foot  scale  map  of  the  Chicago  River, 
and  a  200- foot  scale  map  of  Joliet  and 
vicinity. 

The  following  drawings  were  made: 
Tracings  of  proposed  improvements 
along  Chicago  River;  two  copies  of  a 
map  showing  Tail  Race;  testimonial  for 
Mr.McEwen;  tracings  for  Bear  Trap  Dam 
foundation;  tracing  sheet  No.  9,  North 
Branch  survey;  descriptions  of  land  to 
be  transferred  to  the  Illinois  Central 
Railroad,  and  a  tracing  showing  N.  W. 
}i  Sec.  25,  87,  10,  for  Law  Department. 

The  expenses  for  March  will  be  ap- 
proximately the  same  as  for  February. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer." 


I 
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REPORT  ON  RENTING  OP  DISTRICT 
OFFICES. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, with  reference  to  and  accompanied 
by  two  communications  from  the  Secur- 
ity Deposit  Company,  making  certain 
propositions  for  renting  offices  in  said 
building  to  the  Board,  the  report  setting 
forth  that  the  Committee  has  carefully 
considered  the  propositions  submitted, 
and  finds  that  the  terms  and  conditions 
contained  in  the  proposition  of  the  Se- 
curity Deposit  Company  of  Chicago  are 
the  best  and  least  expensive,  and  there- 
fore recommending  that  the  lease  of  the 
present  offices  be  allowed  to  expire  April 
80,  1-97,  and  that  the  President  and  Clerk 
be  authorized  to  execute  a  lease  with 
said  Security  Deposit  Company  for 
the  term  of  two  years,  beginning  May 
1,  1897,  under  conditions  and  stipulations 
as  set  forth  in  the  report;  the  report  also 
being  accompanied  by  the  floor  plans  of 
said  building,  submitted  with  their  propo- 
sition; and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted,  with 
accompanying  propositions  printed,  and 
the  recommendations  made  in  the  report 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Jones,  Mai- 
lette  and  Smyth— five.  Nays — Messrs. 
Carter  and  Eckhart— two. 

• 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

In  the  same  connection  Mr.  Jones, 
seconded  by  Mr.  Mallette,  moved  that 
the  Clerk  of  the  Sanitary  District  be 
instructed  to  notify  the  agent  of  the 
Rialto  building,  in  writing,  that  the 
District  has  determined  to  move  to  an- 
other location  at  the  termination  of  the 
lease  we  now  have  in  the  Rialto  build- 
ing. 

The  motion  prevailed  and  it  was  so 
ordered. 

The  following  is 

THE  REPORT: 

"Chicago,  March  22, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering would  respectfully  report  to 
your  Honorable  Body  that  in  view  of  the 
fact  that  the  lease  of  the  present  offices 
of  the  District  expires  on  the  first  day  of 
May  next,  your  Committee  invited  and 


received  various  propositions  for  the  lease 
of  offices  for  the  District  for  the  year 
ensuing  from  May  1,  1897.  Among  those 
submitted  were  propositions  from  the 
present  lessors  of  the  District  and  from 
the  Security  Deposit  Company  of  Chi- 
cago. 

Your  Committee  has  carefully  con- 
sidered all  the  propositions  submitted, 
and  find  that  the  terms  and  conditions 
contained  in  the  proposition  of  the  Secur- 
ity Deposit  Company  of  Chicago,  for  the 
rental  of  office  rooms  to  the  District,  are 
the  best  and  least  expensive  of  any  that 
have  been  submitted.  The  more  central 
and  convenient  location  of  the  building, 
its  more  modern  equipment,  and  the 
many  other  advantages  offered  in  the 
proposition  of  the  Security  Deposit  Com- 
pany lead  the  Committee  to  believe  that 
its  offer  will  better  conserve  the  needs 
of  the  District;  therefore,  your  Commit- 
tee respectfully  recommends  that  the 
lease  of  the  present  offices  be  allowed  to 
expire  April  80,  1897,  and  that  the  prop- 
osition of  the  Security  Deposit  Company, 
dated  March  16,  1897,  with  the  further 
offer  of  said  company,  dated  March  22, 
1897,  attached  hereto,  be  accepted  by 
your  Honorable  Body,  and  that  the  Presi- 
dent and  "Clerk  be  authorized  and  di- 
rected to  execute  a  lease  with  said  com- 
pany on  behalf  of  the  District,  for  the 
term  of  two  years,  beginning  May  1, 
1897,  and  ending  May  1,  1699,  according 
to  the  terms  and  conditions  contained  in 
said  propositions. 

Presented  herewith  are  said  proposi- 
tions for  filing. 

(Signed)  Jos.  C.  Bbaden, 

Chairman. 

Alex.  J.  Jokes, 

Wm.  Boldenweck,   ' 

J.  P.  Mallette, 

Thomas  A.  Smyth, 

Committee  on  Engineering." 

(Three  enclosures). 


The  following  are 

THE  COMMUNICATIONS: 

Chicago,  March  16,  1897. 

To  the    Sanitary  District  of   Chicago, 
Rialto  Building,  City ; 

Gentlemen— We  will  rent  all  of  the 
eleventh  floor  and  the  south  half  of  the 
tenth  floor,  a  space  equal  to  six  thousand 
square  feet  in  our  building,  with  vault 
space  nearly  one  thousand  cubic  feet, 
and  if  you  desire  more  vault  space  will 
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furnish  it  to  suit  you,  for  the  sum  of 
five  thousand  five  hundred  dollars  ($5,- 
600.00)  per  year  for  three  years,  making 
a  total  of  sixteen  thousand  five  hundred 
dollars  ($16  500.00)..  This  includes  jani- 
tor service  and  electric  light,  steam  neat, 
hot  and  cold  water,  room  on  the  roof  to 
print  blue  prints.  This  lease  to  begin  on 
the  first  day  of  May,  1897,  and  payments 
to  be  made  monthly.  We  will  take  out 
partitions  and  replace  them  to  suit. 

Hoping  that  you  will  consider  this 
proposition  favorably,  and  that  we  will 
be  successful  in  making  a  lease  with  your 
Board,  we  are, 

Yours  respectfully, 
SECURITY  DEPOSIT  CO., 
(Signed)  John  Angus, 

President, 


Chicago,  March  22, 1897. 

To  the  Sanitary  DUtrici  of    Chicago. 
RiaUo  Building,  City. 

Gentlemen  —  Since  submitting  our 
offer  for  space  in  our  building,  we  have 
learned  that  you  need  more  room,  and 
we  hereby  agree  to  give  you  three  (8) 
more  rooms  with  about  six  hundred 
square  feet  for  the  same  figure  as  sub- 
mitted in  our  last  proposition. 

Yours  truly, 
SECURITY  DEPOSIT  CO., 
(Signed)  John  Angus, 

President. 


COMMUNICATION  PROM  8HAILER  AND 
8CHNIGLAU  COMPANY  IN  REFERENCE 
TO  INTEREST. 

The  Clerk  presented  a  communication 
from  Shailer  &  Schniglau  Company,  by 
Keenan  &  Heap,  its  attorneys,  setting 
forth  that  on  March  8,  1897,  a  certain 
draft,  drawn  by  Messrs.  Weir,  McKech- 
ney  &  Company  bad  been  paid  to  Shailer 
&  Schniglau  Company,  by  order  of  the 
Board  of  February  8,  1897,  and  asking 
that  the  sum  of  $72.96  interest  accrued 
on  said  draft  from  date  of  July  7,  1896, 
to  March  8, 1897,  may  be  ordered  paid. 

Mr.  Eckhart,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  communication  be 
placed  on  file. 

The  motion  prevailed  and  it  was  so 
ordered. 

ADJOURNMENT. 

On  motion  of  Mr.  Eckhart,  seconded  by 
Mr.  Boldenweck,  the  Board  then  ad- 
journed. 


4 
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Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


MARCH  31,  1897. 


OFFICIAL   RECORD. 

{Published  by  authority  of  the  Board  of  Trustee*  of 
the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  forty-ninth 
regular  meeting  of  the  Board  of  Trustees 
.of  the  Sanitary  District  of  Chicago,  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  March  81,  1897,  at  2 
o'clock  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eokhart,  Jones,  Kelly  Mal- 
lette,  Smyth  and  Wenter— nine  mem- 
bers, were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  March  24,  1897,  and  of  the  ad- 
journed session  of  the  same  held  March 
25,  1897,  were  approved,  as  printed,  on 
motion  of  Mr.  Boldenweck,  seconded  by 
Mr.  Jones. 


vouchers. 
The  Clerk  presented  the  following  vouchers : 

PAY  BOLLS. 

Eng.  Dept— Chief  Engineer's  Roll,  March,  1897 $  1.216  67 

Eng.  Dept— Construction  Division  Roll,  March,  1897 8,709  08 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  March,  1897. .    8,087  80 


March  81,]  —,3943— 

Eng.  Dept-Dlvision  of  Records  Roll,  March,  1897 $    691  00 

Eng.  Dept— Special  Service  Roll,  March,  1897 1,216  00 

Clerical  Dept^ierk's  Roll,  March,  1897 

Law  Dept— Attorney's  Roll,  March,  1897 $1,816  66 

Law  Dept-Joliet  Roll,  March,  1797 588  84 

Treasury  Dept— Treasurer's  Roll,  March,  1897 

General  Account— General  Roll,  March,  1897 $     6000 

General  Account— Towpath  Roll,  March,  1897 60  00 

General  Account— Trustees1  Roll,  March,  1897 2,888  88 

Police  Dept— Marshal's  Roll,  March,  1897 

Pumping  Plants— Sections  8  and  14,  March,  1897 

Total 

ENGINEERING  DEPARTMENT. 

E.  R.  Shnable  (traveling  and  expense) $     59  60 

J.  H.  Alexander  (rent,  Lockport,  March,  1897) 17  00 

LAW  DEPARTMENT. 

JohnS.  Runnells  (services  to  March  81, 1897) $1,260  00 

Huston,  Ashmead,  Wilson  Company  (envelope* ) 12  00 

West  Publishing  Company  (law  book) 8  75 

C.  W .  Dumont  (law  book) 600 

Chicago  Daily  Law  Bulletin  (subscription) 8  00 

White  Rock  Mineral  Spring  Company  (water) 8  75 

TREASURY  DEPARTMENT. 

F.  M.  Blount  (expense) 

Grand  total 
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$  9,920  05 
988  88 


$  1,900  00 
166  67 


$  2,453  88 
2,448  82 

780  00 
$18,551  70 


76  50 


$  1,278  50 


$ 


2  85 


$  19,909  05 


Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  vouchers  as  read 
and  shown  above  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood :  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  March 
27,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is  • 

THE  REPORT  : 

"Chicago,  March  31,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg    leave   to  report 


herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
March  27,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 87 

Pumping  plants 10 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 14$ 

Respectfully  submitted, 

(Signed)  J  as.  Reddick, 

Clerk." 

0 

APPLICATION  FOR  RENT  OP  LAND  AT  SEC- 
TION 6. 

The  Clerk  presented  a  report  from  the 
Marshal  setting  forth  that  Mr.  Nagle 
desires  to  rent  thirty  acres  of  land  at 
Section  6  at  the  rate  of  $8.00  per  acre 
per  annum. 
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On  motion  of  Mr.  Jones,  seconded  by 
Mr.  Boldenweck,  the  report  was  referred 
to  the  Committee  on  Judiciary. 

The  following  is 

THE   REPORT: 

"Chicago,  March  29, 1897. 
To  the  Honorable  the  Board  of  Trustees 
of  the  Scmitary  District  of  Chicago : 

Gentlemen — Mr.  Nagle  wants  to  rent 
thirty  acres  of  land  at  Section  6,  for 
which  be  is  willing  to  pay  $8.00  per  acre 
per  annum.  He  has  been  living  there 
for  ten  years  and  occupied  the  same  land 
when  it  belonged  to  the  Western  Stone 
Company. 

(Signed)  E.  J.  Co  en, 

Marshal." 

REPORT  ON  NOTICES  OP  SUNDRY  CLAIMS 
CLAIMS  FOR  LIEN  AGAINST  CONTRACT- 
ORS ON  SECTION  5. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
notice  of  claims  and  papers  in  reference 
thereto  for  lien  for  labor  against  The 
Qualey  Construction  Company,  con- 
tractors on  Section  5,  amounting  in  the 
aggregate  to  $7,445.80,  the  report  recom 
mending  that  said  claims  should  be  re- 
ceived and  stand  together  with  such 
other  claims  as  are  filed  against  said  con- 
tractors, and  that  such  amounts,  if  any, 
which  may  remain,  after  satisfying  the 
rights  of  the  District  under  the  contract 
with  said  contractors  on  said  section, 
accrued  and  which  may  accrue  under 
said  contract,  be  retained  on  account  of 
said  notices  until  the  said  claims  are 
settled  or  adjudicated,  or  until  the  further 
order  of  the  Board,  such  retention  to  be 
subject  to  the  provisions  of  said  contract 
and  any  action  which  may  be  taken  by 
the  District  thereunder;  and  the  report 
was  read. 

Mr.  Mallette,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck.  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— -eight.  Excused  and  not  voting 
—Mr.  Jones— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"  Chicago,  March  29, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  Your  Committee  on  Ju- 


diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been  served 
upon  the  District  and  filed  with  the  Clerk, 
notices  of  claims  for  lien  for  labor  against 
The  Qualey  Construction  Company,  Con- 
tractors on  Section  5,  by  the  persons  and 
for  the  amounts,  respectively,  as  follows, 
that  is  to  say : 

Lemont  State  Bank $1,104  20 

Nicholas  He 6,000  00 

Bettie  Hickerson 75  80 

Washington  Taylor 58  10 

JohnMosby.... 0  00 

Bertha  Shepherd 160  00 

Peter  Llnskog 4  85 

GustNelson 8  85 

SamConley 20  00 

Thomas  Dillingham 18  00 

Frek.  Hojnercbij 5  50 

And  your  Committee  advise  and  recom- 
mend that  said  claims  should  be  received 
and  stand  together  with  such  other  claims 
as  are  filed  against  said  contractors,  and 
that  such  amounts,  if  any,  which  may  re- 
main, after  satisfying  the  rights  of  the  Dis- 
trict under  the  contract  with  said  contrac- 
tors on  said-  section,  accrued  and  which 
may  accrue  under  said  contract,  be  retained 
on  account  of  said  notices  until  said  claims 
are  settled  or  adjudicated,  or  until  further 
order  of  the  Board,  such  retention  to  be 
subject  to  the  provisions  of  said  contract, 
and  any  action  which  may  be  taken  by  the 
District  thereunder. 

Returned  herewith  are  said  notices  for 
filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

J.  C.  Braden, 

Committee  on  Judiciary.11 

(Seventeen  enclosures.) 

REPORT  ON  NOTICE  OP  CLAIM  OP  JOHN 
GRIEBLER  AGAINST  MESSRS.  ANGUS  & 
GINDELE. 

Mr.  Mallette,  Chairman,  presented  a 
report  with  reference  to,and  accompanied 
by /notice  of  claim  and  itemized  state- 
ment for  lien  for  labor  and  material  fur- 
nished by  John  Griebler,  for  $40.10, 
against  Messrs.  Angus  &  Gindele,  con- 
tractors on  Section  E,  the  report  recom- 
mending that  said  claim  should  be  re- 
ceived and  stand,  together  with  such 
other  claims  as  are  filed  against  said  con- 
tractors, and  that  such  amounts,  if  any, 
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which  may  remain  after  satisfying  the 
rights  of  the  District  under  the  contract 
with  said  contractors,  on  said  section, 
accrued  and  which  may  accrue  under 
said  contract,  be  retained  on  account  of 
said  notices  until  the  said  claim  is  settled 
or  adjudicated  or  until  the  further  order 
of  the  Board,  such  retention  to  be  sub- 
ject to  the  provisions  of  said  contract 
and  any  action  which  may  be  taken  by 
the  District  thereunder;  and  the  report 
was  read. 

Mr.  Mallette,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
W  enter— eight.  Excused  and  not  voting 
—Mr.  Jones — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  March  29, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District  and  filed  with 
the  Clerk,  notice  of  claim  for  hen  for 
labor  and  material  furnished  by  John 
Griebler  for  forty  and  ten  one- hundredths 
($40.10)  dollars,  against  Messrs.  Angus  & 
Gin  dele,  contractors  on  Section  E  of  the 
Main  Channel,  and  your  Committee  ad- 
vise and  recommend  that  said  claim 
should  be  received  and  stand  together 
with  such  other  claims  as  are  filed  against 
said  contractors,  and  that  such  amounts, 
if  any,  which  may  remain,  after  satisfy- 
ing the  rights  of  the  District  under  the 
contract  with  said  contractors  on  said 
section,  accrued  and  which  may  accrue, 
under  said  contract,  be  retained  on  ac- 
count of  said  notice  until  said  claim  is 
settled  or  adjudicated,  or  until  the  fur- 
ther order  of  the  Board,  such  retention 
to  be  subject  to  the  provisions  of  said 
contract  and  any  action  whioh  may  be 
taken  by  the  District  thereunder. 

Returned  herewith  is  said  notice  for 
filing. 

Respectfully  submitted, 

(Signed).  J.  P.  Mallette, 

Chairman. 
J.  0.  Braden, 
Committee  on  Judiciary" 
(Two  enclosures.) 


payment  of  sundry  labor  claims 
against  messrs.  weir,  mokeohney 
&  co.,  and  action  on  payment  of 
claim  op  dr.  n.  b.  bartz  recon- 
SIDERED. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to  the  payment  of  sundry 
labor  claims  against  Messrs.  Weir,  Mc- 
Kechney  &  Co,,  amounting  in  the  aggre- 
gate to  $931.02,  the  report  recommending 
that  said  claims,  as  set  forth,  benaid  out 
of  any  reserve  owing  to  said  Weir,  Mc- 
Kechney  &  Co.,  pursuant  to  the  commu- 
nication of  the  Attorney  to  the  Committee 
and  in  accordance  with  the  direction  of 
Weir,  McKechney  &  Co.,  presented  here- 
with,  providing,  however,  that  the  claim 
of  the  Lemon t  State  Bank  for  178.77,  for 
time  checks  assigned,  be  paid  when  the 
said  time  checks  are  filed  with  the  Clerk, 
together  with  a  satisfaction  and  release  of 
the  suit  now  pending  pertaining  to  the 
same;  the  report  further  recommending 
that  the  action  of  the  Board  at  the  meet- 
ing held  February  10,  1897,  (page  8883 
of  the  Proceedings)  in  reference  to  the 
claim  of  Dr.  N.  B.  Bartz,  be  recon- 
sidered, and  that  the  said  claim  be 
placed  on  file  and  allowed  to  share 
pro  rata  with  any  other  claims  against 
said  Section  F  which  may  hereafter  be 

Eaid  out  of  any  estimates  now  retained 
y  the  District  under  the  terms  of 
the  contract  with  said  Weir,  Mc- 
Kechney &  Co.;  the  report  being  ac- 
companied by  the  report  of  the  Attorney 
of  the  District  to  the  Committee,  and  an 
order  from  Weir,  McKechney  &  Co. ,  au- 
thorizing the  payment  of  said  claims, 
and  also  by  sundry  papers  and  time 
checks  evidencing  said  claims;  and  the 
report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 


On  roll-call  the  vote  stood: 
Messrs.  Boldenweck,  Braden,  Garter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
andWenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clered  the  motion  carried. 

The  following  is 

THE  REPORT: 

"Cmc4GO,  March  29,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on 
Judiciary  respectfully  reports  that  they 
have  had  under  consideration  the  un- 
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contested  labor  claims  against  contract- 
ors Weir,  McKechney  &  Company  on 
Section  F  of  the  Main  Channel,  and  that 
the  same  are  as  follows: 

Claim  of  C.  M.  Shields  for  short- 
age in  time,  and  error  in  rate  of 
pay $  18  34 

Claim  of  J.  W.  Conway,  omis- 
sion from  pay  roll,through  error 
of  time  keeper,  for  month  of  No- 
vember      41  16 

Claim  of  T.  E.  Welbourn,  claim 
4       filed  for  $638.25;  time  checks 
filed     with    Clerk     and     pay 
thereof  to  the  amount  of 118  47 

Claim  of  A.  L.  Andrews  for  bal- 
lance  of  salary 584  85 

Claim  of  A.  Bauer  &  Co.,  as  per 
time  checks  filed •.    22  98 

Claim  of  J.  Doran  for  assigned 
labor  claims 8  06 

Claim  of  Eli  Jacobson  for  as- 
signed labor  claims 68  89 

Claim  of  Lemont  State  Bank  for 
time  checks  assigned 78  77 

Your  Committee  recommend  that  said 
claims  as  above  set  forth  be  paid  out  of 
any  reserve  owing  to  said  Weir,  Mc- 
Kechney  &  Co.,  pursuant  to  the  com- 
munication of  the  Attorney  to  your 
Committee  with  reference  thereto,  and 
in  accordance  with  the  direction  of  Weir, 
McKeohney  &  Co.,  contractors,  pre- 
sented herewith,  provided  that  the  claim 
of  the  Lemont  State  Bank  for  $73.77  for 
time  checks  assigned,  be  paid  when  the 
time  checks  are  filed  with  the  Clerk, 
together  with  a  satisfaction  and  release 
of  the  suit  now  pending  pertaining  to 
the  same. 

Your  Committee  further  recommends 
that  the  claim  of  Dr.  Nicholas  Bartz  for 
$101.45,  which  was  heretofore  ordered 
paid,  as  shown  by  Proceedings,  page 
8888,  be  reconsidered,  and  that  the  same 
be  placed  on  file  and  allowed  to  share 
pro  rata  with  any  other  claims  against 
said  Section  F,  which  may  hereafter  be 
paid  out  of  any  estimates  now  retained 
by  the  District  under  the  terms  of  the 
contract  with  said  Weir,  McKechney  & 
Company. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallbttb, 

Chairman. 

Alex.  J.  Jones, 

Committee  on  Judiciary." 
(86  enclosures.) 


REPORT  IN  REFERENCE  TO  CLAIMS  AND 
PINAL  PAYMENT  ON  CONTRACT  FOR 
SECTION  5. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  En- 
gineering and  Finance,  in  reference  to, 
and  accompanied  by,  the  certificate  of 
the  Chief  Engineer,  as  to  completion  of 
Section  5,  the  report  recommending  that 
the  President  and  Clerk  be  authorized  to 
pay  the  said  The  Qualey  Construction 
Company,  the  final  reserve  under  the  con- 
tract in  full  of  all  claims  and  demands 
of  whatsoever  nature,  pursuant  to 
the  certificate  of  the  Chief  Engi- 
neer and  in  conformity  with  the 
opinion  of  the  Attorney,  filed  rela- 
tive thereto,  withholding,  however,  the 
amount  of  any  claims  that  may  be  filed 
against  said  section  or  contractors;  and 
the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly.  Mallette,  Smyth 
and  Wenter— nine.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

#  THE  REPORT: 

"Chicago,  March  29, 1897. 

1o  the  Honorable  the  Board  of  Trustees  oj 
the  Sanitary  District  of  Chicago  : 

Gentlemen— Your  Joint  Committee 
on  Engineering  and  Finance  beg  leave 
to  report  that  they  have  had  under  con- 
sideration the  matter  of  the  completion 
of  the  work  on  Section  5  of  the  Main 
Channel,  and  the  making  of  a  final  pay- 
ment to  The  Qualey  Construction  Com- 
pany, contractors  on  said  section,  upon 
the  final  certificate  by  the  Chief  Engi- 
neer. 

Your  Committee  recommends  that  the 
President  and  Clerk  be  authorized  to  pay 
the  said  The  Qualey  Construction  Com- 
pany the  final  reserve  under  the  con- 
tract, in  full  of  all  claims  and  demands 
of  whatsoever  nature,  pursuant  to  the 
certificate  of  the  Chief  Engineer,  and  in 
conformity  with  the  opinion  of  the  At- 
torney heretofore  filed  relative  thereto, 
withholding,   however,  the  amount   of 
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any  claims  that  may  be  filed  against  said 
section  or  contractors. 

Respectfully  submitted, 
(Signed)  J.  C.  Bra den, 

Chairman. 

FRANK  W ENTER, 

Alex.  J.  Jones, 

Z.  R.  Cabteb, 

Wm.  Boldenweck, 

Thomas  A.  Smyth, 

B.  A.  Eckhart, 

J.  P.  Mallettb, 

Joint  Committee  on   Engineering  and 
Jttnance." 

(One  enclosure.) 


The  following  is 

THE    CERTIFICATE     OP    THE    CHIEF    EN- 
GINEER: 

Section  5— 

Chicago,  March  80,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  hereby  certify  that  the 
Qualey  Construction  Company,  con- 
tractors for  Section  5  of  the  Main  Chan- 
nel, have  completed  all  of  the  work 
covered  by  their  contract  for  the  said 
section,  in  accordance  with  the  contract 


and  to  the  full  satisfaction  of  the  Chief 
Engineer.  This  certificate  is  given  sub- 
ject to  any  unaccrued  or  unmatured  lia- 
bilities or  duties  arising  or  growing  out 
of  said  contract. 

The  total  amount  of  work  performed 
by  them  is  as  follows: 

Glaoial  Drift,  919,086  cu.  yds.  at  27c. . .  $848,186  75 
Solid  Rock,  877,754  eft,  yds.  at  73 Wc. . .  277,849  19 
Additional  compensation  on  869,682 

ou.  yds.  at  4c 86,787  28 

Rabble  masonry  laid  in  cement  mor- 
tar, 54,077.8  cu.  yds.  at  $8.25 175,752  85 

Total  amount  earned  on  contract.  $728,826  07 
Total  amount  paid  on  account  of 
contract 687,155  75 


Total  amount  due  and  unpaid. ...  $  91,170  32 
Respectfully  submitted, 
(Signed)  Ibham  Randolph, 

Chief  FngUieer." 

ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  seconded 
by  Mr.  Jones,  tlie  Board  then  adjourned. 


I 
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—OP    THE— 


Board  of  Trustees 


—OF    THE- 


Sanitary  District  of  Chicago. 


APRIL  7.  1897. 


OFFICIAL   RECORD. 

(Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  fiftieth  regular 
meeting  of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago,  was  held  in 
their  rooms,  Rialto  Building,  Wednesday, 
April  7, 1897,  at  2  o'clock  P.  M. 

In  the  absence  of  the  President,  the 
Clerk  called  the  Board  to  order. 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Mallette  and  Wenter — five 
members,  were  present. 


ELECTION  OF  TEMPORARY  CHAIRMAN. 

Mr.  Carter,  seconded  by  Mr.  Wenter, 
moved  that  Mr.  William  Boldenweck  be 
elected  temporary  chairman. 

The  motion  prevailed  unanimously, 
and  Mr.  Boldenweck  was  declared  duly 
elected  temporary  chairman,  and  there- 
upon took  the  chair. 


MINUTES. 

The  minutes  of  the  regular  meeting 
held  March  81,  1897,  were  approved,  as 
printed,  on  motion  of  Mr.  Braden,  sec- 
onded by  Mr.  Mallette. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

R.  8eelig  (repairing  instruments) $ 

Chicago  Towel  Supply  Company  (toweling) 


8  80 
5  40 
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O.  S.  Austin  (Ice) $     12  00 

J.  M.  Abbltt(coal) 16  95 

fl».  E.  Cooley  (services,  March,  1897) . 500  oo 

Isham  Randolph  (traveling) 52  99 

CLERICAL  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling) $       250 

O.  8.  Austin  (ice) 8  00 

A.  Hannibal  (repairing  furniture)  3  00 

GENERAL  ACCOUNT. 

Western  Union  Telegraph  Company  (service) $      2  73 

F.  W.  C.  Hayes  (traveling) 27  25 

lsham  Randolph  (traveling  and  expense) 81  50 

fL.  E.  Cooley  {traveling  and  expense) 263  64 

James  Reddick  (traveling  and  expense) 140  03 

POLICE  DEPARTMENT. 

Banks  &  Koller  (sundries) $      6  05 

Charles  Werner  (boarding  horses) 5  25 

P.  J.  Peeney  (horse  shoeing) *. . . .  8  00 

Thos.  O'Brien  (teaming) 1  76 

J.  G.  Bodenschatz  (sundries) 1  00 

E.  J.  Coen  (expense) 45  50 

W.  L .  Felkner  (expense ) 2  (JO 

Albef  Ahlberg  (laundry) 1  65 

PUMPING  PLANT8. 

McArthur  Bros.  Company  (coal,  Section  8) $      2  98 

Heggie  Bros,  (repairs,  Section  14) 38  28 

Dearborn  Drug  and  Cbemical  Works  (compound ) 39  22 

*  Weaver  Coal  Company  (coal) 188  25 

ENGINEERING  DEPARTMENT. 

+Comxt/rucMon  Account— 

Griffiths  AMcDermott  (Section  I,  April  1,1897)  $12,389  86 

Held maier  &  Neu  (Section  A,  April  1, 1897) 8,839  80 

The  P.,  C,  C.  &  St.  L.  Ky.  Co.  (Sec.  O  crossing,  March  8, 1897) ....  989  25 

Grand  total 


$     595  14 


850 


$      515  15 


70  80 


$      268  73 


$  22,168  41 
$23,626  78 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
t  Motion  as  to  approval  and  payment  lost. 


Mr.  Mallette,  seconded  by  Mr.  Brad  en, 
moved  that  the  vouchers  as  read  and 
shown  above  be  approved  and  ordered 
paid. 

On  roll-call  ihe  vote  stood  :  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
{except  as  to  vouchers  in  favor  of  L*  E. 
Cooky  for  $500  and  $263.64,  respectively, 
on  which  lu,  voted  nay)  Mallette  arid 
Wenter— five  {except  as  above  noted). 
Nays— none  (except  as  above  noted). 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried  and  the  vouch- 


ers, as  read  and  shown  above,  approved 
and  ordered  paid  (except  the  vouchers" in 
favor  of  L.  E.  Cooley  for  $500  and$26S.64> 
as  to  which  the  Chairman  declared  the  mo- 
tion lost), 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  April 
8,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 
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The  following  is 

THE  REPORT : 

•'Chicago,  April  7, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  toe  Sanitary  District  of  Chicago: 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
April  3,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 86 


Pumping  plants 10 

Clerical  department.  5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator 1 

Total  employes 141 

Respectfully  submitted, 

(Signed)  J  as.  Reddiok. 

Clerk." 


MONTHLY  REPORT  PROM  TREASURY  DEPARTMENT.  • 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
March,  1897,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed  and 
placed  on  file.  .     . 

The  following  is 

THE  REPORT  : 

Receipts. 

Balance  on  hand  at  date  of  last  report $     807,511  70 

From  Collector  South  Town,  account  Sanitary  District  Tax $  150,000  00 

From  Collector  North  Town,  account  Sanitary  District  Tax 80,000  00 

From  Collector  West  Town,  account  Sanitary  District  Tax 40,000  00 

From  Collector  Town  of  Lake  View,  account  Sanitary  District  Tax 81,450  59 

From  Collector  Town  of  Lake,  account  Sanitary  District  Tax 26,000  00 

From  Collector  Town  of  Cicero,  aooount  Sanitary  District  Tax 17,019  56 

From  Collector  Town  of  Hyde  Park,  account  Sanitary  District  Tax 10,000  00 

From  Collector  Town  of  Jefferson,  account  Sanitary  District  Tax 8,528  03 

From  Collector  Town  of  Lyons,  account  Sanitary  District  Tax 4,854  66 

James  Roddick,  Clerk,  account  Enirineering  Department,  proceeds  sale  of 

building  on  Section  5 10  00 

James  Reddick,  Clerk,  Interest  Account,  accrued  interest  on  Warrant 

No.  162 84  98 

Chicago  National  Bank,  Interest  Acoount 676  38 

Fort  Dearborn  National  Bank,  Interest  Aooount 871  78 

Metropolitan  National  Bank,  Interest  Account 871  78 

Garden  City  Banking  and  Trust  Company,  Interest  Account £71  78 

Equitable  Trust  Company,  Interest  Acoount 169  86 

Total  cash  received  for  month $     868,060  25 

%  i.ass.s.71  ft* 
Disbursements.  ~= 

Clerical  Department '. $  '    971  68 

Treasury  Department 208  66 

Engineering  Department 12,803  48 

Engineering— Construction  Department 90,758  07 

Law  Department 2,615  48 

General  Aooount 4,009  85 

Police  Department.. . .  i 2,740  19 

Pumping  Plant— Section  14 881  82 

Pumping  Plant—Section  8 9000 

Weir,  MoKeohney  A  Co 898  22 

Interest  Account— Interest  on  Tax  Warrants 8,828  25 

Total  Cash  Disbursed $     118,244  60 

Balance  this  date,  in  banks  as  per  schedule  endoi  sed  hereon 1,147,327  35 

$  1,305,571  95 

Chicago,  April  7th,  1897.  F.  M.  BLOUNT,  Treasurer. 

By  S.  P.  BLOUNT,  Ant.  Treasurer. 
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Schedule. 

Chicago  National  Bank $  532,742  8t 

Garden  City  Banking  and  Trust  Company 160,000  00 

Metropolitan  National  Bank 160,000  00 

Fort  Dearborn  National  Bank 160,000  00 

Equitable  Trust  Company 100,000  00 

National  Bank  of  Illinois 84,585  04 

Total *  1,147,587  85 


REPORT  IN  REFERENCE  TO  CLAIMS  OF 
CONTRACTORS  ON  SECTIONS  2  AND  4. 

The  Clerk  presented  a  report  from  the 
Chief  Eng}neerf  with  reference  to  and 
accompanied  .by  a  copy  of  state- 
ment of  claims  of  Mo  Arthur  Bros., 
the  report  setting  forth  that  on 
February  1st  the  final  certificate  on 
Section  4  was  transmitted,  showing  a 
balance  due  McArthur  Bros,  of  $74,554.26 
on  that  section,  and  on  February  16th 
the  final  certificate  on  Section  2  was 
transmitted,  showing  a  balance  due  on 
account  of  that  section  of  $117,791  75; 
also  that  there  is  a  claim  of  $8,509.40  for 
overhaul  on  levee  on  8ection  4,  which 
has  been  considered  just  and  has  been 
covered  by  a  voucher  dated  March  15th; 
the  report  further  stating  that  there  are 
other  claims  submitted  by  McArthur 
Bros,  aggregating  $50,843.20,  and  also  an 
unmatured  claim  for  interest,  which  the 
Chief  Engineer  can  neither  recognize  or 
approve;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  referred  to  the 
Committee  on  Engineering,  which  was 
carried  by  a  viva-voce  vote. 

The  following  is 

THE  REPORT: 

"Chicago,  April  5, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary 'District  of  Chioaqo: 

Gentlemen— On  February  1st,  I  trans- 
mitted the  final  certificate  on  Section  4, 
showing  a  balance  due  McArthur  Bros, 
of  $74,554.26  on  that  section  and  on  the 
10th  of  the  same  month  I  transmitted  the 
final  certificate  on  Section  No.  2,  show- 
ing a  balance  due  the  same  contractors 
on  account  of  that  section  of  $117,791.75. 
On  February  10th  I  advised  you  that 
there  was  a  claim  for  overhaul  on  levee 
on  Section  No.  4  which  I  considered  just, 
but  the  amount  of  which  I  had  not  been 
able  to  determine;  I  have  since  ascer- 
tained the  facts  in  this  case  and  decided 
the  amount  of  the  claim  to  be  $8,509.40, 
which  I  have  covered  by  voucher  dated 
March  15th.    Besides  these  claims  there 


are  others  submitted  by  McArthur  Bros, 
and  enumerated  in  a  letter  addressed  to 
me  under  date  of  April  2nd,  a  copy  of 
which  is  hereto  attached.  These  claims, 
aggregating  $50,843.20,  besides  an  un- 
matured claim  for  interest,  are  such  as  I 
can  neither  recognize  or  approve.  The 
only  one  of  these  claims  which  has  come 
to  me  in  full  detail  is  that  for  back  filling 
on  Sections  2  and  4. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

(One  enclosure.) 


The  following  is  the  copy  of 

STATEMENT  OP  CLAIMS  OP  MoARTHUR 

BROS: 

"Chicago,  April  5, 1897. 

Itham  Randolph,  Chief  Engineer,  Sani- 
tary District  of  Chicago: 

Dear  Sir— In  pursuance  of  a  request 
from  some  of  the  Trustees  of  the  Sani- 
tary District,  we  send  them,  through 
you,  a  statement  of  the  claims  we  make 
against  the  Sanitary  District  of  Chicago, 
growing  out  of  their  changing  our  con- 
tracts as  to  the  retaining  walls,  and  not 
permitting  us  to  construct  the  retaining 
walls  at  the  time  and  stage  of  progress 
in  the  work,  provided  for  in  our  con- 
tracts, which  detention  and  delay  has 
resulted  in  an  additional  cost  to  us  as 
follows: 

1st— Back  filling  of  retaining 
walls  where  the  Channel  had 
been  excavated  to  grade $80,248  70 

2nd — A  delay  of  six  months 
beyond  the  contract  time  in 
which  we  would  have  com- 
pleted the  work,  which  ne- 
cessitated the  pumping  of 
the  sections  and  mainte- 
nance of  the  plant  six 
months  longer  than  other- 
wise would  have  been  neces- 
sary    18,614  97 
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3rd— Interest  on  the  12%  per 
cent  retained  by  the  District 
for  six  months  longer  than  it 
otherwise  should  have  been 
retained $  6,979  58 

4th — Interest  on  all  sums  un- 
paid after  January  1st,  1897. 

To  all  of  these  claims  we  called  the  at- 
tention of  the  Trustees  through  a  com- 
munication to  you  under  date  of  July 
18th,  1895,  and  at  other  times. 

We  do  not  present  these  claims  to  be 
passed  upon  by  you,  or  recognize  that 
under  the  contract  you  have  authority 
to  determine  them,  as  we  regard  them 
purely  judicial  questions  and  not  engi- 
neering ones,  but  present  them  through 
you  to  the  Trustees  of  the  Sanitary 
District,  as  required.  We  are  willing  to 
submit  them  to  arbitration  under  the 
Tuley  Law,  or  otherwise,  as  may  be  fair 
and  equitable,  for  determination. 


(Copy) 


Respectfully, 

McArthur  Bros. 


RESIGNATION    OF    SUPERINTENDENT    OP 
CONSTRUCTION. 

The  Clerk  presented  the  resignation  of 
Mr.  U.  W.  Weston,  Superintendent  of 
Construction,  and  the  same  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  resignation  be  ac- 
cepted, the  same  to  take  effect  April  15, 
1897.  and  also  that  a  vote  of  thanks  be 
tendered  Mr.  Weston  for  valuable  ser- 
vices rendered  the  District,  which  was 
carried  by  a  viva  voce  vote. 

In  the  same  connection  Mr.  Wenter 
stated  that  he  would  prepare  a  testi- 
monial to  Mr.  Weston  and  present  it  at 
the  next  meeting  of  the  Board. 

The  following  is 

THE  RESIGNATION : 

"April  5th,  1897. 

To  the  President  and  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — As  the  work  under  my 
charge  thus  far  under  contract  is  so  far 
advanced  toward  completion,  I  am 
about  to  make  other  engagements,  and 
hereby  tender  my  resignation  as  Super- 
intendent of  Construction  of  the  Sanitary 
District  of  Chicago. 

In  severing  my  connection  with  this 
work  with  which  I  have  been  identified 
from  its  commencement,  I  cannot  refrain 
from  expressing  my  hearty  appreciation 
to  all  the  members  of  the  Board  for  their 


constant  aid  and  assistance,  whose  earn- 
est co-operation  made  the  results 
achieved  unparallelled  in  economical 
and  speedy  construction.  Their  uniform 
kindness  and  consideration  will  be  re- 
called with  pleasing  remembrance. 

I  am  also  mindful  of  the  harmonious 
relations  that  have  always  existed  be- 
tween myself  and  the  officers  and  em- 
ployes of  the  different  departments,  and 
I  take  this  occasion  to  attest  my  oordial 
regard  for  each  and  all. 

Respectfully  submitted, 

(Signed)  U.  W.  Webton. 

REPORT  IN  REFERENCE  TO  REDUCTION 
OF  BOND  OF  CONTRACTORS  FOR  SEC- 
TION B. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  in  reference  to  a  com- 
munication from  Messrs.  Heldmaier  & 
Neu,  asking  that  their  bond  on  Section  B 
be  reduced,  as  has-  been  done  on  other 
completed  sections;  the  report  recom- 
mending that  the  request  of  these  con- 
tractors be  complied  with;  and  the  re- 
port was  read. 

Mr.  Braden.  seconded  by  Mr.  Carter, 
moved  that  the  report  be  referred  to  the 
Committee  on  Engineering,  which  was 
carried  by  a  viva  voce  vote. 

The  following  is 

THE  REPORT: 
"CHICAGO,  April  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  am  in  receipt  of  a  letter 
from  Messrs.  Heldemaier  &  Neu  asking 
that  their  bond  on  Section  B  be  reduced, 
as  has  been  done  on  other  completed  sec- 
tions. This  work  is  practically  com- 
pleted, but  will  need  a  little  dressing  up 
before  we  are  prepared  to  accept  it.  I 
would,  however,  recommend  that  the 
request  of  these  contractors  be  complied 
with,  as  they  have  shown  themselves 
thoroughly  reliable  in  all  matters  coming 
under  my  observation. 

Respectfully  submitted, 

(Signed)  Ish&h  Randolph, 

Chief  Engineer." 

REPORT  IN  REFERENCE  TO  AMOUNTS 
WITHHELD  ON  ACCOUNT  OF  CLAIMS 
AGAINST  CONTRACTORS  ON  SECTION  5. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  En- 
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gineering  and  Finance  in  reference  to 
certain  claims  filed  against  the  Qualey 
Construction  Co.,  contractors  on  Section 
5,  and  the  amounts  withheld  to  cover 
same  upon  final  settlement  by  the  Dis- 
trict with  said  contractors,  the  report  be- 
ing accompanied  by  the  notice  of  claim 
of  Mason,  Hoge  &  Co.  for  $5,000,  setting 
forth  the  facts  in  detail  and  for  reasons 
duly  given  recommending  that  the  war- 
rants numbered  68,  71  and  74,  represent* 
ing  the  sum  of  $16,104.20,  heretofore 
withheld,  be  delivered  to  the  Qualey 
Construction  Company,  on  condition 
that  the  balance  of  $10,984.43  here- 
tofore withheld  be  retained  as  security 
for  any  and  all  of  the  claims  so  filed  as 
aforesaid;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,'  Braden,  Carter, 
Mallette  and  Wenter— fi  ve.  Nays— None. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  April  5. 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen— Your  Joint  Committee 
on  Engineering  and  Finance  reports  that 
it  has  had  under  consideration  the  mat- 
ter of  claims  filed  against  Section  5  of 
the  Main  Channel,  the  Qualey  Construc- 
tion Company  contractors  thereon,  and 
the  money  withheld  upon  final  settle- 
ment to  cover  such  claims,  pursuant  to 
the  order  of  the  Board  at  its  meeting  of 
March  31,  1897,  (Proceedings,  pages  3946 
and  8947)  there  are  on  file  claims  for  the 
respective  amounts  as  follows: 

Mason,  Hoge,  King  &  Co 

Mason,  Hoge  &  Co. 

Sundry  labor  claims 

E.  A.  Robinson  Co 

Dr.  Re <... 

Devecchio,    personal     injury 

case 

Lemont  State  Bank. . . . : 


598  83 

5,000  00 

841  10 

4,000  00 

6,000  00 

10  000  00 
1,104  20 

A  receipt  in  full  has  been  executed  by 
said  Qualey  Construction  Company  for 
amount  due  in  accordance  with  the  said 
order  of  the  Board,  and  an  amount  with- 
held for  the  full  face  value  of  above 
mentioned  claims,  and  balance  paid 
over. 

Upon    investigation   the    Committee 


finds  that  the  claim  of  Mason,  Hoge  & 
Company , above  mentioned, for  $5,000.00, 
is  for  damages  claimed  to  have  been  sub-  0 
tained  by  delay  and  expense  resulting 
from  water  flowing  into  Section  6  from 
Section  5  of  the  Main  Channel.  On  De- 
cember 5,  1896,  Mason,  Hoge  &  Company 
executed  a  receipt  in  full  of  all  claims 
whatsoever  to  the  District  on  Section  6, 
so  that  said  claim  must  be  construed  as  a 
personal  one  against  the  said  Qualey 
Construction  Company. 

The  claim  of  Devecchio,  above  men- 
tioned, for  $10,000,  is  a  suit  brought  to  * 
recover  damages  for  injuries  resulting 
from  an  explosion  of  powder  during 
work  on  Section  5,  whereby  the  plaintiff, 
as  a  workman  thereon,  was  injured  about 
the  arm.  The  Qualey  Construction 
Company  claim  that  the  injuries  are 
not  serious  and  that  a  bond  has  been 
given  by  an  accident  company  to  cover 
any  liability,  and  that  said  accident  com- 
pany is  defending  the  suit  in  the  courts; 
also,  if  the  District  is  in  any  way  liable, 
the  outstanding  bond  of  said  section  is 
sufficient  to  cover  the  same. 

The  aggregate  of  the  other  claims 
amount  to  $12,038.68,  the  face  value  of 
which  is  in  some  instances  largely  in  ex- 
cess of  the  actual  amount  claimed. 

The  Committee  also  finds  and  reports 
that  the  said  claim  of  the  Lemont  State 
Bank  for  $1,104.20  has  been  settled  and 
the  District  released  from  any  and  all 
liability  pertaining  thereto. 

The  Committee,  therefore,  in  consider- 
ation of  the  premises,  recommends  that  a 
warrants,  numbered  68,  71  and  74,  repre- ' 
sen  ting  the  sum  of  $16,104.20,  heretofore 
withheld,  be  turned  over  and  delivered 
to  the  Qualey  Construction  Company, 
upon  condition  that  the  balance  of  $10,- 
984.43,  of  the  amount  withheld,  aa  afore- 
said, be  retained  as  security  for  any  and 
all  of  the  claims  so  filed  as  aforesaid. 

(Signed)  Jos.  C.  Braden, 

Chairman. 

Frank  Wentkr, 

Z.  R.  Carter, 

Wm.  Boldenweck, 

J.  P.  Mallette, 

Joint  Committee  on    Engineering  and 
Jfinance." 

COMMUNICATION  FROM  WESTERN   STONE 

COMPANY. 

The  Clerk  presented  and  read  a  com- 
munication from  the  Western  Stone 
Company  with  reference  to,  and  accom- 
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Sanied  by,  bill  for  $450.00  against  the 
anitary  District,  for  damages  sustained 
and  expenses  incurred  by  said  company 
on  account  of  the  blowing  up  of  the 
bridge  crossing  the  Drainage  Channel  at 
their  Quarry  No.  5. 

Mr.  Mallette,  seconded  by  Mr.  Braden, 
moved  that  the  communication  be 
printed  and  referred  to  the  Committee 
on  Engineering. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

The  following  Is 

THE  COMMUNICATION  : 

"Chicago,  March  29, 1897. 

Thomas  Kelly,  President,  and  Members 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— On  the  second  day  of 
September,  1895,  we  rendered  a  bill  to 
the  Sanitary  District  for  $450.00,  for 
damages  sustained  and  expenses  incur- 
red by  this  company  on  account  of  the 
blowing  up  of  the  bridge  crossing  the 
Drainage  Channel  at  our  Quarry  No.  5. 

The  contractors  in  charge  of  the  con- 
struction of  the  Channel  at  this  point, 
while  working  under  the  bridge,  used 
large  quantities  of  dynamite  in  the  ex- 
cavation of  the  work.  One  of  the  blasts 
blew  out  all  of  the  underpinning  of  the 
bridge,  making  it  absolutely  unfit  for  use. 

During  the  time  it  was  being  repaired 
our  business  had  to  be  suspended. 

We  have  never  had  the  bill  acted  upon 
by  your  Board.  We  believe  we  are  en- 
titled to  the  amount  claimed.  We  are 
anxious  to  have  it  adjusted.  We  have 
waited  with  the  hope  that  you  would 
order  its  payment  without  further  appeal 
from  us. 

We  roust  now  know  what  is  to  be 
done  with  the  matter.  The  claim  is  now 
getting  old.  If  you  desire  us  to  commence 
suit  against  the  District  on  the  matter, 
please  so  advise  us. 

Very  truly  yours, 

WESTERN  STONE  COMPANY, 

(8igned)  M.  B.  Madden, 

President." 

(Two  enclosures). 

communication  from  h.  w.  tiernan. 

The  Clerk  presented  a  communication 
from  H.  W.  Tiernan,  submitting  a  pro- 
position regarding  the  publishing  of  a 
historical  review  of  the  Canal,  the  same 
to  comprise  forty  full-page  copper-plate 


etchings,  together  with  detailed  descrip- 
tive matter,  also  group  engravings  of  the 
Trustees,  heads  of  departments,  etc. 

Mr.  Mallette,  seconded  by  Mr.  Braden. 
moved  that  the  communication  be 
printed  and  referred  to  the  Committee 
on  Engineering. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

The  following  is 

THE  COMMUNICATION: 

"  March  26th,  1897. 

Honorable  Thomas  Kellv%  President 
Board  of  Trustees  of  Chicago  Sanitary 
District: 

At  the  suggestion  of  numerous  con- 
cerns interested  in  the  construction  of 
Chicago's  great  Drainage  Canal,  I  beg 
leave  to  submit  to  you  the  following 
proposition :  Upon  stringent  inquiries  I 
have  ascertained  through  the  Clerical 
and  Engineering  Department  of  the  Sani- 
tary District  of  Chicago  that  there  is  not 
to-day  in  existence  an  intelligible  series 
of  illustrations  of  our  great  Canal,  to- 
gether with  descriptive  matter  issued  in 
popular  form.  Through  the  courtesy  of 
the  Engineering  Department,  I  have  fur- 
ther ascertained  that  the  demand  for 
such  a  work  is  large,  consequently  I  beg 
leave  to  make  the  proposition  herein  em- 
braced to  your  Honorable  Board.  I  will 
publish  a  historical  review  of  the  Canal 
to  comprise  forty  full  page  copper-plate 
etchings,  together  with  detailed  descrip- 
tive matter  to  be  printed,  executed  and 
bound  in  the  same  manner  as  my  his- 
torical review  of  the  Chicago  Board  of 
Education,  to  the  number  of  5,000,  a 
copy  of  which  I  herewith  beg  leave  to 
hand  you.  The  work  will  also  comprise 
group  engravings  of  the  Trustees,  heads 
of  departments,  etc.  The  above-men- 
tioned number,  or  as  many  more  as  shall 
be  warranted  by  the  success  of  the  enter- 
prise, to  be  turned  over  to  your  Honor- 
able Board  absolutely  without  cost. 
Furthermore,  I  would  most  respectfully 
propose  to  pay  the  sum  of  10  per  cent  on 
all  business  accruing  from  such  publica- 
tion to  your  Honorable  Board  as  a  royalty 
for  the  privilege  which  I  herein  seek. 
The  above  proposition  to  be  based  on  the 
following  points  of  moral  support  from 
your  Honorable  Board :  First—That  your 
Honorable  Board,  through  the  Clerical 
Department,  furnish  me  with  such  names 
of  contracting  and  operating  companies 
as  have  assisted  in  the  construction  of 
the  Drainage  Canal,  for  the  purpose  of 
obtaining  such  advertising  representa- 
tion from  such  firms  as  they  shall,  in 
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their  commercial  judgment,  see  fit  to 
favor  my  publication.  Second — That  I 
shall  be  furnished  through  your  En- 
gineering Department  such  illustrations 
and  historical  data  as  can,  be  best  used  in  a 
correct  and  thorough  explanation  of  said 
Canal.  Third— That  this  publication  be 
recognized  as  the  only  authorized  publi- 
cation having  the  sanction  of  your  Hon- 
orable Body.  Together  with  the  above 
proposition,  1  beg  leave  further  to  agree 
to  submit  all  advertising  contracts  ob- 
tained in  the  above  contemplated  work 
for  the  verification  in  basing  amount  of 
royalty  at  above  stipulated  10  per  cent. 

Confidently  believing  that  I  can  issue 
such  a  publication  as  will  be  a  credit  to 
your  Honorable  Body  and  to  our  great 
city,  and  sincerely  trusting  that  you  will 


see  fit  to  accept  the  within  proposition,  I 
beg  leave  to  be, 

Most  respectfully  yours, 

(Signed)  Henry  W.  Tibrnan." 

ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  seconded  by 
Mr.  Carter,  the  Board  then  adjourned. 
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Sanitary  District  of  Chicago. 


'  APRIL  14  AND  16,  1897. 


OFFICIAL  RECORD. 

{Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  fifty-first  regu- 
lar meeting  of  the  Board  of  Trustees  of 
the  8anitary  District  of  Chicago,  was  held 
in  their  rooms,  Rial  to  Buildiag,  Wednes- 
day, April  14,  1897,  at  1:80  o'clock  P.  M. 

On  roll-call,  Messrs.  Boldenweck,  Car- 
ter, Eckhart  and  Mallette — four  mem- 
bers, were  present.    No  quorum. 

At  2  o'clock  P.  M.,  no  other  members 
haying  arrived  and  consequently  there 
being  no  quorum  present,  on  motion  of 
Mr.  Boldenweck,  seconded  by  Mr.  Mal- 
lette, the  Board  then  adjourned  to  meet 


Friday,  April  16,  1897,  at  1:80  o'olook 
P.  M. 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  fifty- first  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Rialto  Building,  Friday, 


J 
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April  16,  1897,  at  1:30  o'clock,  P.  M., 
pursuant  to  motion. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Kelly  and  Wenter 


— six  members,  were  present,  Mr.  Jones 
arriving  subsequently. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  April  7,  1897,  were  approved,  as 
printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Eckhart. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

WygantA  Ayres  (rent,  Corwith,  March,  1897) $     12  50 

Wm.  McGinnis  (gauge  reading) 10  00 

Wm.  Kirkham  (gauge  reading) 10  00 

Joseph  Carlin  (gauge  reading) 10  00 

E.  Hastings  (gauge  reading) 10  00 

Mary  Rusk  (gauge  reading) 10  00 

L.  E.  Cooley  (services,  Consulting  Engineer,  March  31, 1897) 600  00 

E.  JR.  Shnable  (traveling  and  expense) 28  66 

H.  B.  Alexander  (traveling  and  expense) 8  09 

Chas.  L.  Harrison  (traveling  and  expense) 22  72 

W.T.  Keating  (traveling  and  expense) 44  90 


LAW  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling) $  1  50 

C.  S.  Austin  (ice) 8  00 

A.  Hannibal  (repairing  furniture) 2  60 

Henry  Young  (Joliet  office  rent,  March,  1897) 10  00 

F.  V7.  C.  Hayes  (expense) 87  62 


GENERAL.  ACCOUNT. 


L.  E.  Cooley  (traveling  and  expense) 

LAW  DEPARTMENT— LAND    ACCOUNT. 

F.  W.  C.  Hayes  (accrued  Will  County  taxes) $ 

PUMPING  PLANT— SECTION  14. 

Weaver  Coal  Company  ( coal ) $     99  48 

Delaney  OH  and  Grease  Company  (oils) 100  12 

Chas.  Li.  Harrison  (expense) 17  25 


ENGINEERING  DEPARTMENT. 

*  Construction  Account—  • 

The  P.,  C,  C.  &  St.  L.  Ry.  Co.  (Sec.  O— P.,  C,  C.  &  St.  L.  cross- 
ing April  5, 1897) $    526  85 

The  Union  Stock  Yd.  <fe  T.  Co.  (Sec.  O— P.,  C,  C.  &  St  L.  cross- 
ing, April  5, 1897) 2,758  05 


681  80 


60  62 


$       268  64 


61  49 


$       216  80 


Total 


$    8,282  90 
$    4.547  81 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr.  Boldenweck,  seconded  by  Mr.  Wen- 
ter,  moved  that  the  vouchers  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
(except  as  to  vouchers  in  favor  of  L.  E. 
Cooteyfor  $500  and  $£63.64,  respectively, 
on  which  he  voted  nay)  Eckhart,  (ex- 
cept as  to  vouchers  in  favor  of  L.  E. 
Cooley  for  $500  and  $263.64,  on  which  he 
voted  nay,)  Jones,  Kelly  and  Wenter— 
seven  (except  as  above  noted).  Nays— 
none  (except  as  above  noted). 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  April 
10,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  April  14, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
April  10,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 86 

Pumping  plants 10 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Towpath  force 1 

Telephone  operator. 1 

Total  employes 141 

Respectfully  submitted, 

(Signed)  Jab.  Reddick, 

Clerk." 


MONTHLY    REPORT    PROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
March, '  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 


The  following  is 

THE  REPORT: 

"Chicago.  April  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  (Jhwaqo: 
Gentlemen— I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
March,  1897,  was  $1,9021.95,  divided  as 
follows: 

Salaries $1,866  66 

Stationery 80  79 

General  expenses 6  60 

Total $1,908  96 

There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against  the 
Clerical  Department,  and  the  expenses 
for  the  present  month  will,  from  present 
indications,  be  about  $900.00. 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  March,  1897,  was  $6,118.86, 
divided  as  follows: 

Salaries $4,906  66 

Printing 15  90 

Advertising 485  15 

Electric  lighting 122  14 

General  expenses. 588  50 

Total * $  6,118  85 

There  are  outstanding  liabilities 
against  the  General  Account  of  about 
$1,000.00  for  advertising,  printing,  etc., 
and  the  expenses  for  the  present  month 
will  be  about  $5,000.00. 

During  the  month  of  March,  1897, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $42,835.89,  as  follows: 

Engineering  Department $  21,144  52 

Clerical  Department 1,902  95 

Law  Department 5,661  80 

General  Account 6,118  85 

Treasury  Department 858  18 

Police  Department 5,157  07 

Pumping  Plant,  Section  8 180  00 

Pumping  Plant,  Section  14 1,887  24 

Weir,  McKechney  <fc  Co.  (la- 
bor claims) 985  28 

Total .$  42,885  89 

The  total  1896  tax- levy  warrants  issued 
to  date  has  been  $2,588,029.84,  and  of 
this  amount  the  sum  of  $90,753  07  was 
redeemed  during    the    month   and   at- 


April  16,] 


—3959— 


riw. 


tached  coupons  for  aoorued  interest  on 
this  latter  amount  to  date  of  redemp- 
tion, amounting  to  $3,828.25,  were  paid 
by  the  Treasurer,  for  which  no  warrant 
was  required. 

During  the  month  vouchers  issued  to 
the  amount  of  $86,856.69  were  paid  in 
tax  levy  warrants,  with  five  per  cent  in- 
terest coupons  attached,  drawn  against 
the  tax- levy  for  1897,  for  accounts  as 
shown  below. 

The  total  expenditures,  therefore,  for 
the  month,  were  as  follows: 

1897  Tax-levy  Warrants,  Con- 
struction Account. $    88,29168 

1897  Tax-levy  Warrants, 
Weir,  McKechney  &  Go 1,886  21 

1897  Tax-levy  Warrants,  An- 
gus AGindele 624  20 

1897  Tax-levy  Warrants,  Gen- 
eral Account,  Printing 496  28 

1897  Tax-levy  Warrants, 
Pumping  Plant,  Section  14. .  658  87 

Regular  Warrants 42,885  89 

1896  Tax-levy  Warranto  re- 
deemed          90,758  07 

Interest  on  Warrants  re- 
deemed           8,828  25 

Total  (inclusive  of  war- 
rants redeemed) $  178,778  40 

Of  the  $88l,B18.00  appropriated  Jan- 
uary 20,  1897,  for  the  payment  of  De- 
partmental and  Direct  operating  ex- 
penses,  there  were  expenditures  during 
the  month  to  the  amount  of  $41,850.11, 
leaving  the  unexpended  balance  of  the 
appropriation  $802,177.44. 

Of  the  $485,850.00  appropriated  Jan- 
uary 20, 1897,  for  the  payment  of  certain 
maturing  bonds  and  interest,  there  have 
been  no  expenditures  so  far. 

Of  the  total  amount  of  1896  tax  levy 
warrants  issued  to  date,  there  is  now 
outstanding  the  sum  of  $2,492,276.27,  and 
of  the  1897  tax  levy  warrants  issued  to 
date,  the  total  amount  is  now  outstand- 
ing and  amounts  to  the  sum  of  $209,784. 50. 

Respectfully  submitted. 


(Signed) 


Jambs  Rsddick, 

Clerk." 


MONTHLY  REPOBT  FROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
March,  1897,  which  was  read,  and,  by 


unanimous  consent,'  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 

"Chicago,  April  18, 1897. 

To  the  Honorable  the  Board  of  Tru&teto 
of  the  Sanitary  District  of  Chicago: 

Gbntlemrn— I  herewith  submit  the  re- 
port of  the  Law  Department  for  the 
month  of  March,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

SALARIES. 

Attorneys $2,921  10 

Office  force 548  88 


$8,469  48 


GENERAL  EXPENSES. 

Court  costs... $   407  05 

Right  of  way  (salaries)     250  00 

Expense  account 169  76 

Legal  services 1,250  00 

Printing  and  station- 
ery 115  56 


$2,192  87 


Total $5,661  80 


The  different  matters  which  have  en- 
gaged the  attention  of  the  department 
during  the  past  month  may  be  summarized 
as  follows: 

Trial  of  the  injunction '  proceedings 
against  the  County  Treasurer  of  Will 
County,  involving  the  right  to  assess  the 
land  of  the  District;  matter  taken  under 
consideration  by  the  court  Also  trial  of 
the  Bates  Machine  Company  against  Smith 
<fc  Eastman  and  the  District,  consuming  a 
week  in  the  actual  hearing  of  the  case  be- 
fore Judge  Dibell,  Will  County  Circuit 
Court. 

Argument  and  sustaining  of  demurrer 
filed  in  the  case  of  Gates  Iron  Works  versus 
Smith  &  Eastman  and  the  District,  in  the 
Circuit  Court  of  Cook  County. 

Preparation  for  argument  and  objections 
to  master's  report  in  matter  of  Ricker,  Lee 
&  Company  versus  the  District,  United 
States  Circuit  Court 

The  various  bills  and  matters  of  legisla- 
tion pending  before  the  Legislature  have 
been  carefully  considered  and  attended  to, 
conferences  held  with  the  Valley  people 
relating  to  legislation  and  an  amicable  ad- 
justment of  the  different  bills  arrived  at 
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Various  other  details  of  litigation  of  the 
District  have  been  carefully  looked  after. 

In  addition  to  the  above,  the  regular 
routine  work  of  the  office  and  the  general 
care  of  matters  in  its  charge  have  occu- 
pied the  time  of  the  department. 

Respectfully  submitted, 

(Signed)    Frederick  W.  G.  Hates, 

Attorney.1 


ti 


MONTHLY    REPORT    FROM     ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  March,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

the  report: 

"Chicago,  April  14, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department  for  the  month  of  March 
1897;  also  a  classified  statement  of  ex- 
penses to  April  1st,  1897: 

Salaries. $  10,600  05 

Supplies.. 795  98 

Contractors'  estimates,  reg- 
ular, including  final  on 
Sections 125,444  19 


Contractors'  estimates,  col- 
lateral...  


6,584  84 


Total $148,434  51 


I  estimate  the  expenses  of  the  Depart- 
ment for  the  month  of  April  will  be 
$100,000.00. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer.99 


"Chicago,  April  18,  1897. 

Isham  Bandolph  Esq.,  Chief  Engineer: 

Dear  Sir— The  work  of  construction 
for  the  month  of  March  was  confined  to 
three  sections,  viz :  Seotions  A,  B  and 
1,  upon  which  progress  was  much  de- 
layed by  unfavorable  weather. 

The  work  was  prosecuted  with  the 
usual  appliances  with  an  output  as  fol- 
lows :  Section  B  has  an  estimate  of 
1,100  oubic  yards  of  solid  rock.  Section 
A  returns  48,800  cubio  yards  of  glacial 
drift  and  1,526  cubio  yards  of  solid 
rock,  and  Section  1  is  credited  with 
11,400  cubio  yards  of  glacial  drift,  21,800 
cubic  yards  6f  solid  rock  and  400  cubio 
yards  of  retaining  wall  masonry. 

I  enclose  herewith  a  tabulated  state- 
ment which  shows  the  condition  of  the 
whole  work  up  to  the  1st  inst. 

Respectfully  submitted. 

(Signed)  U.  Wx  Weston, 

Supt.  of  Construction. 
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ON    REGULAR   CONTRACTS   MARCH   81,    1897. 


1 

CUBIC  YARDS.                                                               j 

l 

•   i 

§1 

Ow 

"3-2 

m 

64.69 
31.66 

100. 
99.62 
97.88 

100. 

VALUES. 

1897,  Inclusive. 

Estimated  Remaining  to  be  Done. 

IN 

i« 

Total  Work  Done 
to  Mch.SU  1897, 
Inclusive,  as  per 
Vouchers. 

Work 
f     to 
ea. 

RITES  DIVERSION. 

1 

MAIN  CHANNEL, 

1 

»  e  tS 

%j   •»  >r 

IP 

Glacial 
Drift. 

Solid 

Rook.    ' 

i 

Glacial 
Drift. 

Solid 
Rock. 

1 

Retaining  t 

Wall.      ! 

| 

S  688,185 
762,447 

1 

$     222,827  95 
80,821  08 
158,015  06 
217,287  06 
287,257  75 
269.846  00 
280,772  78 
361,712  68 
272,827  08 
896,668  80 
542,364  60 
448,004  00 
486,919  00 
*767,166  25 
996,220  36 
885,969  48 
840,962  93 
975.248  98 
728,826  07 
717,758  10 
779,810  69 
964,788  83 
816,412  00 
976,646  80 
806,357  00 
840,819  20 
819.888  19 
852,122  29 
49,706  60 
542,566  82 
123,581  09 
1,782  30 
6,526  40 
21,393  40 

$    121,956  40 

:.:....' 

175,362  81 

^ 

4,1*69 

::::::::::: 

819  32 

'!".'. i 

31,668 

7,888  26 

■ 

i 

i 
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192,869 

457,941 
19,768 
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288^88 
41,700 
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94.73 
81.07 
71.69 
96.28 
92.54 
99.51 
90.69 
91.68 

100. 

100. 

100. 

100. 

100. 

100. 
96.87 

100. 

100. 

100. 

100. 

100. 

100. 
57.14 

100. 

35,968  70 

20,184  80 

158,284 

16,724 
78,766 
65,100 

72,109  96 

95,718 

178,772  50 

••• i 

• 

56,198  66 

162.587 
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88,089  85 

212,486 
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1,800 

1,988 

109,400 

$    1,045  00 
14,684  55 
23,490  60 

2,932  22 

128.426 

1 

74,579  89 

5,876 

19,790 

168,571  30 

29,616 

1 

148  07 
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1456,526 

228,918  \\  $2,695,378 

i, 

286,659 

29,550 

92.22 

$  89,818  22 

$17,547,195  47 

$1,081,287  18 

Total  value  of  regular  contract  work  done  March  31,  1897,  inclusive,  as  per  vouchers. .  *$17,547,195  47 

Total  value  of  collateral  contract  work  done  to  March  31 ,  1897,  inclusive,  as  per  vouchers  t727,560  69 

Total  value  of  all  construction  work  done  to  March  31, 1897 $18,274,756  16 

Reserved  percentages,  regular  contracts $684,420  88 

Current  estimates,  regular  contracts 229,617  04 

Reserved  and  current  collateral  work 9,646  28 

828,664  10 

Total  paid  for  construction  work  to  March  81, 1897 $17,451 ,072  06 

Flood  damages,  Section  E,  chargeable  to  Streeter  &  Keneflck 5,116  28 

Total  paid  for  construction  work,  including  Section  E  flood  damages $17,466,187  28 


•Overhaul  to  Seotlon  1  not  included. 
tOverhaul  to  Section  1  included. 
(Including  104,514  cubic  yards  Collateral  Channel. 
{Including  27,495  cubic  yards  Collateral  Channel. 
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"Chicago,  April  14, 1807. 

lsham  Randolph  Eaq.t  Chief  Engineer: 

Dear  Sir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  March  was  as  follows: 

The  work  on  the  Regulating  Works 
and  Tail  Race  was  continued.  Consid- 
erable time  was  given  to  the  different 
Joliet  projects.  The  North  Branch  Sur- 
vey was  completed  up  to  Howard  street 
(about  4,000  feet  north  of  Rogers  Park 
Station,  on  the  C.  &  N.  W.  Ry  ).  One 
week  of  the  month  was  devoted  to  the 
measurement  of  the  flood  at  Riverside 
and  Gary.  Some  time  was  given  to  hy- 
draulic data  pertaining  to  the  Chicago, 
Desplaines  and  Illinois  Rivers,  and  to 
Lake  Michigan. 

Miscellaneous  work  was  done  pertain- 
ing to  plans  for  improving  the  South 
Branch,  inspection  of  Main  Channel,  and 
improvement  of  Stock  Yards  Slip.  De- 
sign was  commenced  on  by-pass  in  Chi- 
cago River  at  Adams-,  Jackson  and  Van 
Buren  streets. 

The  testing  of  cement  for  use  in  retain- 
ing walls  was  continued,  as  was  also  the 


work  of  preparing  record  photographs 
and  maintenance  of  water  gauges. 

A  general  design,  with  strain  sheets, 
has  been  completed  for  draw  span  at 
Thirty-first  street  crossing.  Some  work 
has  been  done  on  the  designs  for  draw 
spans  at  Southwest  Boulevard  and  West- 
ern avenue. 

The  regular  platting  was  continued  on 
the  following  maps:  The  watershed  map 
of  Chicago  and  vicinity,  the  two  contour 
maps  between  Lemont  and  Joliet,  the 
200-foot  scale  map  of  the  Chicago  River, 
and  a  200-foot  scale  map  of  Joliet  and 
vicinity. 

The  following  drawings  were  made: 
Profile  of  the  Flainfield  cut  off,  set  of 
colored  maps  from  Chicago  to  Henry  for 
Major  Marshall,  and  plans  for  proposed 
new  offices  in  Security  Building. 

The  expenses  for  April  will  be  ap- 
proximately the  same  as  for  March. 

Respectfully  submitted, 
(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer. 

Per  G.  M.  W." 
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REPORT  IN  REFERENCE  TO  PARTIAL  PAY- 
MENT ON  CONTRACT  FOR  SUPERSTRUC- 
TURE SOUTHWEST  BOULEVARD  BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  setting  forth  that  he  is 
in  receipt  of  a  letter  from  J.  G.  Wagner 
&  Company,  asking  for  payment  on 
account  of  work  on  contract  for  super- 
structure Southwest  Boulevard  Bridge; 
and  the  report  was  read. 

Mr.  Braden.  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  referred 
to  the  Committee  on  Engineering. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

The  following  is 

THE  REPORT: 

•«  Chicago,  April  14, 1897. 

To  the  Honorable*  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  am  in  receipt  of  a  let- 
ter from  J.  G.  Wagner  &  Co.,  who  had 
the  contract  for  the  Southwest  Boulevard 
Bridge,  asking  for  payment  on  account 
of  said  bridge.  I,  some  time  since,  ad- 
vised you  in  committee  of  the  fact  that 
I  had  gotten  suspension  of  work  on  this 
bridge  in  view  of  the  probable  change 
from  fixed  to  movable  structures.  The 
contractors  have  purchased  all  of  the 
material  for  the  fixed  struoture,  for 
which  they  have  the  contract,  and  have 
been  holding  it  subject  to  our  pleasure. 
I  think  they  are  entitled  to  partial  pay- 
ment and  ask  instructions  from  you  in 
regard  to  it. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

report  transmitting  forms  op  sup- 
plemental agreement  with  p.,  C.f 

C.  &  ST.  L.  RAILWAY  COMPANY  FOR  MOV- 
ABLE BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  transmitting  form  of 
supplemental  agreement  in  duplicate, 
covering  the  substitution  of  a  movable 
type  of  bridge  for  the  fixed  bridge  desig- 
nated in  previous  contract  with  the  P., 
C,  C.  &  St.  L.  Railway  Company,  set- 
ting forth  the  acceptance  of  the  same  by 
the  Pennsylvania  Company  (operating 
the  P.,  C.  C.  &  St.  L.  Ry.  Co.),  and  that 
the  Chief  Engineer  of  that  company  re- 
quests that  the  same  be  executed  in  du- 
plicate by  the  proper  officers  of  the  Dis- 
trict and  forwarded  to  them  for  execu- 
tion; and  the  report  and  accompanying 
form  of  agreement  were  read. 


Mr.  Boldenweck,  seconded  by  Mr. 
Braden,  mo^ed  that  the  report  and  ac- 
companying agreement  be  received  and 
printed  and  the  President  and  Clerk  be 
authorized  to  execute  the  said  agreement 
in  duplicate  on  behalf  of  the  District. 

On  roll  call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

,-  Chicago,  April  14, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen— I  am  in  receipt  of  a  let- 
ter from  the  Chief  Engineer  of  the 
Pennsylvania  Company,  Southwest  Sys- 
tem, advising  me  of  the  acceptance  by 
the  officers  of  his  company  of  the  sup- 
plemental agreement  covering  the  sub- 
stitution of  a  movable  type  of  bridge  for 
the  fixed  bridge  designated  in  our  con- 
tract with  the  P.,  C,  C.  <fc  St.  L.  Rail- 
way. He  requests  that  you  have  this 
supplemental  contract  executed  in  du- 
plicate by  your  proper  officers  and  for- 
warded for  execution  by  their  authori- 
ties. I  submit  herewith  the  agreement 
in  duplicate. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer.'9 


The  following  is 

THE  FORM  OP  SUPPLEMENTAL  AGREE- 
MENT: 

lh\8  Supplemental  Agreement,   Made 

this  day  of A.  D.  1897, 

between  the  Pittsburgh,  Cincinnati, 
Chicago  &  St.  Louis  Railway  Company, 
hereinafter  designated  the  "Railway 
Company,"  as  first  party,  and  the  Sani- 
tary District  of  Chicago  as  second  party. 

Witnesseth,  That  whereas,  an  agree- 
ment was  entered  into  by  and  between 
the  said  Railway  Company  and  the  said 
Sanitary  District,  under  date  of  August 
2 1st,  1895,  which  said  agreement  sets 
forth  and  covers  all  the  terms  and  condi- 
tions under  which  the  said  second  party 
is  permitted  to  cross  the  tracks  and  right 
of  way  of  the  first  party.  The  first  five 
paragraphs  of  said  contract  relate  to  the 
construction  by  the  second  party  of  fixed 
bridges,  and  paragraphs  six  and  seven 
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state  the  conditions  upon  which  the 
second  party  may  erect  a  movable 
structure  in  lieu  of  the  fixed  structure. 
Conditions  have  arisen  which  make  it 
desirable  that  the  second  party  should 
erect  a  bridge  structure  of  a  type  which 
may  hereafter,  when*  the  demands  of 
navigation  so  require,  be  equipped  and 
operated  as  a  movable. 

Therefore,  It  is  further  covenanted  and 
agreed  by  and  between  the  parties  here- 
to that  the  second  party  may  erect  a 
structure  of  a  movable  type,  the  design, 
materials  and  workmanship  of  which 
shall  be  acceptable  to  the  first  party,  and 
the  first  party  will  accept  the  same  as  a 
fixed  structure,  subject  to  all  of  the 
terms  and  conditions  of  the  original  con- 
tract relating  to  fixed  structures,  and  it 
shall  be  so  maintained  until  the  State  or 
Federal  authorities  require  its  operation 
as  a  movable  structure,  at  which  time  it 
shall  be  equipped  with  operating  ma- 
chinery and  interlocking  devices,  and 
shall  at  that  time  come  under,  and  be 
always  thereafter  subject  to,  all  of  the 
terms  and  conditions  of  the  original  con- 
tract relating  to  movable  bridges. 

The  entire  cost  of  erection,  operation 
and  maintenance  to  be  borne  by  the  sec- 
ond party,  as  is  provided  in  the  original 
agreement,  which  shall  be  in  full  force 
and  effect  save  as  specifically  modified 
hereby. 

Whereas,  The  second  party  has  per- 
fected plans  and  drawings  necessary  to 
the  carrying  out  of  the  terms  of  the 
original  agreement  relating  to  fixed 
bridges;  and. 

Whereas,  The  changes  contemplated 
herein  make  necessary  the  preparation 
of  entirely  new  plans  and  specifications, 
the  work  on  which  will  necessarily  con- 
sume several  months. 

Therefore,  The  second  party  agrees  that 
the  time  within  which  the  work  covered 
by  the  original  and  supplemental  agree- 
ment shall  be  performed  shall  be  and  is 
hereby  extended  for  the  term  of  one  year, 
or  until  November  14,  1898. 

In  Testimony  Whereof,  The  parties 
hereto  have  caused  these  presents  to  be 
executed  as  of  the  day  and  year  first 
above  written. 

The  Pittsburgh,  Cincinnnti,  Chicago  and 
St.  Louis  Railw  \y  Company. 


By. 


>» 


REPORT  ON  PRICE  FOR  WASTE  MATERIAL 
ON  SECTIONS  A  B  AND  C. 

Mr.  Braden,   Chairman,  presented  a 


report  from  the  Committee  on  Engi- 
neering, setting  forth  that  a  number  of 
persons  are  desirous  of  purchasing  the 
muck  £nd  other  waste  material  pumped 
out  of  the  Main  Channel  on  Sections  A 
Band  C,  and  therefore  recommending 
that  the  selling  price  of  the  same  be 
fixed  at  the  rate  of  20  cents  per  cubic 
yard,  and  that  bids  be  solicited  by  the 
Chief  Engineer  at  that  price;  and  the 
report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly  and  W enter— six.  Nays— 
Mr.  Jones— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"CHIC4GO,  April  12, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen— Your  Committee  on  En- 
gineering would  respectfully  report  to 
your  Honorable  Body  that  they  have 
been  informed  that  a  number  of  persons 
are  desirous  of  purchasing  the  muck  and 
other  waste  material  pumped  out  of  the 
Main  Channel  on  Sections  A,  B  and  C. 

Your  Committee,  therefore,  having 
considered  the  cost  of  removing  the 
same  from  the  Channel  and  its  value  for 
fertilizing  purposes,  recommends  that  the 
selling  price  of  the  same  to  all  persons 
who  may  desire  to  purchase  said  ma- 
terial be  fixed  at  the  rate  of  twenty  (20) 
cents  per  cubic  yard,  and  bids  solicited 
by  the  Chief  Engineer  at  such  price. 

Respectfully  submitted, 

(Signed)  Jos.  C.  Braden, 

Chairman. 

Wm.  Boldenwkck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

Frank  Wenter, 

Committee  on  Engineering" 

REPORT    ON    COMMUNICATION    FROM  H. 
W.  TIERNAN. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  En- 
gineering, with  reference  to  and  ac- 
companied    by    communication    from 
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Henry  W.  Tiernan,  presented,  printed 
and  referred  to  the  Committee  at  the 
meeting  held  April  7,  1897  (page 
8954  oft  the  Proceedings),  the  report  set- 
ting forth  that  the  Committee  do  not 
deem  the  present  an  opportune  time  for 
publishing  a  history  of  the  District,  and 
recommending*  that  no  action  be 
taken  in  the  matter. 

Mr.  Braden,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly  and  Wenter — six. 
Nays — Mr.  Jones— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Eckhart,  seconded  by  Mr.  Bolden- 
weck, then  moved  that  the  foregoing 
action  be  reconsidered. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly  and  Wenter— 
seven.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Eckhart,  seconded  by  Mr.  Bolden- 
weck, then  moved  that  the  report  be  re- 
committed to  the  Committee  on  Engi- 
neering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

REPORT  ON  COMMUNICATION  FROM  WEST- 
ERN STONE  COMPANY. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  communication  from  the  Western 
Stone  Company,  making  a  claim  for  al- 
leged damages  sustained  and  expenses 
incurred  on  account  of  the  blowing  up 
of  a  bridge  crossing  the  Drainage  Chan- 
nel at  Quarry  No.  5  of  said  company,  pre- 
sented, printed  and  referred  to  that  com- 
mittee at  the  meeting  held  April  7, 1897, 
(page  3953  of  the  Proceedings),  the  report 
recommending  that  the  Clerk  of  the  Dis- 
trict be  directed  to  notify  said  Western 
Stone  Company  that  no  liability  exists 
on  the  part  of  the  District  on  account  of 
said  explosion  and  resultant  damages, 
and  that,  if  any  such  claim  does  exist, 
it  could  only  be  against  the  contractors 
in  charge  of  the  work;  and  the  report 
was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.    Boldenweck.    Braden,    Carter, 


Eckhart,  Kelly  and  Wenter — six.    Nays 
— Mr.  Jones — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  April  12, 1897. 

To  the  Honorable  the  Board  of  Trusteei 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering would  respectfully  report  to 
your  Honorable  Body  that  they  are  in  re- 
ceipt of  a  communication  directed  to  the 
President  and  Trustees  of  the  District 
from  the  Western  Stone  Company  re- 
garding an  alleged  claim  of  four  hun- 
dred and  fifty  ($450.00)  dollars  for  dam- 
ages sustained  and  expenses  incurred  by 
said  company  on  account  of  the  blowing 
up  of  the  bridge  crossing  the  Drainage 
Channel  at  Quarry  No.  5  of  said  com- 
pany. 

Your  Committee  advise  that  they  have 
investigated  said  claim  and  have  com- 
municated with  the  contractors  in 
charge  of  the  section  whereon  the  ex- 
plosion occurred,  and  that  said  contrac- 
tors deny  any  liability  whatsoever  con- 
nected therewith. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be, 
and  he  is  hereby,  directed  to  answer  said 
communication  and  notify  said  Western 
Stone  Company  that  no  liability  exists 
on  the  part  of  the  District  on  account  of 
said  explosion  and  damages  resulting 
therefrom,  and  that,  if  any  such  claim 
does  exist,  it  could  only  be  against  the 
contractors  in  charge  of  the  work  and 
not  against  the  District. 

Respectfully  submitted, 
(Signed)  Jos.  C.  Braden, 

Chairman. 
Wm,  Boldenweck, 
Z.  R.  Carter, 
B.  A.  Eckhart, 
Frank  Wsnteb. 
Committee  on  Engineering" 
(Three  enclosures.) 

REPORT  IN  REFERENCE  TO  PARTIAL  PAY- 
MENT FOR  CONSTRUCTION  OF  CON- 
TROLLING WORKS. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  a  communication  from  Christie  & 
Lowe,  contractors  for  the  Controlling 
Works  on  the  Main  Channel,  requesting 
that   the  Board   of    Trustees  pay  the 
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balance  retained  by  the  District  under 
the  conditions  of  its  contract  with  said 
contractors,  the  report  being  accom- 
panied by  a  report  from  the  Chief  Engi- 
neer, to  the  Committee  with  reference 
thereto,  setting  forth  the  facts  in  detail, 
the  Committee  report  recommending 
that  the  snm  of  $25,000  be  retained  as  an 
amount  sufficient  to  cover  the  cost  of 
erecting  the  Bear  Trap  Dam.  and  that  a 
voucher  for  the  balance,  $34,947.63,  be 
paid  to  said  Christie  &  Lowe,  as  aforesaid; 
and  the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll  call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones,  Kelly  and  Wenter— six.  Nays- 
Mr.  Braden— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  April  13, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering respectfully  reports  to  your 
Honorable  Body  that  they  have  received 
a  report  from  the  Chief  Engineer  of  the 
District  concerning  a  communication 
from  Christie  &  Lowe,  contractors  for  the 
Controlling  Works  on  the  Main  Channel, 
requesting  that  the  Board  of  Trustees 
pay  the  balance  of  about  sixty  thousand 
($60,000)  dollars  retained  by  the  District 
under  the  conditions  of  its  contract  with 
the  said  Christie  &  Lowe.  The  said  re- 
port of  the  Chief  Engineer,  presented 
herewith,  reviews  the  history  or  the  con- 
tract for  said  (Controlling  Works  and  con- 
cludes with  a  recommendation  that  an 
amount  sufficient  to  cover  the  cost  of. 
erecting  the  Bear  Trap  Dam  be  deducted 
from  the  amount  of  the  unpaid  remain- 
der of  the  contract  price  and  also  that 
five  per  cent  of  the  whole  amount  of  the 
contract  be  held  until  water  test  is  made, 
id  that  the  balance  of  said  contract 
*ice  be  paid  over  to  said  contractors, 
&*istie  &  Lowe. 

T/«->ur   Committee,    therefore,    recom- 

£<te  that  the  amount  shown  to  be  due 

1  contractors  by  the  Chief  Engineer 

~eport  (page  3846  of  Proceedings), 

REPORfifty*Dme  thousand  nine  hundred 

to    and    sixty -three    one-hun- 

59,947.63)  dollars  be  awarded  to 

Mr.  Bnvctors,  to  be  paid  on  May  1, 


1897,  less  the  sum  of  twenty- five  thou- 
sand ($25,000.00)dol)ars  to  be  retained  and 
deducted  therefrom,  in  accordance  with 
the  recommendations  contained  in  the 
report  of  the  Chief  Engineer,  as  an 
amount  sufficient  to  oover  the  cost  of 
erecting  the  Bear  Trap  Dam,  and  that  a 
voucher  for  the  balance,  thirty-four 
thousand  nine  hundred  forty- seven  and 
sixty-three  one-hundredths  ($34,947.68) 
dollars,  be  drawn  and  paid  to  said  Christie 
&  Lowe,  as  aforesaid. 

Attached  hereto  is  said  report  of  said 
Chief  Engineer  and  said  communication 
of  Christie  &  Lowe  for  filing. 

Respectfully  submitted, 

(Signed)  Alex.  J.  Jones, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

Frank  Wenter, 

Committee  on  Engineering." 

(Two  enclosures.) 

REPORT  IN  .REFERENCE  TO  CLAIMS  OF 
CONTRACTORS  AND  FINAL  PAYMENT 
ON  CONTRACTS  FOR  SECTIONS  2  AND  4. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  certificates  of  the  Chief  Engineer  in 
reference  to  the  completion  of  Sections  2 
and  4,  and  final  payment  on  the  con- 
tracts for  said  sections;  and  also  with 
reference  to  the  report  from  the  Chief 
Engineer  in  regard  to  claims  of  con- 
tractors on  Sections  2  and  4,  presented, 
printed  and  referred  to  that  Committee 
at  the  meeting  held  April  7,  1897,  (page 
8951  of  the  Proceedings),  the  Committee 
report  recommending  that  the  President 
and  Clerk  of  the  District  be  authorized 
and  directed  to  make  a  tender  of  $195,- 
855.41  to  Messrs.  Mc Arthur  Bros,  on 
acceptance  of  same,  a  receipt  in  full  and 
release  of  the  District  from  any  and  all 
claims  of  every  kind  and  nature  what- 
soever to  be  given  by  said  McArthur 
Bros.,  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 


On  roll-call  the  vote  stood: 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckbart,  Kelly  and  Wenter — six.  Nays- 
Mr.  Jones— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


J 
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The  following  is 

thb  report: 

"  Chicago,  April  12, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  En- 

§ineering  respectfully  present  herewith 
nal  certificates  of  the  Chief  Engineer 
of  the  District  for  one  hundred  seven* 
teen  thousand  seven  hundred  ninety- one 
and  seventy-five  one- hundredths  ($117,- 
791.75)  dollars  and  seventy- four  thou- 
sand five  hundred  fifty- four  and  twenty- 
six  one*  hundredths  ($74,55426)  dollars, 
respectively,  in  favor  of  McArthur 
Brothers,  contractors  on  Sections  2  and 
4  of  the  Main  Channel,  together  with  a 
statement  of  the  work  done  by  said  con- 
tractors and  a  communication  from  said 
contractors  of  date  of  April  2,  1897,  con- 
taining alleged  claims  for  extras  aggre- 
gating fifty  thousand  eight  hundred  for- 
ty-three and  twenty  one- hundred  the 
($50,848.20)  dollars  and  for  interest  on  all 
sums  unpaid  under  their  contract  since 
January  1,  1897.  Also  presented  here- 
with is  a  communication  of  the  Chief 
Engineer  awarding  said  MoArthur 
Brothers  the  sum  of  three  thousand  five 
hundred  nine  and  forty  one-hundredths 
($8,509.40)  dollars,  covered  by  voucher 
dated  March  15,  on  account  of  a  claim 
in  favor  of  said  contractors  for  overhaul 
on  levee  on  Section  4.  This  communi- 
cation recites  that  the  claims  for  extras, 
amounting  to  fifty  thousand  eight  hun- 
dred forty-three  and  twenty  one-hun- 
dredths ($50,848  30)  dollars,  besides  the 
unmatured  claim  for  interest,  are  such 
as  the  Chief  Engineer  can  neither  recog- 
nize nor  approve.  Your  Committee, 
after  investigation  and  consideration  of 
the  matter,  finds  that  said  claims  for  ex- 
tras are  without  merit  and  unreasonable 
except  as  to  the  claim  for  overhaul  on 
levee,  certified  to  by  the  Chief  Engineer, 
as  aforesaid. 

The  Committee,  therefore,  recom- 
mends that  the  President  and  Clerk  of 
the  District  be  authorized  and  directed 
to  make  a  tender  of  the  amount  of  the 
final  certificates  of  said  Chief  Engineer, 
to*wit,  one  hundred  seventeen  thousand 
seven  hundred  ninety-one  and  seventy- 
five  one-hundredths  $(117,791.75)  dollars, 
for  work  on  Section  2,  and  seventy-four 
thousand  five  hundred  fifty-four  and 
twenty-six  one-hundredths  ($74,554.26) 
dollars  for  work  on  Section  4,  respect- 
ively, together  with  the  amount  certified 
for  extras  for  overhaul  on  levee  on  Sec- 
tion 4,  to- wit,  three  thousand  five  hun- 
dred nine  and  forty  one-hundreths  ($3,- 


509.40)  dollars,  making  an  aggregate 
sum  of  one  hundred  ninety- five  thou- 
sand eight  hundred  fifty- five  and  forty- 
one  one-hundredths  ($195,855.41  dol- 
lars, to  said  McArthur  Brothers.  Upon 
acceptance  of  said  sum  of  one  hundred 
ninety-five  thousand  eight  hundred  fif- 
ty-five and  forty-one  one-hundredths 
($195,855.41)  dollars  said  McArthur 
Brothers  shall  execute  a  receipt  in  full 
and  release  the  District  from  any  and  all 
claims  and  demands  of  every  kind  and 
nature  whatsoever. 

(Signed)  Jos.  C.  Brad  en, 

Chairman. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

Frank  Wenter, 

Committee  on  Engineering." 

(Four  enclosures). 


The  following  are 

THB  CERTIFICATES    OP   THE    CHIEF    EN- 
GINEER: 

Section  2 — 

Chicago,  February  16, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  8anUary  District  of  Chicago: 

Gentlemen— I  hereby  certify  that  Mc- 
Arthur Bros.,  contractors  for  Section 
No.  2  of  the  Main  Channel,  have  com- 
pleted all  of  the  work  covered  by  their 
contract  for  the  said  section  and  the 
supplementary  agreements  thereto  of 
Nov.  1st,  1898,  and  Sept  11th,  1895,  to 
the  full  satisfaction  of  the  Chief  En- 
gineer. This  certificate  is  subject  to  any 
unaccrued  or  unmatured  liabilities  of 
said  McArthur  Bros,  arising  or  growing 
out  of  said  contract. 

The  total  amount  of  work  done  by 
by  them  on  said  section  is  as  follows: 

Glacial  Drift,  51,191  on.  yds.  at  28o. . . .  $  16,578  48 
Glacial  Drift,  605,280  ou.  yds.  at  Mo. . .    347,615  00 

Solid  Rook,  488,750  on.  yds.  at  80o 887,000  00 

Rabble  Masonry,  88,006  ou.  yds.  at 
$8.50 184,771  00 

Total  amount  earned  nnder  con* 

tract $885,959  48 

Total  amount  paid  on  account  of 

contract 768.167  78 

Total  amount  due  and  unpaid. . . .  $117,791  75 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 
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Section  4 — 

"  Chicago,  February  1. 1897. 

To  the  Honorable  the  Board  of  Trusteed 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  hereby  certify  that 
Mc Arthur  Bros.,  contractors  for  Sec- 
tion No.  4  of  the  Main  Channel,  have 
completed  all  of  the  work  covered  by 
their  contract  for  the  said  section  and 
the  supplementary  agreements  thereto 
of  November  1st,  1*93,  and  September 
11th,  1895,  to  the  full  satisfaction  of  the 
Chief  Engineer.  This  certificate  is  sub- 
ject to  any  unaccrued  or  unmatured  lia- 
bilities of  said  Mc  Arthur  Bros.,  arising 
or  growing  out  of  said  contract. 

The  total  amount  of  work  done  by 
them  is  as  follows  : 

Glacial  Drift,  48,508  ou.  yds.  at  27c. . . .  $  13,180  11 
Glacial  Drift,  1,048,163  ou.  yds.  at  49c.     518,504  07 

Solid  Rock,  862,428  cu.  yds.  at  80c 200,042  40 

Rabble  Masonry,  68,160  ou.  yds.  at 
$8.50 288,501  50 

Total  amount  earned  under  con- 
tract   $975,848  08 

Total  amount  paid  on  aocount  of 
contract 000.604  72 

Total  amount  due  and  unpaid. ...  $  74,554  26 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 

REPORT  IN  REFERENCE  TO  RATIFICATION 
OF  BILL  FOR  INCREASE  OF  TAXING 
POWER. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing, sitting  as  a  Committee  of  the  Whole, 
recommending  that  the  bill  now  pending 
before  the  Illinois  General  Assembly, 
known  as  House  Bill  No.  868,  contem- 
plating an  extension  of  the  power  of  the 
District  to  levy  a  tax  of  \%  additional 
to  that  now  allowed  for  the  years  1898 
and  1890.  be  ratified  by  the  Board  ;  and 
the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
printed,  and  the  recommendations  con- 
tained therein  concurred  in. 

Before  roll-call  the  President  called 
Mr.  Boldenweok  to  the  chair. 

On  roll-call  the  vote  stood— Yeas: 
Messrs.  Boldenweck,  Braden,  Jones, 
Kelly  and  Wenter— five.  Nays— Messrs. 
Carter  and  Eckhart — two. 

Upon  which  result  the  Chairman  de- 
clared the  motion  carried. 


The  President  then  resumed  the  chair. 
The  following  is 

THE  REPORT: 

1 'Chicago,  April  13, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering, sitting  as  a  Committee  of  the 
Whole,  respectfully  reports  to  your  Hon- 
orable Body  that  your  Committee  has 
considered  the  advisability  of  ratifying 
the  bill  which  is  now  pending  before  the 
Illinois  General  Assembly  as  House  Bill 
Number  863,  and  which  contemplates 
an  extension  of  the  power  of  the  District 
to  levy  taxes  on  the  taxable  property 
within  its  limits  to  the  extent  of  one  per 
centum,  additional  to  the  one-half  per 
centum  allowed  by  law,  for  the  years 
1898  and  1899. 

And  your  Committee  advise  and  rec- 
ommend that,  as  the  measure  now  pend- 
ing in  the  General  Assembly  shall,  when 
passed,  operate  to  complete  the  work 
now  in  hand  by  the  Board  of  Trustees  of 
this  District,  the  bill  as  now  framed  and 
pending,  as  House  Bill  Number  868  in 
the  General  Assembly  be  ratified  by  your 
Honorable  Body. 

Respectfully  submitted, 

(Signed)  Jos.  C.  Braden, 

Chairman, 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Thomas  Kelly, 

Frank  Wenter, 

Committee  on  Engineering." 

TESTIMONIAL  TO  LATE  SUPERINTENDENT 
OF  CONSTRUCTION. 

Mr.  Wenter  presented  a  resolution  that 
the  members  of  the  Board  express  their 
high  appreciation  of  the  valuable  ser- 
vices rendered  the  District  by  Mr.  U.  W. 
Weston,  late  Superintendent  of  Con- 
struction, and  that  the  same  be  engrossed 
in  a  suitable  manner  and  signed  by  the 
President  and  Clerk  with  the  seal  of  the 
District  attached ;  and  the  resolution 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  resolution  be  adopted. 

On  roll-call  the  vote  Btood;  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  RESOLUTION: 

"Whereas,  Mr.  U.  W.  Weston,  after 
five  years  of  faithful  and  valuable  ser- 
vices rendered  to  the  Sanitary  District  of 
Chicago,  has  seen  fit  to  sever  his  connec- 
tions with  said  District; 

Whereas,  While  engaged  with  this 
District;  first  as  Agent  for  the  Right  of 
Way;  second,  as  Superintendent  of  Con- 
struction, in  both  positions  he  has 
shown  himself  a  man  of  tact,  ability  and 
ripe  judgment,  faithful  and  honest  to 
the  District  and  its  interests,  therefore, 
be  it 

Besolved,  That  the  members  of  this 
Board  express,  herewith,  their  high  ap- 
preciations of  the  valuable  services 
rendered;  and  further,  be  it 

Besolved,  That  these  resolutions  be  en- 
grossed in  a  suitable  manner  and  signed 
by  the  President  and  Clerk  with  the  seal 
of  the  District  attached  thereto." 

ORDER  IN  REFERENCE  TO  COMPLETION 
OP  EXISTING  CONTRACTS  BY  THE  CLOSE 
OP  1897,  PLANS  FOR  8WINGING  BRIDGES 
OVER  MAIN  CHANNEL,  AND  CONTRACTS 
AS  AMENDED  IN  REFERENCE  THERETO. 

Mr.  Wenter  presented  an  order  di- 
recting that  the  Chief  Engineer  issue 
orders  to  contractors  to  have  their  work 
completed  by  the  close  of  1897,  and  that 
the  Chief  Engineer  submit  plans  for 
swinging  bridges  to  the  Committee  on 
Engineering,  and  that  the  Chief  Engi- 
neer and  Attorney  submit  all  contracts 
as  amended  in  reference  to  railroad 
bridges  over  the  Channel  to  the  Com- 
mittee on  Engineering  for  approval  and 
final  submission  to  this  Board;  and  the 
order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  order  be  adopted. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  order: 

"Ordered,  That  the  Chief  Engineer  of 
this  Board  proceed  at  once  to  issue  orders 
to  all  contractors  (between  Bobey  street 
and  Lockport,  covering  the  main  chan- 
nel) to  prosecute  their  work  so  as  to  have 
the  Main  Channel  completed  by  the  close 
of  '97,  thereby  enabling  the  Board  to  dis- 


pense with  an  expensive  pumping  plant 
now  kept  in  operation,  to  protect  the 
pending  work;  further  be  it 

Ordered,  That  the  Chief  Engineer  pre- 
pare such  style  of  swinging  bridges  over 
the  Main  Channel  which  will  be  the  most 
economical  and  practical  at  each  respec- 
tive crossing;  and  have  such  plans  sub- 
mitted to  the  Committee  on  Engineering; 
and  further  be  it 

Ordered,  That  the  Chief  Engineer  and 
Attorney  of  the  Board  Bubmit  all  con- 
tracts as  amended  in  reference  to  railroad 
bridges  over  the  Channel,  to  the  Commit- 
tee on  Engineering  for  approval  and  final 
submission  to  this  Board." 

RESOLUTION  IN  REFERENCE  TO   FAVOR- 
ABLE LEGISLATION. 

Mr.  Wenter  presented  a  resolution  that 
in  view  of  certain  considerations  duly 
set  forth,  the  Board  pledge  itself  indi- 
vidually and  collectively  to  use  every 
honorable  means  to  urge  favorable  legis- 
lation and  call  for  the  consideration  of 
all  public  spirited  citizens,  and  that  the 
members  of  the  city  press  be  requested 
to  consider  the  matter,  not  from  a  per- 
sonal standpoint,  but  one  that  pertains 
to  the  wellfare  of  one  a  half  million  peo- 

Sle,  in  order  that  the  enterprise  may  be 
nished  to  the  benefit  of  the  people  of 
Chicago. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  resolution  be 
adopted. 

Mr.  Carter,  seconded  by  Mr.  Eckhart, 
moved,  as  an  amendment,  that  the  reso- 
lution be  referred  to  the  Committee  on 
Engineering. 

Mr.  Jones,  seconded  bv  Mr.  Braden, 
then  moved  as  a  substitute  that  the 
Board  do  now  resolve  itself  into  a  Com- 
mittee of  the  Whole  for  the  purpose  of 
considering  the  resolution. 

On  roll-call  on  the  motion  to  go  into 
a  Committee  of  the  Whole  the  vote 
stood:  Yeas — Messrs.  Braden,  Jones  and 
Wenter^three.  Nays — Messrs.  Bolden- 
weck, Carter,  Eckhart  and  Kelly— four. 

Upon  which  result  the  President  de- 
clared the  motion  lost. 

On  roll  call  on  the  motion  of  Mr.  Eck- 
hart to  refer  the  resolution  to  the  Com- 
mittee on  Engineering  the  vote  stood: 
Yeas — Messrs.  Carter  and  Eckhart — two. 
Nays  —  Messrs.  Boldenweck,  Braden, 
Jones,  Kelly  and  Wenter — five. 

Upon  which  result  the  President  de- 
clared the  motion  lost. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
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then  moved  to  amend  by  striking  out  the 
word  "additional,"  in  paragraph  6,  line 
2,  and  by  inserting  after  the  word  "tax 
payers"  the  words  "in  addition  to  those 
borne  during  the  years  1895-6-7,"  the 
amendment  being  accepted  by  general 
consent. 

On  roll-call  on  the  motion  of  Mr.  Wen- 
ter  for  the  adoption  of  the  resolution  as 
amended ,  the  vote  stood :  Yeas — Messrs. 
Boldenweck,  Braden,  Jones,  Kelly  and 
Wen  ter — five.  Nays — Messrs.  Carter  and 
Eckhart — two. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  resolution: 

Whereas,  The  City  of  Chicago  is  now 
considering  the  awarding  of  contracts  for 
the  intercepting  sewers,  which  will  find 
their  outlet  into  the  Sanitary  Canal  by  way 
of  the  Chicago  River; 

Whereas,  Said  sewers  are  being  con- 
structed with  a  view  that  the  Sanitary 
Canal  will  soon  be  ready  for  its  usefulness; 

Whereas,  The  activity  of  our  Board  is 
somewhat  retarded  in  the  letting  of  further 
contracts  that  are  essential  for  the  com- 
pletion of  the  work; 

Whereas,  The  said  letting  of  all  the 
contracts  to  complete,  will  depend  entirely 
and  only  on  the  favorable  action  of  the 
Legislature; 

Whereas,  There  is  now,  and  has  been 
for  the  last  three  months,  a  bill  pending 
before  said  body,  asking  relief  sufficient  to 
bring  this  mighty  work  to  an  early  termi- 
nation; 

Whereas,  The  amount  required  is  not 
one  that  will  put  any  burdens  on  the  tax 
payers  in  addition  to  those  borne  during 
the  years  1895,  1896  and  1897,  as  has  been 
wantonly  stated  by  those  who  lack  infor- 
mation, or  are  willfully  making  statements 
to  defeat  the  measure,  and  thereby  en- 
danger the  early  completion  of  this  enter- 
prise; 

Whereas,  Said  misstatements  have  di- 
vided and  prejudiced  some  of  our  Chicago 
representatives  against  the  favorable  leg- 
islation and  are,  therefore,  under  misap- 
prehension, opposed  to  any  further  relief ; 

Whereas,  There  is  no  public  improve- 
ment that  is  of  a  more  urgent  nature  await- 
ing its  completion  than  the  Sanitary  Canal; 

Whereas,  The  columns  of  our  news- 


papers are  daily  chronicling  the  state  of 
oar  water  pollution,  the  want  of  pure  water 
in  schools,  in  houses  of  the  poor,  who  can 
not  afford  themselves  the  luxuries  of  dis- 
tilled and  mineral  water; 

Whereas,  The  early  completion  of  this 
work  will  be  the  means  of  a  great  public 
benefit,  inuring  to  the  cleanliness  and 
health  of  our  Inhabitants; 

Whereas,  Immediate  action  on  the 
part  of  the  Legislature  in  favor  of  our  bill 
will  be  the  means  of  enabling  this  Board  to 
proceed  in  this  work  with  all  the  vigor  that 
can  can  be  employed  to  have  said  work 
completed  not  later  than  the  fall  of  '98; 

Whereas,  The  failure  on  the  part  of 
the  Legislature  to  grant  relief  or  to  receive 
it  through  other  means,  the  policy  of  this 
Board  must  be  to  finish  the  Main  Channel, 
carry  out  existing  contracts  and  go  as  far 
as  the  money  will  reach,  and  the  responsi- 
bility must  be  placed  where  it  belongs; 
therefore,' be  it 

Resolved,  That  we  pledge  ourselves,  in- 
dividually and  collectively,  that  every 
honorable  means  shall  be  pursued  to  urge 
favorable  legislation;  further  be  it 

Resolved,  That  we  call  on  all  public- 
spirited  citizens  to  consider  this  great  ques- 
tion not  one  of  the  Trustees',  but  one  of 
their  own  that  comes  more  closely  to  their 
homes  and  firesides  than  any  other  that 
may  be  urged  as  a  necessity;  and  further 
belt 

Resolved,  That  the  public  press  of  this 
city  be  requested  to  take  up  this  question, 
not  from  a  personal  standpoint,  but  one 
that  pertains  to  the  welfare  of  one  and  a 
half  millon  people;  that  no  false  cry  shall 
be  raised,  as-  there  is  but  one  issue,  to  get 
relief— financial  aid— finish  this  enterprise 
so  as  the  people  of  Chicago  will  be  bene- 
fited thereby. 

PRESENTATION  OP  BIDS  FOR  CONSTRUCT- 
ING FOUNDATIONS  FOR  BEAR  TRAP 
DAM  AND  COLLATERAL  WORK. 

The  President  then  announced  that  in 
conformity  with  the  advertisement  of 
February  8,  1897,  inviting  bids  for  the 
work  of  constructing  foundations  for 
Bear  Trap  Dam  and  Collateral  Work,  the 
Board  would  now  proceed  to  open  the 
bids  received  in  response  to  the  same. 
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The  Clerk  then  presented  and  opened 
five  bids,  duly  received,  in  accordance 
with  the  terms  of  said  advertisement. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  then  moved  that  the  bids  just 
received  be  compiled,  summarized  and 


tabulated  by  the  Chief  Engineer,  incor- 
porated in  the  Proceedings,  and  the  sub- 
ject matter  of  the  bids  be  referred  to  the 
Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 
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ADJOURNMENT. 

On  motion  of  Mr.  Braden,  seconded  by  Mr.  Carter,  the  Board  then  adjourned. 


CLERK. 
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—OF  THE— 


Board  of  Trustees 


—OP  THE— 


Sanitary  District  of  Chicago. 


APRIL  21, 1897. 


OFFICIAL   RECORD. 

(Published  by  authority  of  ths  Board  of  Trusties  of 
the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  fifty-second 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  April  21,  1897,  at  2  o'clock, 
P.  M. 

President  Kelly  called  the  Board  to 
order. 


On  roll- call  Messrs.  Boldenweck,  Eck- 
hart,  Jones,  Kelly  and  W enter— five 
members,  were  present. 

MINUTES. 

on  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Jones,  the  approval  of  the 
minutes  of  the  regular  meeting  held 
April  14, 1897,  and  of  the  adjourned  ses- 
sion of  the  same  held  April  16,  1897,  was 
laid  over  until  the  next  meeting  of  the 
Board. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 

The  Gunthorpe-Warren  Printing  Company  ( printing) $ 

Keuffel  <fc  Esser  Co.  (drafting  material) 


75  00 
10  60 
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W.  A.  Olmsted  (mounting  maps) $  14  15 

t Martin  G.  Good  (photo  supplies) 7  67 

t  Chicago  Photo  Stock  Company  [photo  supp  lies) 2  00 

F.  Mayer  &  Co.  (blue  printing) 76  98 

Post,  Jacob!  &  Brantng  Co.  blue  printing) 84  18 

J.  M.  Abbott  (rent,  Willow  Springs,  March,  1897) 20  00 

Honey  Creek  Coal  Company  (coal) 6  60 

—————    9      297  0© 

LAW  DEPARTMENT. 

Callaghan  &  Company  (law  books) S      8  60 

Chicago  Telephone  Company  (toll  service) 9  70 

Fredk.  W.  C.  Hayes  (expense) 19  00 

$        8220 

OENEBAL  ACCOUNT. 

John  F.Higgins  (printing  Proceedings,  etc.) $   289  88 

Chicago  Edison  Company  (electric  lighting) 40  82 

— —    $     829  66 

PUMPING  PLANT— SECTION  14. 

♦Weaver  Coal  Company  (coal) 198  40 

ENGINEERING  DEPARTMENT. 

^Construction  Accounts 

Griffiths  &  McDermott  (Section  1,  April  16, 1897) $18,218  89 

Heldmaier  A  Neu(  Section  A,  April  16, 1897) 7,627  19 

Heldmaier  &Neu  (Section  B,  April  16,1897) 876  00 

Western  Dredging  and  Improvement  Co.  (Section  C,  April  16, 1897)    1,180  94 

E.  D.  Smith  &  Co.  (Section  D,  April  16, 1897) 1,410  72 

McMahon  &  Montgomery  Co.,  et  al.  (Section  O,  April  16, 1897) 928  67 

Dandridge  &  Hanger  (Section  12  extra  fence.  Borneo  bridge,  final).        69  86 

$80,166  27 

Grand  total $81,012  66 


•  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1807. 
t  Motion  as  to  approval  and  payment  loet.    These  item*  referred  to  Committee  on  Engineering. 


Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers  as 
read  and  shown  above  be  approved  and 
ordered  paid. 

On  roll  call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Eckhart,  Jones 
{except  as  to  vouchers  in  favor  of  Martin 
G.  Good  for  $7  67,  and  the  Chicago  Photo 
Stock  Co.  for  $2  00.  on  which  he  voted 
nay)%  Kelley  aud  Wenter—  five  {(xcept  as 
above  tinted).  Nays — none  [except  as 
above  noted). 

Upon  which  result  the  President  de- 
clared the  motion  carried  and  the  vouch- 
ers, as  read  and  shown  above,  approved 
and  ordered  paid  (except  the  voueliers  in 
favor  of  Martin  G.  Good  for  $7.67,  and 
the  Chicago  Photo  Stock  Co.  for  $2.00, 
as  to  which  the  President  declared  the  mo- 
tion lost). 

On  motion  of  Mr.  Jonep,  seconded  by 
Mr.  Eckhart,  the  said  vouchers  in  favor 


of  M.  G.  Good  and  the  Chicago  Photo 
Stock  Co.,  were  then  referred  to  the 
Committee  on  Engineering. 

WEEKLY  REPOBT  ON   EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  April  17, 
1897,  which  was  read  and  by  unanimous 
consent  was  ordered  printed  and  placed 
on  tile. 

The  following  is 

.THE  REPORT: 

41  Chicago,  April  81, 1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
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April  17,  1897,  as  the  same  have  been 
reported  to  me: 

Engineering  department 88 

Pumping  plants 10 

Clerical  department 5 

Law  department. 8 

Treasury  department 1 

Police  department 80 

Towpath  force 1 

Telephone  operator 1 

Total  employes 144 

Respectfully  submitted, 
(Signed)  Jab.  Rbddick, 

Clerk" 

REPORT  ON  COMMUNICATION  FROM  H.  W. 

TIERNAN. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Engineering,  presented  a  report  in 
reference  to,  and  accompanied  by,  com- 
munication from  H.  w.  Tiernan,  pre- 
sented and  referred  to  that  Committee 
at  the  meeting  held  April  7, 1897  (page 
8954  of  the  Proceedings),  the  same  hav- 
ing been  reported  on  and  recommitted 
to  that  Committee  at  the  meeting  held 
April  16, 1897  (page  3967  of  the  Proceed- 
ings); and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  the  report  be  adopted, 
printed,  the  recommendations  contained 
therein  concurred  in,  and  the  accom- 
panying communication  placed  on  file. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck.  Eckhart,  Jones, 
Kelly  and  Wenter— five.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  April  19, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  Dlntiict  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering respectfully  reports  to  your 
Honorable  Body  that  they  are  in  receipt 
of  a  communication  from  Henry  W. 
Tiernan,  publisher  (page  8954  of  Proceed- 
ings), containing  a  proposition  to  publish 
a  complete  history  of  the  Sanitary  Dis- 
trict in  popular  form.  Your  Commit- 
tee advise,  however,  that  they  do  not 
deem  the  present  an  opportune  time  for 
publishing  a  history  of  the  District,  as 
the  Channel  has  not  as  yet  been  com- 
pl  ted. 

Your    Committee,    therefore,   recom- 


mend that  no  action  be  taken  in  the 
matter. 

Respectfully  submitted, 

(8igned)  Alex.  J.  Jones, 

Wm.  Boldenweck, 

B.  A.  Eckhart, 

Frank  Wenter, 

Thomas  Kelly, 

Committee  on  Engineering." 

(Two  enclosures-) 

COMMUNICATION  FROM  MESSRS.  MO- 
ARTHUR  BROS. 

The  Clerk  presented  a  communication 
from  Messrs.  Mc Arthur  Bros., contractors 
on  Sections  2  and  4,  setting  forth  that  they 
decline  to  execute  a  general  release  in 
full  of  all  claims,  as  a  condition  pre- 
cedent to  receiving  payment  on  con- 
tracts for  Sections  2  and  4,  and  trans- 
mitting in  lieu  thereof  a  form  of  receipt 
which  would  be  satisfactory  to  them; 
and  the  communication  and  accompany- 
ing form  of  receipt  were  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  communication 
and  receipt  attached  be  placed  on  file. 

On  roll-call  the  vote  stood :  Yeas — 
Messrs.  Boldenweck,  Eckhart  and  Wen- 
ter— three.  Nays — Messrs.  Jones  and 
Kelly — two. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  COMMUNICATION  : 

"Chicago,  April  20, 1897. 

Hon.  Thos.  Kelly,  President  Board  of 
Trustees,  Sanitary  District  of  Chicago: 

Dear  Sir— We  must  respectfully  de- 
cline to  execute  a  general  release  to  the 
District  in  full  of  all  claims  whatsoever, 
as  a  condition  precedent  to  our  receiving 
the  money  certified  to  be  due  us  by  the 
Chief  Engineer.  In  lieu  of  the  receipt 
requested  however,  the  enclosed  form  of 
receipt  will,  it  is  thought,  sufficiently 
protect  the  District,  and  is  satisfactory 
to  us. 

Respectfully, 

(Signed)  Mo  Arthur  Bros." 


The  following  is  . 

THE  FORM  OF  RECEIPT ; 

Received  from  the  Sanitary  District  of 


'1 
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Chicago,  Tax  Warrants  of  the  levy  of 

1897,  No to  No 

both  inclusive,  amounting  to  $ , 

being  in  full  payment  and  settlement  of 
all  claims  and  demands  against  the  Sani- 
tary District  under  said  contract,  and  all 
claims  whatsoever  for  extras  or  other- 
wise, excepting  and  reserving  such 
claims  for  interest  and  damages  as  Mo- 
Arthur  Bros,  make  against  the  Sanitary 
District,  as  shown  by  statement  thereof, 
dated  April  2,  1897,  hereto  attached, 
which  is  not  barred  or  waived  hereby. 

Dated  Chicago,  111.,  April ,  1897. 

SATURDAY  CLOSING  OP  OFFICES. 

Mr.  Wenter  presented  an  order  direct- 
ing that  the  offices  of  the  District  be 
closed  at  noon  on  all  Saturdays  from 
May  1,  to  October  2, 1897,  both  inclusive, 
as  provided  in  the  order ;  and  the  order 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Jones, 
moved  the  adoption  of  the  order. 

On  roll-call  the  vote  stood  :  Teas — 
Messrs.  Boldenweck,  Eckhart,  Jones, 
Kelly  and  Wenter.— five.     Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER: 

"  Ordered,  That  the  offices  of  the  Sani- 
tary District  of  Chicago  be  and  the  same 
are  hereby  ordered  closed  at  twelve  (12) 
o'clock  noon  on  every  Saturday  from 
May  1  to  October  2, 1897,  both  inclusive, 
and  that  said  half-holiday  be  and  the 
same  is  hereby  extended  to  all  the  em- 
ployes of  said  Sanitary  District;  and  be 
it  further 

Ordered,  That  the  Chief  Engineer  of 
said  Sanitary  District  be  and  is  hereby 
authorized  and  empowered  to  suspend 
the  above  order,  so  far  as  the  same  ap- 
plies to  employes  in  the  field,  whenever, 
in  the  judgment  of  said  Chief  Engineer, 
their  services  may  be  required,  and  in 
such  case  the  Chief  Engineer  may  sub- 
stitute the  equivalent  of  said  Saturday 


half-holiday  at  such  other  times  as  the 
interest  of  the  service  may  permit.'1 

PAYMENT  OF  MAY  INTEREST  ON  BONDS. 

Mr.  Wenter  presented  an  order  in- 
structing the  Clerk  to  draw  a  warrant, 
payable  to  the  order  of  the  Treasurer,  in 
the  sum  of  $40,000,  to  be  used  in  the 
payment  of  May  interest  on  the  first 
issue  of  bonds  of  the  District,  as  provided 
in  the  order ;  and  the  order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  the  adoption  of  the  order. 


On  roll-call  the  vote  stood: 
Messrs.    Boldenweck,    Eckhart,   Jones, 
Kelly  and  Wenter— five.     Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER: 

"Ordered,  That  the  Clerk  be  and  he 
hereby  is  instructed  to  draw  a  warrant, 
payable  to  the  order  of  the  Treasurer, 
for  the  sum  of  forty  thousand  dollars 
($40,000),  to  pay  the  semiannual  interest 
accruing  May  1, 1897,  on  the  balance  of 
the  first  issue  of  bonds  of  the  Sanitary 
District  of  Chicago  outstanding,  being 
one  million  six  hundred  thousand  dol- 
lars ($1,800,000),  at  five  per  cent  per 
annum,  and  that  the  Treasurer  be,  and 
he  hereby  is,  authorized  and  directed 
to  pay  said  semi  annual  interest,  upon 
the  proper  presentation  and  cancellation 
of  the  interest  coupons  evidencing  the 
same,  such  payment  to  be  charged  to  its 
proper  account." 

ADJOURMENT. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Boldenweck,  the  Board  then  ad- 
journed. 


Clerk. 
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—OF    THK— 


Board  of  Trustees 


—OF    THK— 


Sanitary  District  of  Chicago. 


APRIL  28,  1897. 


OFFICIAL   RECORD. 

(Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago) 


REGULAR  MEETING. 

The  three  hundred  and  fifty- third 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Rialto  Building, 
Wednesday,  April  28,  1897,  at  2  o'clock, 
P.  M. 

President  Kelly  called  the  Board  to 
order. 


On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Kelly,  Mallette 
and  Wen ter— seven  members,  were  pres- 
ent. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  April  14,  of  the  adjourned  session 
of  the  same  held  April  16,  and  of  the 
regular  meeting  held  April  21,  1897, 
were  approved  as  printed,  on  motion  of 
Mr.  Carter,  seconded  by  Mr.  Bolden- 
weck. 


touchers. 
The  Clerk  presented  the  following  vouchers: 

CLERICAL  DEPARTMENT. 

James  Reddiek,  Clerk  (postage  stamps) 


20  00 


_■  a 
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\ 


TBKA8URT  DEPARTMENT. 


S.  P.  Blount  (postage  stamps) $  10  00 

D.  Appleton  &  Co.  (interest  tables) 4  60 

GENERAL  ACCOUNT. 

The  Engineering  News  Publishing  Company  (advertising  Bear 

Trap  Dam,  etc.) $  04  00 

The  Engineering  Record  (advertising  Bear  Trap  Dam,  etc. ) 57  00 

The  Inter  Ocean  (advertising  Bear  Trap  Dam,  etc. ) .  27  46 

The  Tribune  Company  ( advertising  Bear  Trap  Dam,  etc . ) *  26  60 

The  Chicago  Evening  Post  Co.  (advertising  Bear  Trap  Dam,  etc)  12  75 

The  Chicago  Chronicle  Company  (advertising  Bear  Trap  Dam, etc.)  17  00 

The  Chicago  Times- Herald  (advertising  Bear  Trap  Dam,  etc. ) 17  00 

Victor  F.  Lawson,  Publisher  ( advertising  Bear  Trap  Dam,  etc. ) 17  00 

The  Chicago  Dally  Mews  Comp'y  (advertising  Bear  Trap  Dam,  etc )  26  60 

Chicago  Journal  (advertising  Bear  Trap  Dam,  etc) 12  75 

The  Chicago  Dispatch  (advertising  Bear  Trap  Dam,  etc.) 17  00 

The  Chicago  Daily  Republican  (advertising  Bear  Trap  Dam,  etc)  12  75 

Eight-Hour  Herald  Company  (advertising  Bear  Trap  Dam,  etc ). . .  12  75 

The  Chicago  Daily  Sun  (advertising  Bear  Trap  Dam,  etc.) 8  60 

Calumet  Publishing  Company  (advertising  Bear  Trap  Dam,  etc ). . .  8  60 

Illinois  Staats-Zeitung  Company  (advertising  Bear  Trap  Dam,  etc.)  10  68 

FreiePresse  (advertising  Bear  Trap  Dam,  etc.) 12  60 

John  Anderson  Publishing  Co.  (advertising  Bear  Trap  Dam,  etc.)  12  75 

The  Abendpost  Company  (advertising  Bear  Trap  Dam,  etc. ) 0  00 

Svenska  Kuriren  ( advertising  Bear  Trap  Dam,  etc. ) 17  00 

Rialto  Company  (rent  of  offices  to  April  80, 1897) 1,650  00 

POLICE  DEPARTMENT. 

Thomas  Ludwig  (horse  shoeing,  etc. ) $  10  00 

H.  J.  Doran  (expense), 4  56 

E.  J.  Coen  (expense) 100  00 


ENGINEERING  DSPABTMENT. 

*  Construction  Account— 

Christie  <fc  Lowe  (Section  15,  Regulating  Works,  April  24, 1897) 184,047  68 

Julius  G.  Wagner  (superstructure  E. ,  J.  A  E.  Ry.  Co.'s  bridge) ....  20,086  20 


Grand  total 


•  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for 


14  60 


$  2,047  98 


$      12866 


$56.088  88 
$57  289  81 


1897.* 


Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  vouchers  as 
read  and  shown  above  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood :  Yeas — 
Messrs.  Boldenweck,  Braden,  Garter, 
Eckhart,  Kelly,  Mallette  and  Wenter— 
seven.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following 
requisitions: 


No.  585,  Engineering  Depart- 
ment (quarterly  supplies) $375  78 

No.  1078,  Clerical  Department 
(awnings,  shades  and  office 
partition) 947  00 

Mr.  Boldenweck,  seconded  by  Mr.  Eck- 
hart, moved  that  Requisition  No.  585, 
for  the  Engineering  Department,  as  read 
and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  Requisition  No.  1078  for  the 
Clerical  Department,  as  read  and  shown 
above,  be  allowed. 

On  roll- call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,'  Mallette  and  W enter — 
seven.  Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  KKPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  April 
24,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  April  28, 1897. 

To  the  Honorable  Vie  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
April  24,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 89 

Pumping  plants 10 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department. 80 

Towpath  force 1 

Telephone  operator 1 

Total  employes 145 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk  » 

REPORT  transmitting  supplemental 

AGREEMENT  WITH  UNION  8TOCK  YARD 
AND  TRANSIT  COMPANY  FOR  MOVABLE 
BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  transmitting  in  dupli- 
cate the  supplemental  agreement  with 
the  Union  Stock  Yard  and  Transit  Com- 
pany for  the  substitution  of  a  movable 
type  of  bridge  in  lieu  of  the  fixed  bridge 
provided  in  the  original  agreement,  a 
copy  of  the  said  original  agreement  of 
November  14,  1895,  being  attached  there- 
to, the  said  supplemental  agreement  hav- 
ing been  already  signed  by  the  officials  of 
the  Stock  Yard  Company;  and  the  report 
nd  supplemental  agreement  were  read. 


Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  received, 
printed  and  placed  on  file,  the  said  sup- 
plemental agreement  be  approved,  and 
the  President  and  Clerk  be  authorized  to 
execute  the  same  in  duplicate  on  behalf 
of  the  District. 

On  roll-call  the  vote  stood:     Yeas- 


Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter — 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  April  26,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  transmit  herewith,  in 
duplicate,  the  supplemental  agreement 
with  the  Union  Stock  Yard  and  Transit 
Company  covering  the  erection  of  a  mov- 
able type  of  bridge  in  lieu  of  the  fixed 
bridge  provided  in  the  original  contract. 

These  supplemental  contracts  have 
been  examined  by  our  Attorney  and 
returned  to  me  with  his  approval  as 
being  in  substance  the  same  as  that  exe- 
cuted with  the  Pennsylvania  Company, 
although  much  more  voluminous  in 
form. 

These  documents  have  already  been 
signed  by  the  Stock  Yard  Company  and 
only  need  the  signature  of  the  President 
and  Clerk  of  the  District  to  consummate 
the  agreement. 

Respectfully  submitted, 


(Signed) 


Isham  Randolph, 
Chief  Engineer." 


(Accompanied  by  supplemental  agree- 
ment and  copy  of  original  agreement  in 
duplicate.) 

The  following  is 

THE  SUPPLEMENTAL  AGREEMENT. 

11  An  agreement,  made  this  17th  day 
of  April,  A.  D.  1897,  between  the  Union 
Stock  Yard  and  Transit  Company  of 
Chicago  (hereinafter  designated  as  the 
Transit  Company),  party  of  the  first  part, 
and  the  Sanitary  District  of  Chicago 
(hereinafter  designated  as  the  Sanitary 
District),  party  of  the  second  part,  bears 
witness  : 

Whereas,  Under  date  of  the  14th  day 
of  November,  A.  D.  1895,  the  parties 
hereto  entered  into  an  agreement,  where- 
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of  Schedule  A,  hereunto  annexed,  is  a 
true  copy ;  and 

Whereas,  Conditions  have  arisen 
which  make  it  desirable  that  the  struct- 
ure first  described  in  Schedule  A,  to  be 
erected  by  the  Sanitary  District,  should 
be  of  a  type  that  will  permit  of  the 
same  hereafter,  when  the  demands  of 
navigation  so  require,  being  equipped 
and  operated  as  a  movable  bridge,  and 
the  Sanitary  District  has  requested  the 
Transit  Company  to  modify  said  agree* 
ment.  Schedule  A,  so  as  to  permit  of  the 
erection  of  such  a  bridge,  but  which, 
until  so  required  by  the  demands  of 
navigation,  shall  be  treated  as  a  fixed 
structure  by  the  parties  hereto,  and  be 
controlled  by  the  terms  and  provisions  of 
said  agreement,  Schedule  A,  to  the  same 
extent  and  in  the  same  manner  as  if  said 
structure  were  in  fact  a  fixed  structure, 
erected  and  maintained  by  the  Sanitary 
District,  under  the  terms  of  said  agree- 
ment, Schedule  A ; 

Novo,  Iherefore,  In  consideration  of 
the  premises  and  of  the  consent  of  the 
Transit  Company  to  the  modification  of 
said  agreement,  Schedule  A,  to  the  ex- 
tent herein  specified,  it  is  covenanted 
and  agreed  by  and  between  the  parties 
hereto  as  follows  * 

1.  That  the  Sanitary  District  may 
erect  a  structure  of  a  movable  type,  in 
lieu  of  the  fixed  bridge  described  in  said 
agreement,  Schedule  A;  provided, 
however,  the  plans,  details  and  design  of 
said  movable  type  of  structure  shall  first 
be  submitted  to  and  approved  by  the 
Transit  Company,  and  the  same  shall  be, 
by  the  Sanitary  District,  in  all  things,  as 
to  the  materials  and  workmanship,  built 
and  constructed  in  accordance  with  the 
terms  and  provisions  of  said  agreement, 
Schedule  A,  in  as  far  as  the  same  is  ap- 
plicable to  said  changed  type  of  struct- 
ure, and  that  when  completely  built, 
the  same  shall,  by  the  parties  hereto,  be 
taken  and  considered  as  a  fixed  structure, 
within  the  meaning  and  intent  of  said 
agreement,  Schedule  A,  but  subject  to 
all  of  the  terms,  conditions,  provisions 
and  agreements  of  said  agreement, 
Schedule  A,  relating  to  fixed  structures; 
and  the  same  shall  be  so  treated  and 
maintained  as  a  fixed  structure,  as  in 
said  agreement,  Schedule  A,  is  provided, 
until  State,  Federal  or  other  competent 
authority  requires  the  operation  of  said 
bridge  as  a  movable  structure,  where- 
upon the  same  shall  be,  by  the  Sanitary 
District,  at  its  own  sole  cost  and  expense, 
fully  equipped  with  operating  machinery 
and  interlocking  devices,  as  in  said 
Schedule  A  provided,  and  shall,  from 


thenceforth  come  under  and  be  always 
thereafter  subject  to  all  the  terms  and 
conditions,  provisions  and  agreements  in 
said  agreement,  Schedule  A,  contained, 
relating  to  movable  bridges,  and  the  cov- 
enants in  said  Schedule  A  contained  in 
respect  thereto. 

2.  That  the  time  within  which  the 
work  covered  by  said  agreement,  Sched- 
ule A,  and  this  supplemental  agreement 
thereto  shall  be,  and  is  hereby,  extended 
for  the  term  of  one  year  from  the  time 
in  said  agreement,  Schedule  A,  limited, 
or  until  November  14th,  1898. 

8.  Except  as  herein  expressly  mod- 
ified, said  agreement,  Schedule  A,  shall 
be  and  remain  in  full  force  and  effect; 
and  the  terms  and  conditions,  provis- 
ions and  covenants  in  said  agreement, 
Schedule  A,  contained,  shall  apply, 
with  full  force  and  binding  effect, 
to  said  type  of  structure  by  this  supple- 
mental agreement  described;  and  the 
said  Sanitary  District  shall,  as  to  said 
modified  form  of  structure,  as  in  this 
agreement  described,  be  bound  by  all  the 
terms,  provisions,  conditions  and  agree- 
ments, as  in  said  agreement,  Schedule  A, 
is  provided,  with  reference  to  a  fixed 
structure,  and  when  the  type  of  structure 
herein  authorized  shall  be  required  to  be 
operated  as  a  swing  or  draw  bridge  by 
State,Federal  or  other  competent  author- 
ity, that  thereupon  the  terms,  provis- 
ions, conditions,  covenants  and  agree- 
ments in  said  Schedule  A,  in  respect  of 
movable  or  swing  bridges,  shall  apply 
with  like  force  and  effect  to  said  modi- 
fled  structure  herein  described  and  au- 
thorized. 

In  Witness  Whereof,  The  parties  hereto 
have  caused  this  supplemental  agree- 
ment to  be  executed,  by  their  duly  au- 
thorized officers,  the  day  and  year  first 
above  written. 

Union  Stock  Fard  A  TranHt  Company 
of  Chicago. 

By  John  B.  Sherman, 

Vice  President. 

Attest:    J.  C.  Denison, 

Secretary* 
Sanitary  DUtrict  of  Chicago, 

By  

Pre*idenL 
Attest:    

Clerk." 

REPORT  IN  REFERENCE  TO  CLAIM  OF 
MASON,  HOGE,  KING  &  00.,  FOR  LIEN 
AGAINST  CONTRACTORS  ON   SECTION  & 

Mr.  Mallette,  Chairman,  presented  a 
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report  from  the  Committee  on  Judiciary, 
with  reference  to,  and  accompanied  by, 
notice  of  claim  of  Messrs  Mason,  Hoge, 
King  &  Company  for  $506.88,  for  lien 
against  the  Qualey  Construction  Com- 
pany, contractors  on  Section  5,  on  ac- 
count of  expense  claimed  for  pumping 
water  flowing  from  Section  5  upon  Sec- 
tion 6,  as  per  an  alleged  agreement,  the 
report  making  the  usual  recommenda- 
tion that  said  claim  should  be  received 
and  stand  together  with  other  claims,  all 
as  set  forth  in  the  report;  and  the  report 
was  read.      , 

Mr.  Mallette,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart.  Kelly,  Mallette  and  Wenter— 
seven.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"  Chicago,  April  18, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District,  and  filed  with 
the  Clerk,  notice  of  claim  against  The 
Qualey  Construction  Company,  con- 
tractors on  Section  5  of  the  Main  Chan- 
nel, by  Messrs.  Mason,  Hoge,  King  & 
Co.  for  the  amount  of  five  hundred 
ninety-three  and  thirty-three  one  hun- 
dredths ($598.88)  dollars,  being  the  share 
of  said  Qualey  Construction  Company  of 
a  joint  account  with  Mason,  Hoge,  King 
&  Co.  for  the  expenses  of  pumping  water 
flowing  from  Section  5  of  the  Main 
Drainage  Channel  upon  Section  6,  and 
your  Committee  advise  and  recommend 
that  said  claim  should  be  received  and 
stand  together  with  such  other  claims  as 
are  filed  against  said  contractors,  and 
that  such  amounts,  if  any,  which  may 
remain,  after  satisfying  the  rights  of  the 
District  under  the  contract  with  said 
contractors  on  said  section,  accrued  and 
which  may  accrue,  under  said  contract, 
be  retained  on  account  of  said  notice 
until  said  claim  is  settled  or  adjudicated, 
or  until  the  further  order  of  the  Board, 
such  retention  to  be  subject  to  the  pro- 
visions of  said  contract  and  any  action 


which  may  be  taken   by  the   District 
thereunder. 

Returned  herewith  is  said  notice  for 
filing. 

(Signed)  J.  P.  Mallette, 

Chairman. 

J.  C.  B BADEN, 

Committee  on  Judiciary.^ 
(One  enclosure.) 

PAYMENT  OF  LABOR  CLAIMS  OF  GEORGE 
H.  WELBOURN  AND  JAMES  RAWN8LEY 
AGAINST  MESSRS.  WEIR,  McKECHNEY  & 
CO. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
with  reference  to  uncontested  labor 
claims  of  Geo.  H.  Wei  bourn  for  $68.81, 
and  Jas.  Kawnsley  for  $51.27,  for  lien 
against  Messrs.  Weir,  McKechney  &  Co., 
the  report  recommending  that  said 
claims  as  set  forth  bepaid  out  of  any  re- 
serve owing  to  said  Weir,  McKechney  & 
Co.  pursuant  to  the  communication  of  the 
Attorney  with  reference  thereto  and  in 
accordance  with  the  direction  of  Weir, 
McKechney  &  Co.,  contractors,  the  re- 
port being  accompanied  by  the  report  of 
the  Attorney  to  the  Committee  and  an 
order  and  release  from  Weir,  McKechney 
&  Co.  in  reference  to  the  same;  and  the 
report  of  the  Committee  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Carter, 
moved  that  the  report  of  the  Committee 
be  adopted,  and  the  recommendations 
contained  therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  April  18,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  Ju- 
diciary respectfully  reports  to  your  Hon- 
orable Body  that  they  have  had  under 
consideration  the  uncontested  labor 
claims  against  Contractors  Weir,  Mc- 
Kechney &  Co.  on  Section  F  of  the  Main 
Channel,  and  that  the  same  are  as  fol- 
lows : 

George  H.  Welbourn $63  81 

James  Rawnsley 51  27 

And  your  Committee  advise  and  rec- 
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ommend  that  said  claims,  as  above  set 
forth,  be  paid  out  of  any  reserve  owing 
to  said  Weir,  McKechney  &  Co.,  pursu- 
ant to  the  communication  of  the  Attor- 
ney with  reference  thereto,  and  in  ac- 
cordance with  the  direction  of  Weir, 
McKechney  &  Co.,  contractors,  presented 
herewith. 

Returned  herewith  is  said  communi- 
cation for  filing. 

Respectfully  submitted, 
( Signed )  J .  P.  Mallette, 

Chairman, 

J.  0.  Braden, 
Committee  on  Judiciary." 

(Accompanied  by  Attorney's  report, 
order  and  release,  and  claims.) 

REPORT  IN  REFERENCE  TO  NEW  CON- 
TRACTS FOR  TELEPHONE  SERVICE. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
contracts  and  branch  line  agreement,  all 
in  duplicate,  for  telephone  service,  and 
correspondence  in  reference  thereto,  the 
report  recommending  that  the  President 
and  Clerk  be  authorized  to  execute  in 
duplicate  the  said  contracts  and  agree- 
ment on  behalf  of  the  District;  and  the 
report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood— Yeas: 
Messrs.  Boldenweck,  Braden,  Carter, 
Kelly,  Mallette  and  Wenter— six.  Nays— 
none.  Excused  and  not  voting — Mr.  Eck- 
hart — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  April  20,  1897. 

To  the  Honorable  the  Board  of  Trustees 
ef  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  report  that 
they  have  considered  the  matter  of  tele- 
phone service  and  making  of  new  con- 
tract for  the  same,  and  with  reference 
thereto  report  as  follows: 

Attached  hereto  are  five  contracts  and 
agreement  for  branch  line  service  from 
the  Telephone  Company,  covering  the 
period  from  May  1,  1807,  to  May  1,  1898, 
all  in  duplicate,  and  your  Committee 
recommend  that  they  be  substituted  for 


the  present  contract  expiring  July  1, 
1897;  that  the  rebate  of  one  half  of  the 
proportionate  amount  for  two  months 
from  May  1  to  July  1,  upon  the  three  in- 
struments heretofore  discontinued,  one 
hundred  fifteen  ($115.00)  dollars  per  an- 
num each,  be  accepted  and  the  old  con- 
tract canceled.  That  said  three  instru- 
ments discontinued  be  dispensed  with  in 
the  new  contract;  also  that  the  telephone 
instrument  heretofore  used  in  the  office, 
No.  708,  be  dispensed  with;  that  two 
desk  instruments  be  taken  at  the  rate  of 
one  hundred  ($100  00)  dollars  per  year, 
and  the  extra  charge  of  thirty- seven  and 
fifty  one- hundredths  ($87.50)  dollars  per 
annum  for  increased  length  of  line  be 
allowed,  all  of  which  more  fully  appears 
from  the  contract  hereto  attached,  mak- 
ing a  net  reduction  of  two  hundred  thir- 
ty-two and  fifty  one- hundredths  ($282.50) 
dollars  per  annum  over  our  former  con- 
tract. 

The  Committee,  therefore,  recom- 
mend that  the  above  propositions  be  ac- 
cepted, and  that  the  President  and  Clerk 
be  authorized  to  execute,  in  duplicate, 
the  contracts  and  agreement  hereto  at- 
tached on  behalf  of  the  Sanitary  District 
of  Chicago. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Committee  on  Finance." 

(Accompanied  by  contracts  and  branch 
line  agreement,  all  in  duplicate.) 

RESOURCES  AND  LIABILITIES  OF  THE  DIS- 
TRICT JANUARY  I,  1897. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
transmitting  a  report  and  statements 
from  the  Chief  Engineer  and  Clerk, 
showing  the  resources  and  liabilities  of 
the  District  January  1,  1807,  and  an  esti- 
mate of  the  work  remaining  to  be  per- 
formed, the  report  recommending  that 
the  same  be  received,  printed  and  incor- 
porated in  the  Proceedings  of  the  District; 
and  the  Committee  report  was  read . 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  of  the  Committee 
be  received,  printed  and  placed  on  file. 

On  roll-call  the  vote  stood :  Yeas — 
Messrs.  Boldenweck.  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  REPORT: 

"Chicago,  April  20, 1897. 
To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  report  to  your 
Honorable  Body  that  they  have  called 
for  a  report  from  the  Chief  Engineer, 
together  with  a  statement  showing  the 
resources  and  liabilities  of  the  District  at 
January  1, 1897,  also  his  estimates  of  the 
work  remaining  to  be  performed  to  com- 
plete the  Channel  as  a  whole,  said  report 
and  statements  being  herewith  sub- 
mitted. 

And  your  Committee  recommend, 
after  having  carefully  considered  said 
report  and  statements,  that  the  same  be 
received,  printed  and  incorporated  in  the 
Proceedings  of  the  District. 

Respectfully  submitted, 
(Signed)  Frank  Wenter. 

Chairman  Committee  on  Finance." 
(Four  enclosures). 


The  following  are 

THE  CHIEF  ENGINEER'S  REPORT  AND 
STATEMENT: 

"Chicago,  April  17, 1897. 

To  the  Committee  on  Finance: 

Gentlemen — Following  up  the  conver- 
sation had  with  your  Chairman  and  one 
of  your  members  on  yesterday,  I  respect- 
fully submit  for  your  consideration  the 
following  statement,  which  is  a  copy 
of  the  report  of  the  Clerk  and  Chief  En- 
gineer on  the  liabilities  and  resources  of 


the  District  at  January  1st.  This  report 
shows  a  deficit  at  January  1st,  1899,  of 
$8,707,089.33.  If  no  legislation  providing 
the  District  with  revenue  is  secured  at 
this  session  of  the  Legislature  the  ques- 
tion of  work  to  be  done  with  revenues  in 
sight  is  a  very  important  one,  and  the 
suggestions  covering  our  conversation  of 
yesterday  are  as  follows:  That  the  work 
be  confined  to  that  portion  of  the  project 
between  Lake  Michigan  and  the  Con- 
trolling Works  at  Lockport.  This  would 
dispense  with  all  construction  beyond 
Lockport,  which  is  estimated  at  $2,885,- 
360.  The  report  which  this  accompanies 
contemplates  a  contingent  fund  of  $500,- 
000.  It  also  contemplates  an  expendi- 
ture for  administration  up  to  January  1st, 
1899,  of  $485,878.54.  By  dispensing  with 
work  beyond  Lockport  the  administra- 
tion charges  would  be  cut  down  at  least 
$100,000,  so  that  a  total  of  $2,935,360 
would  be  eliminated  from  the  needs  of 
the  District.  This,  subtracted  from  the 
deficit  shown  in  the  report,  $8,707,089.33, 
leaves  a  deficit  on  the  work  between  < 
Lake  Michigan  and  the  Controlling 
Works  of  $771,779.33,  which  might  be 
met  by  anticipating  the  tax  levy  of  1898, 
75  per  cent  of  which  would  probably  be 
$900,000. 

As  shown  by  the  statement,  the  esti- 
mates are  figured  upon  the  basis  of  fixed 
bridges.  The  order  of  yesterday  accept- 
ing movable  bridges  without  machinery 
will  increase  the  cost  of  the  work  from 
$350,000  to  $390,000. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 


SANITARY  DISTRICT  OF  CHICAGO. 

FINANCIAL  AND  OTHER  STATISTICS  REVISED  TO   JANUARY  1ST,  1807. 

Engineering  Account— Administration $     961,209  52 

Engineering  Account— Construction 16,918,067  28 

Engineering  Account— Labor,  Section  E $  6,488  94 

Engineering  Account— Labor,  Section  F 12,600  00 

— — — —  18  988  94 

Pumping  Plant,  Sections  8,  4  and  14 84,968  58 

Total  Expenditures,  Engineering  Aooonnt $17,928,164  27 

Rightof  Way  Account—Land 2,614,711  97 

Law  Department-  Administration 258,540  77 

Clerical  Department— Administration 62,495  07 

Treasury  Department— Administration 10,294  58 

Police  Department— Administration 164,867  24 

General  Account 804,406  06 

Total  expended  for  Construction,  Land  and  Administration $21,287,969  91 

Interest  Account— Bonds $1,851,668  42 

Interest  Account— Loans 2,168  52 

1,858,881  94 

Total  expended  for  all  Accounts $22,591,801  85 

Availablo  Cash  (Emergency  Fund,  $7,000;  balanoe  in  Treasury,  $121,996.61) 128,086  61 

Total  Net  Receipts  $22.720.788  46 
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XXNT8. 

Administration  to  January  1st,  1899 $  2,242,190  28 

Construction,  Completed  and  Existing  Contracts 10,899,765  67 

Future  Work. 

Bear  Trap  Dam  Foundations  and  Connections $   56,118  00 

Tall  Race 425,280  00 

End  of  Tail  Race  to  Upper  Basin 150,000  00 

Through  Joliet 1,790,000  00 

Bridges  for  Railways  and  Highways  (axed) 1,482,257  00 

Chicago  River  Improvement 600,000  00 

Total  Estimated  Cost  of  Future  Work $  4.872,686  00 

Total  Estimated  Cost  of  Construction  and  Administration $26,014,670  90 

Land  Account 2,514.711  97 

Total  Cost  Exolusive  of  Interest $28,629,282  87 

Contingent  Fund 600,000  00 

Interest  Account  to  January  1, 1697 $  1,858,881  94 

Interest  Account  to  January  1, 1899— Tax  Warrants 210,000  00 

Interest  Account  to  January  1, 1899— Bonds 1,144,287  60 

Total  Interest  Account $  2,706,119  44 

Total  Cost  of  Construction,  Land  and  Administration,with  Interest  to  Jan.  1st,  1899 . .  $81,787,402  31 
Total  Expended  to  January  1st,  1897 22,691,801  85 

Balance,exolusive  of  Bond  Retlrement,required  to  meet  obligations  to  Jan.  1st,  1899..$  9,145.600  46 
Bonds  to  be  retired  January  1, 1807,  to  January  1, 1899 1,895,000  00 

Total  requirements  January  1, 1897,  to  January  1, 1899 $10,640,600  46 

Available  Resources. 

Cash  Balanoe $     128,986  61 

Tax  Levy  of  1896— Balance  to  be  received 1,024,574  68 

Tax  Levy  of  1897 8,480,000  00 

Total  Cash  Balanoe  and  Taxes  Receivable $  4,688,661  24 

Bonds  which  may  be  resold 2,200,000  00 

Total  Resources: $  6.838,661  24 

Defloit  on  requirements  to  January  1st,  1899 $  8,707,089  2S 

The  foregoing  statements  are  compiled  from  our  Annual  Reports  and  from  other 
information  in  our  possession,  and  we  believe  them  to  be  reliable. 

Isham  Randolph, 
James  Reddick,  Chief  Engineer. 

Clerk. 

MEMORANDA. 

Excavation.  Glacial  Drift    Solid  Rock.    Retaining  WalL 

Cu.  Yds.         Cu.  Yds.  Cu.  Yds. 

Main  Channel 26,266,899      •   12,084,757  871,969 

River  Diversion  Channel 1,798,090  258,659 

Aggregate 28,059,489  12,848,416 

Completed  work  25,140,018  11,988,864  841,171 

Balance  remaining  to  be  done 2.919,476  860,062  80.798 

Total  face  of  contracts $19,899,766.67 

Amount  earned  to  January  1st,  1897 18,128.779.52 

Remaining  to  be  earned $  1,276,976.15 

Percentage  earned,  98.42. 

ISHAM  RANDOLPH, 

March  18,  1897.  ChUf  Bngtnear. 
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REPORT  in  reference  to  sidewalk  on 

KEDZIE  AVENUB. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering 
with  reference  to,  and  accompanied  by, 
communication  from  John  A.  Moody, 
Deputy  Commissioner  of  Public  Works, 
in  reference  to  the  construction  of  a  six- 
foot  plank  sidewalk  on  Kedzie  avenue, 
where  that  street  passes  through  the  ri^ht 
of  way  of  the  District,  the  report  being 
also  accompanied  by  a  report  from  the 
Attorney  of  the  Board  to  the  President, 
in  reference  thereto;  the  Committee  re- 
port recommending  that  the  Chief  Engi- 
neer be  authorized  and  directed  to  con- 
struct a  temporary  wooden  sidewalk  on 
one  side  of  said  avenue,  and  that  the 
Clerk  be  directed  to  answer  said  commu- 
nication, and  notify  the  Commissioner 
of  Public  Works  of  the  action  of  the 
Board;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Braden.Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

••  Chicago,  April  26, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Tour  Committee  on  En- 
gineering would  respectfully  report  to 
your  Honorable  Body  that  they  har  > 
considered  the  matter  of  constructing  a 
six-foot  plank  sidewalk  on  Kedzie  ave- 
nue, where  that  street  passes  through  the 
right  of  way  of  the  District,  pursuant  to 
a  request  contained  in  a  communication 
to  the  President  of  the  District  from  the 
Department  of  Public  Works  of  the 
City  of  Chicago.  And  your  Committee 
advises  that,  as  the  property  upon  which 
said  walk  is  to  be  constructed  is  within 
the  limits  of  this  District,  the  request  of 
the  Department  of  Publio  Works  is  not 
an  unreasonable  one,  and  may,  without 
-conceding  any  legal  liability  on  the  part 
of  this  District,  be  granted. 

Tour  Committee,,  therefore,  recom- 
mend that  the  Chief  Engineer  of  the  Dis- 
trict be  and  he  is  hereby  authorized  and 
-directed  to  construct  a  temporary 
wooden  sidewalk  on  one  side  of  Kedzie 


avenue,  and  that  the  Clerk  of  the  Dis- 
trict be  and  he  is  hereby  directed  to 
answer  said  'communication,  hereinbe- 
fore referred  to,  and  to  notify  the  Hon. 
L.  E.  McQann,  Commissioner  of  Publio 
Works,  of  this  action  of  the  Board. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

Thomas  Kelly, 

B.  A.  Eckhart, 

J.  P.  Mallette, 

Frank  Wenter, 

Committee  on  EngUieerUia" 

(Two  enclosures.) 

payment  for  certain  lands  under 
agreement  with  companies  of  "san- 
ta fe  system." 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing, with  reference  to,  and  accompanied 
by  communication  from  E.  P.  Ripley  in 
reference  to  the  conveyance  to  the  Dis- 
trict of  certain  lands  and  the  payment 
of  $20,000,  tberef or,  under  the  agreement 
with  the  companies  of  the  "  Santa  Fe 
System"  of  May  25,  1896,  the  report 
recommending  that  a  warrant  for  the 
sum  of  $20,000  be  drawn  in  favor  of  the 
A.,  T.  &  S.  Fe  By.  Co.,  by  the  President 
and  Clerk  of  the  District,  and  paid  over 
to  said  company,  under  conditions  and 
stipulations  as  set  forth  in  the  report ; 
and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck.  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter — 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  April  27, 1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicigo  ': 

Gentlemen— Tour  Committee  on  En- 
gineering would  respectfully  report  to 
your  Honorable  Body  that  they  have  re- 
ceived a  communication,  directed  to  the 
President  of  the  District,  from  the  A., 
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T.  &  S.  Fe  Ry.  Co.,  with  reference  to  the 
contract  and  agreement  entered  into  by 
the  District  with  said  railway  company 
on  the  25th  of  May,  1806,  and  which  is 
more  fully  set  forth  on  page  8860  of  the 
Proceedings.  Said  communication  re- 
cites that,  notwithstanding  the  terms  of 
Section  1  of  Article  2  of  the  contract  by 
which  it  is  agreed  that  the  District  shall 
have  the  use  and  ownership  of  certain 
described  property  belonging  to  said 
R.  R.  company,  upon  the  payment  to 
it  at  the  rate  of  $20,000.00,  said  sum  has 
not  yet  been  paid  in  whole  or  in  part,  al- 
though the  District  has  entered  upon 
certain  portions  of  the  land  so  contracted 
to  be  conveyed. 

Tour  Committee,  having  fully  consid- 
ered the  matter  contained  in  said  com- 
munication, find  that  the  contract  here- 
inbefore referred  to  has  not  as  yet  been 
fully  executed  on  the  part  of  this  Dis- 
trict, and  your  Committee  advises  and 
recommends  that  a  warrant  for  the  sum 
of  $20,000.00  be  drawn  in  favor  of  said 
A.,  T.  &  8.  Fe  Ry.  Co.  by  the  President 
and  Clerk  of  the  District,  and  that  the 
same  be  paid  over  to  said  railway  com- 
pany, in  accordance  with  the  conditions 
of  said  agreement,  when  said  company 
shall  have  executed  good  and  sufficient 
warranty  deeds  conveying  the  property 
described  in  said  contract  to  the  District, 
and  when  said  company  shall  have 
signed  a  receipt  for  the  same  as  pre- 
pared by  the  Attorney  of   the  District. 

Presented  herewith  is  said  communi- 
cation for  filing. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  ECKHART, 

J.  P.  Mallette, 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  Engineering." 
(One  enclosure.) 

REPORT  IN  REFERENCE  TO  EXTRA  FILL- 
ING ON  SECTION  B. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  a  report  of  the  Chief  Engineer  to  the 
Committee,  with  reference  to  the  filling 
with  rock  of  certain  pockets  on  Section 
B,  the   report   recommending  that  the 


agreement  made  by  the  Chief  Engineer, 
in  reference  to  the  same  with  Heldmaier 
So  Neu,  contractors  on  said  Section  B,  be 
ratified  and  accepted;  and  the  report  was 
read. 

Mr.  Boldenweck,  seconded  by  Mr.  Wen- 
ter,  moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll  call  the  vote  stood :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter— 
peven.    Nays—None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  April  26, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering respectfully  reports  to  your 
Honorable  Body  that  they  have  received 
a  report  from  the  Chief  Engineer  of  the 
District  with  reference  to  filling  with 
rock  certain  "Dockets"  on  Section  B 
from  which  quicksand  has  fallen  out. 
And  your  Committee  recommends  that 
the  agreement  recited  in  said  report, 
made  on  behalf  of  the  District  by  the 
Chief  Engineer  with  Heldmaier  &  Neu, 
contractors  on  said  Section  B  of  the 
Main  Channel,  be  ratified  and  accepted 
by  your  Honorable  Body. 

Attached  hereto,  and  made  part  hereof, 
is  said  Chief  Engineer's  report. 

Respectfully  submitted, 

(figned)  J.  C.  Braden, 

Chairman. 

Wm.  Boldenweck, 
Z.  R.  Carter, 
B.  A.  Eckhart, 
J.  P.  Mallette, 
Frank  Wenter, 
Thomab  Kelly, 
Committee  on  Engineering." 
(One  enclosure.) 

payment  of  certain  vouchers. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering 
with  reference  to  and  accompanied  by 
vouchers  in  favor  of  M.  G.  Good  for 
$7.67  and  the  Chicago  Photo  Stock  Com- 
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pany  for  $3.00,  presented  and  referred 
to  that  Committee  at  the  meeting  held 
April  21,  1897  (page  8978  of  the  Proceed- 
ings), the  report  recommending  that  said 
vouchers  be  approved  and  ordered  paid; 
and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Garter, 
moved  that  the  report  be  .adopted  and 
the  recommendations  contained  therein 
concurred  in.  N 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweok,  Braden,  Garter, 
Eckhart,  Kelly,  Mallette  and  Wenter— • 
seven.    Nays — None. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

.The  following  is 

THB  BEFOBT: 

"Chicago,  April  26, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — Your  Committee  on  En- 
gineering, to  whom  was  referred  vouch- 
ers in  favor  of  M.  G.  Good  for  $7.67,  and 
the  Chicago  Photo  Stock  Company  for 
|2.00  (page  8978  of  Proceedings),  advise 
that  they  have  fully  considered  the  same, 
and  recommend  that  said  vouchers,  as 
the  same  are  attached  hereto,  be  ap- 
proved and  ordered  paid. 

Respectfully  submitted, 

(Signed)  J.  0.  Braden, 

Chairman. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  ECKHART, 

J.  P.  Mallette, 

Frank  Wenter, 

Thomas  Kelly, 
Committee  on  Engineering." 

(Accompanied  by  two  vouchers.) 

REPORT  ON  "BEDS  FOR  CONSTRUCTING 
FOUNDATIONS  FOR  BEAK  TRAP  DAM 
AND  COLLATERAL  WORK,"  AND  AWARD- 
ING OF  CONTRACT. 

Mr,  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, with  reference  to  the  bids  for  con- 
structing foundations  for  Bear  Trap 
Dam  and  Collateral  Work,  presented 
and  referred  to  that  Committee  at  the 
meeting  held  April  16, 1897  (page  8978  of 
the  Proceedings),  the  report  Deing  ac- 
companied by  a  report  from  the  Chief 
Engineer  to  the  Committee  and  a  tabu- 
lated list  of  said  bids,  and  recommend- 


ing the  awarding  of  the  contract  for  said 
work  to  the  Griffiths  and  McDermott 
Construction  Company  at  its  bid  of 
$60,885.00,  and  that  the  President  and 
Clerk  be  authorized  and  directed  to  exe- 
cute a  contract  with  said  company  under 
conditions  and  stipulations  as  set  forth 
in  the  report,  the  report  also  recommend- 
ing that  the  checks  of  the  other  bid- 
ders for  the  same  work  be  returned  to 
them  respectively  ;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter— 
seven.    Nays — None. 

Upon .  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  April  19, 1897. 

To  the  Honorable  the  Board  of  Trustees- 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering, to  whom  was  referred  the  bids- 
for  the  construction  of  the  foundations  of 
the  Bear  Trap  Dam  and  work  collateral 
thereto,  on  tne  Main  Channel,  respect- 
fully reports  that  the  bid  of  the  Griffiths 
&  McDermott  Construction  Company  is 
the  lowest  bid  for  said  work. 

Your  Committee,  having  fully  con- 
sidered the  matter,  have  determined  that 
the  interests  of  the  District  would  be 
best  subserved  by  accepting  the  propo- 
sition of  the  Griffiths  &  McDermott  Con- 
struction Company. 

Your  Committee,  therefore,  recom- 
mends that  the  work  of  constructing  the 
foundations  of  the  Bear  Trap  Dam  and 
work  collateral  thereto  on  the  Main 
Channel  be  awarded  to  said  Griffiths  & 
McDermott  Construction  Company  at  its 
bid  of  sixty  thousand  three  hundred 
thirty- five  ($60,385.00)  dollars,  for  the 
work  for  which  bids  were  invited,  and 
the  Committee  find  that  the  aforesaid 
company  has  sufficient  financial  standing 
and  responsibility  to  entitle  them  to  the 
position  of  being  the  lowest  responsible 
bidder  for  said  work. 

The  Committee,  therefore,  recom- 
mends that  the  contract  for  constructing 
said  works,  in  the  manner  as  described 
by  the  advertisement  and  plans,  be  let  to 
the  Griffiths  &  McDermott  Construction. 
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Company,  the  lowest  bidder,  at  its  bid 
of  sixty  thousand  three  hundred  thirty- 
five  ($60,885.00)  dollars,  and  that  the 
President  and  Clerk  be  authorized  and 
directed  to  execute,  on  the  part  of  the 
District,  said  contract  in  the  form  sub- 
mitted with  said  advertisement  as  soon 
as  the  same  shall  have  been  executed  by 
eaid  Griffiths  &  McDermott  Construction 
Company  and  a  bond  furnished  by  said 
company  with  a  surety  company  as 
surety  satisfactory  to  the  Finance  Com- 
mittee. 

The  Committee  also  recommends  that 
the  checks  submitted  on  behalf  of  the 
other  bidders  with  their  respective  bids 
on  said  work  be  returned  to  them  re- 
spectively. 

Respectfully  submitted, 

(Signed)  J.  C.  Bbadbn, 

Chairman, 

Wm.  Boldenwbck, 

Z.  R.  Carter, 

B.  A.  ECKHART, 

J.  P.  Mallrtte, 

Frank  Wenter, 

Thomas  Kelly j 

Committee  on  Enuineering  " 

{Two  enclosures.) 

REPORT  IN  REFERENCE  TO  PARTIAL  PAY- 
MENT ON  CONTRACT  FOR  SUPER- 
STRUCTURE SOUTHWE8T  BOULEVARD 
BRIDGE. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  report  from  the  Chief  Engineer  in 
regard  to  the  request  for  partial  payment 
on  contract  for  superstructure  South- 
west Boulevard  Bridge,  presented  and 
referred  to  that  Committee  at  the  meet- 
ing held  April  16,  1897  (page  8966  of  the 
Proceedings),  the  report  recommend- 
ing that  J.  G.  Wagner,  doing 
business  as  The  Milwaukee  Bridge  and 
Iron  Works,  contractor  for  the  con- 
struction of  said  superstructure,  be 
allowed  a  certificate  of  one  cent  per 
pound,  according  to  the  amount  of 
weight  of  iron  it  has  purchased  for  the 
construction  of  said  superstructure,  on 
the  terms  of  the  original  plans,  and  that 
said  certificate  be  delivered  to  said  Wag- 
ner upon  his  executing  to  the  District  a 
receipt  therefor,  as  prepared  by  the  At- 


torney of  the  District;  and  the  report 
was  read. 

Mr.  Boldenweck,  seconded  by  Mr.  Mai- 
lette,  moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  therein. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter. 
Eckhart,  Kelly,  Mallette  and  Wenter — 
seven.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  April  19, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Samtoary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering respectfully  reports  to  your 
Honorable  Bodv  that  they  have  had  un- 
der consideration  the  request  of  J.  Q. 
Wagner  &  Company  for  an  allowance  of 
payment  on  account  of  the  suspension  of 
the  work  on  the  superstructure  of  the 
Southwest  Boulevard  Bridge,  at  the  re- 
quest of  the  Chief  Engineer  of  the  Dis- 
trict, pending  the  consideration  by  your 
Committee  of  the  advisability  of  a  change 
from  fixed  to  movable  bridges.  Andyour 
Committee  reports  that  the  Chief  Engi- 
neer of  the  District  has  ascertained  that 
J.  G.  Wagner,  doing  business  as  The  Mil- 
waukee Bridge  and  Iron  Works,  by  rea- 
son of  having  purchased  all  material 
necessary  for  the  superstructure  for  a 
fixed  bridge  at  said  Southwest  Boule- 
vard, as  per  contract  awarded  to  him, 
and  by  reason  of  having  been  delayed  at 
the  request  of  the  District  from  proceed- 
ing with  the  work,  and  also  of  having 
purchased  more  material  than  is  said  to 
be  necessary  for  a  movable  bridge,  which 
your  Committee  heretofore  decided  to 
construct  in  place  of  said  fixed  bridge. 

Your  Committee,  therefore,  recom- 
mends that  the  said  J.  G.  Wagner,  doing 
business  as  The  Milwaukee  Bridge  and 
Iron  Works,  be  allowed  a  certificate  of 
one  cent  per  pound,  according  to  the 
amount  of  the  weight  of  the  iron  it  has 
purchased,  for  the  construction  of  the 
said  superstructure  of  said  Southwest 
Boulevard  Bridge,  on  the  terms  of  the 
original  plans,  and  that  said  certificate 
be  delivered  to  said  Wagner  upon  said 
Wagner  executing  to  the  District  a  re- 
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ceipt  therefor,  as  prepared  by  the  Attor- 
ney of  the  District. 

Respectfully  submitted, 

(Signed)  J.  G.  Bbaden, 

Chairman. 

Wm.  Boldknweck, 

Z.  B.  Cartes, 

B.  A.  ECKHART, 

J.  P.  Mallette, 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  Engineering," 
(One  enclosure.) 


adjournment. 

On  motion  of  Mr.  Eckhart,  seconded  by 
Mr.  Wenter,  the  Board  then  adjourned. 


CLERK. 
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—  OF  THE — 


Board  of  Trustees 


—OF  THE — 


Sanitary  District  of  Chicago. 


MM  5.  1897 


OFFICIAL  RECORD. 

{Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


SPECIAL   MEETING. 

A  special  meeting  of  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago was  held  in  their  rooms,  Security 
Building,  Wednesday,  May  5,  1897,  at  2 
o'clock  P.  M.,  pursuant  to  call. 

President  Kelly  called  the  Board  to 
order. 

On  roll  call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Kelly  and  Wenter — five 
members,  were  present. 

CALL  FOR  MEETING. 

The  Clerk  read  the  call  for  the  special 
meeting,  which  is  as  follows: 


"Chicago,  May  1,  1897. 

Hon.  Ja8.  Reddick,  Clerk  Sanitary  Dig' 
tirict  of  Chicago : 

Dear  Sir — Pursuant  to  the  rules,  you 
will  please  call  a  special  meeting  of  the 
Board  of  Trustees  of  the  Sanitary  Dis- 
trict of  Chicago,  to  be  held  at  the  Board 
room  of  said  District,  on  the  eleventh 
floor  of  the  Security  Building,  Chicago, 
Illinois,  on  Wednesday,  May  5,  1897,  at 
2  o'clock,  P.  M.f  for  the  purpose  of  ap- 
proving and  ordering  payment  of  vouch- 
ers, and  to  consider  such  further  matters 
as  said  Board  may  elect. 

Very  truly  yours, 

(Signed)  Thomas  Kelly, 

President." 

MINUTES. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Carter,  the  approval  of  the 
minutes  of  the  regular  meeting  held 
April  28,  1897,  was  laid  over  until  the 
next  meeting  of  the  Board. 
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VOUCHERS. 

The  Cleric  presented  the  following  vouchers : 

PAT  BOLLS. 

Bng.  Dept— Chief  Engineer's  Boll,  April,  1897 $  1.008  84 

Bng.  Dept— Division  of  Construction  Roll,  April,  1897 8.675  80 

Bng.  Dept— Division  of  Drafting  and  Designing  Roll,  April,  1897. . .     8  087  80 

Bng.  Dept— Division  of  Records  Roll,  April,  1897 691  00 

Bng.  Dept— Special  Service  Roll,  April,  1897 1,826  00 

$  9,788  44 

Clerical  Dept— Clerk's  Roll,  April,  1897 988  84 

Law  Dept— Attorney's  Roll,  April,  1897 $1,816*67 

Law  Dept-Joltet  Roil,  April,  1897 588  88 

$  1,900  00 

Treasury  Dept— Treasurer's  Roll ,  April,  1897 166  66 

General  Account— General  Roll,  April,  1897 60  00 

General  Account— Towpath  Roll,  April,  1897 110  00 

General  Account-Trustees'  Roll,  April,  1897 \ 2,888  84 

$  2.508  84 

Police  Dept— Marshal's  Roll,  April,  1897 2,486  86 

Pumping  Plants— Sections  8  and  4,  April,  1897 $    675  00 

Pumping  Plants— Discharge  Roll,  April,  1897 88  00 

- — >- 708  00 

Total $  18,485  64 

ENGINEERING  DEPARTMENT. 

R.  Seelig  (repairing  instruments) $  21  60 

Wygant  &  Ayres  (rent,  Corwith,  April,  1897) 12  60 

J.  H.  Alexander  (rent,  Lockport,  April,  1897) 17  00 

L.  E.  Cooley  (services,  Consulting  Bngineer,  April,  1897) 500  00 

Isham  Randolph  (traveling  and  expense) 18  60 

Wm.  Trlnkaus  (expense) 28  69 

$      59829 

GENERAL  ACCOUNT. 

Isham  Randolph  (traveling  and  expense) $    187  45 

L.  E.  Cooley  (traveling  and  expense) 888  19 

$      625  64 

POLICE  DEPARTMENT. 

B.  J.Coen  (traveling  and  expense) $      15  00 

Mrs.  P.  Danlelson  (laundry,  48th  street  station) 8  00 

$       18  00 

PUMPING  PLANT— SECTION  14. 

♦Weaver  Coal  Company  (coal) $     188  02 

ENGINEERING  DEPARTMENT. 

Construction  Account— 

Griffiths  AMcDermott  (Section  1,  May  1,1897) $19,898  90 

fleldmaier  &  Neu  (Section  A,  May  1, 1897) 4,182  78 

Heldmaier  &  Neu  (Section  B,  May  1, 1897) 567  00 

Western  Dredging  and  Improvement  Co.  (Section  C,  May  1, 1897)..     2,858  18 

B.  D.  Smith  &  Co.  (Section  D,  May  1, 1897) 8,908  96 

McMahon  &  Montgomery  Co.,  et  al.  (Section  O,  May  1, 1897) 595  58 

Julius  G.  Wagner  (Superstructure,  Southwest  Boulevard  Bridge, 

April  28,  1897) 4|8951tt 

$86,851  46 

Grand  total $66,117  06 

*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  vouchers  as  read 
and  shown  above  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Kelly   and  Wenter— five.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON    EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
(number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  May  1, 
1897,  which  was  read  and  by  unanimous 
consent  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE  REPORT  1 

"  Chicago,  May  5, 1897. 

To  the  Honorable  the  Board  of  Tru$Ues 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
May  1,  1897,  as  the  same  have  been 
reported  to  me: 

Engineering  department 88 

Pumping  plants 10 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department 29 

Towpath  force 2 

Telephone  operator 1 

Total  employes 144 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk." 

RESOLUTION      FOR      CONDEMNATION     OF 
LANDS  ADJOINING  CHICAGO  RIVER. 

Mr.  Wenter  presented,  and  the  Clerk 
read,  a  resolution,  that  in  view  of  certain 
considerations  duly  set  forth,  the  Board 
of  Trustees  of  this  District  proceed  to 
procure  by  condemnation  proceedings  or 
otherwise,  under  the  auspices  of  the 
Committee  on  Finance  and  Engineering, 
such  lands  on  either  bank  of  the  Chicago 
River,  between  Van  Buren  street  and 
the  east  end  of  the  Main  Channel  at 
Robey  street,  as  shall  be  necessary  for 
the  purpose  of  providing  for  a  flow  of 
800,000  cubic  feet  of  water  per  minute. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  resolution  be  adopted . 


On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Kelly  and  Wenter — five.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  RESOLUTION: 

Whereas,  The  work  of  constructing 
a  Drainage  Channel  and  Waterway,  un- 
der the  direction  of  the  Board  of  Trus- 
tees of  this  District,  has  been  brought  to 
that  point  where  it  becomes  necessary  to 
take  a  final  step  towards  its  completion; 
and, 

Whereas,  Preparations  to  that  end 
ought  to  be  made  in  the  immediate 
future  with  a  view  to  accomplishing 
such  purpose  as  expeditiously  as  possi- 
ble; and, 

Whereas,  The  general  utility  of  the 
Channel  can  only  be  effected  when  the 
same  shall  have  been  conjoined  to  the 
South  Branch  of  the  Chicago  River;  and, 

Whereas,  It  has  been  ascertained  by 
surveys  and  examinations  made  on  be- 
half of  the  District  by  the  Chief  Engineer 
and  others,  that  the  capacity  and  flow  of 
the  Chicago  River  are  not  correspondent 
with  the  capacity  of  the  Main  Channel 
and  the  flow  provided  by  law  to  be 
maintained  by  it,  therefore,  be  it 

Besolved,  That  the  Board  of  Trustees 
of  this  District  proceed  to  secure,  by  con- 
demnation proceedings  or  otherwise, 
under  the  auspices  of  the  Committee  on 
Finance  and  Engineering,  such  lands  on 
either  bank  of  the  Chicago  River,  be- 
tween Van  Buren  street  and  the  east  end 
of  the  Main  Channel  of  this  District  at 
Robey  street,  as  shall  be  necessary  to  the 
carrying  out  of  the  plans  prepared  and 
adopted  by  the  District,  to  be  approved 
by  the  Secretary  of  War,  for  the  pur- 
pose of  increasing  the  cross  section  of 
the  said  Chicago  River  sufficiently  to  ac- 
commodate a  flow  of  800,000  cubic  feet 
per  minute. 

adjournment. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Braden,  the  Board  then 
adjourned. 
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Sanitary  District  of  Chicago. 
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OFFICIAL  RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETINGh 

The  three  hundred  and  fifty- fourth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  May  12,  1897,  at  2  o'clock, 
P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Car*, 
ter,    Eckhart,    Jones,    Kelly,    Mallette, 
Smyth    and    Wen  ter— eight    members, 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  April  28,  and  of  the  special  meeting 
held  May  5,  1897,  were  approved  as 
printed,  on  motion  of  Mr.  Wenter,  sec- 
onded by  Mr.  Boldenweck. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 

Honey  Creek  Coal  Company  (coal) $  826 

I.  Vanfeaalen  (pens) 13  00 

Chicago  Towel  Supply  Company  (toweling) 5  40 

Chas.  L.  Harrison  (expense) 22  76 
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W.T.Keating  (expense) $     Id  60 

A.  G.  Kyther  (expense) 6  60 

CLERICAL  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling) 

LAW  DEPARTMENT. 

John  S.  Runnells  (services  General  Counsel  for  April,  1897) $   416  67 

Stromberg,  Allen  &  Co.  (stationery) 6  85 

Strom  berg,  Allen  &  Co.  (stationery) 28  45 

The  Edward  Thompson  Company  (law  books) 48  00 

Frank  Shepard  (labels) 2"00 

Chicago  Towel  Supply  Company  (toweling) 1  60 

Henry  Young  (Joliet  office  rent,  April,  1897) .' 16  00 

F.  W.  C.  Hayes  (expense) 40  75 

GENERAL  ACCOUNT. 

Security  Deposit  Company,  rent  of  offices,  May,  1897 $  458  88 

F.  W.  C.  Hayes  (expense) 52  45 

H.  M.  Snapp  (expense) 109  64 

N.  £.  Wiggins  (trustees  and  officers,  Springfield  expense) 801  05 

The  A.,T.  AS.  Fefty.  Co.  (special  train) 75  00 

POLICE  DEPARTMENT. 

Moore  &  Janes  (insurance  Sag  Station) 

PUMPING  PLANT— SECTION  14. 

The  Atchison,  Topeka  and  Santa  Fe  Railway  Company  (sidetrack) .  $    1*4  07 
Thomas  F.  Ryan  (building  flame) 167  85 

WEIR,  M'KECHNEY  &  CO.   ACCOUNT. 

James  Rawnsley  (assigned  labor  claims) $     5127 

George  H.  Weibourn  (assigned  labor  claims) 68  81 

Grand  total 


U897. 


$       67  51 


$ 


2  50 


$      559  72 
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$        I8  60 


$     881  92 


$      120  08 

$  2  096  70 


Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  vouchers  as 
-read  and  shown  above  be  approved  and 
ordered  paid. 

On  roll- call  the  vote  stood  :  YeaB — 
Messrs.  Bold  en  week,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter—eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following 
requisition: 

No.  1079,  Clerical  Department  (sta- 
tionery supplies) $61  00 

Mr.  Boldenweck,  seconded  by  Mr.  Mal- 
lette, moved  that  requisition  No.  1079 
for  the  Clerical  Department,  as  read  and 
ehown  above,  be  allowed. 

On  roll  call  the  vote  stood:     Yeas- 


Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  May 
8,  1897,  which  was  read  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

"Chicago,  May  18, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg    leave   to  report 
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herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
May  8,  1897,  as  the  same  have  been 
reported  to  me : 

Engineering  department 97 

Pumping  plants 9 

Clerical  department.  5 

Law  department 8 

Treasury  department 1 

Police  department -29 

Towpath  force 2 

Telephone  operator 1 

Total  employee 152 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk.19 

MONTHLY  REPORT  FROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
April,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 

"Chicago,  May  8, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentleman— I  herewith  submit  the  re- 
port of  the  Law  Department  for  the 
month  of  April,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

General  expenses $     86  82 

Court  costs 6  00 

$     92  82 

LAND  ACCOUNT. 

Will  County  taxes $     61  49 

Total  expenditures $    154  81 

The  different  matters  which  have  en- 
gaged the  attention  of  the  department 
during  the  past  month  may  be  sum- 
marized as  follows: 

Trial  of  case  of  the  District  versus 
Martin,  Treasurer  of  Will  County,  last- 
ing over  a  week  and  involving  the  legal 
Question  of  the  right  to  tax  lands  of  the 
>istrict.      The   Court  has  the  matter 


under  advisement  and  expects  to  give  a 
decision  soon. 

The  trial  of  suit,  in  Will  County  Cir- 
cuit Court,  of  the  Bates  Machine  Com- 
pany versus  Smith  &  Eastman  and  the 
District,  lasted  two  weeks  and  has  been 
taken  under  advisement  by  the  Court. 
This  suit  involves  a  dispute  as  to  the 
liability  of  Smith  &  Eastman  and  P.  JV 
Sexton  for  certain  machinery  furnished' 
Dion  Geraldine  on  Section  14  of  the 
Main  Channel,  and  the  District  is  con- 
cerned only  as  to  the  legal  question 
whether  or  not  the  reserve  under  the 
contract  is  held  as  a  trust  fund  for  the 
benefit  of  general  creditors. 

The  petition  of  Adeline  E.  Abbott, 
filed  in  the  Circuit  Court  of  Cook  County, 
No.  106951,  in  condemnation  suit  of 
the  District  versus  Piper  et  al.,  for  pay- 
ment of  money  deposited  with  the 
County  Treasurer  for  the  owner  of  cer- 
tain lands,  was  disposed  of. 

Argument  of  demurrer  and  filing  of 
plea  to  amended  bill  in  the  suit  of  the 
Phoenix  Powder  Company  versus  Dis- 
trict, Superior  Court  of  Cook  County, 
No.  182070,  was  attended  to. 

Conferences  and  preparation  of  supple- 
mental contract  with  Union  Stock  Yards 
relating  to  swing  bridges,  also  confer- 
ences with  President  Ripley  and  others 
of  the  Santa  Fe  Railroad,  as  to  supple- 
mental contract,  were  effected. 

Various  other  details  of  litigation  of 
the  District  have  been  carefully  looked 
after,  also  the  removal  of  the  offices  and 
the  necessary  overhauling  incident 
thereto  attended  to.  Besides  the  work 
of  the  department,  the  Attorney  has 
given  attention  and  assistance  in  the 
passage  of  the  Taxation  Bill  and  amend- 
ments through  the  House  of  Repre- 
sentatives, the  first  reading  of  the  same 
in  the  Senate,  its  reference  to  the  Com- 
mittee on  Waterways  and  Drainage  and 
hearing  and  discussion  of  the  bill  before 
the  Committee. 

In  addition  to  the  above,  the  regular 
routine  work  of  the  office  and  the  gen- 
eral care  of  matters  in  its  Charge  have 
occupied  the  time  of  the  department. 

Respectfully  submitted, 

(3igned)    Frederick  W.  c;  Hayes, 

Attorney," 
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MONTHLY  REPORT  FROM  TREASURY  DEPARTMENT. 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
April,  1807,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT  : 

Receipts. 

Balance  on  hand  at  date  of  last  report t $  1447,837  35 

From  Collector  South  Town,  account  Sanitary  District  Tax $  841,318  42 

From  Collector  West  Town,  account  Sanitary  District  Tax 182,110  97 

From  Collector  Town  of  Lake,  account  Sanitary  District  Tax 66,189  79 

From  Collector  Town  of  Hyde  Park,  account  Sanitary  District  Tax 82,860  40 

From  Collector  North  Town,  account  Sanitary  District  Tax 8,086  96 

James  Roddick,  Clerk,  account  General  Account,  oheok  for  certified  copies 

of  documents 7  00 

Chicago  National  Bank,  Interest  Account 957  43 

Fort  Dearborn  National  Bank,  Interest  Account 268  01 

Metropolitan  National  Bank,  Interest  Account. 263  00 

Garden  City  Banking  and  Trust  Company,  Interest  Account 263  00 

Equitable  Trust  Company,  Interest  Account. 164  88 

National  Bank  of  Illinois 59  68 

Total  cash  received  for  month $     621,498  04 

$  1. 768.825  39 

Disbursements .  ===== 

Clerical  Department $  944  83 

Treasury  Department 169  02 

Engineering  Department 10,850  1? 

Law  Department 3,232  12 

Law  Department— Land  Account 61  49 

General  Account 3,019  16 

Police  Department '. 2,526  85      ^ 

Weir,  MoKeohney  A  Co 788  86 

Pumping  Plant— Section  14 934  30 

Pumping  Plant— Section  3 90  00 

Tax  Warrants  (Levy  of  1896)  account  Engineering  Construction  Department  642,891  57 

Tax  Warrants  (Levy  of  1896)  account  Pumping  Plant— Section  3 545  14 

Interest  Account— Interest  Paid  on  Tax  Warrants 22,856  40 

Total  Cash  Disbursed $     687,908  9 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 1,080,916  48 

$  1,768,825  39 

Chicago,  May  10th,  1897.  F.  M.  BLOUNT,  Treasurer. 

By  S.  P.  BLOUNT,  Asst.  Treasurer. 


Schedule. 

Chicago  National  Bank '. $  466.331  44 

Fort  Dearborn  National  Bank 160,000  00 

Metropolitan  National  Bank 160,000  00 

Garden  City  Banking  and  Trust  Company 160.0QO  00 

Equitable  Trust  Company 100,000  00 

National  Bank  of  Illinois 34,585  04 

Total... S  1,080,916  48 
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REPORT  IN  REFERENCE  TO  REDUCTION  OP 
BONDS  OF  CONTRACTORS  FOR  8ECTIONS 
6,  7, 11, 12  AND  18. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
a  communication  from  Messrs.  Mason, 
Hoge  &  Co.,  contractors  on  Sections  6. 
7,  11,  12  and  18,  in  regard  to  release  of 
sureties  on  bonds  of  said  contractors,  the 
report  being  also  accompanied  by  a  re- 
port of  the  Attorney  to  the  Committee, 
and  a  letter  of  the  Chief  Engineer  in  ref- 
erence thereto,  and  also  a  memorandum 
in  reference  to  claims  and  suits  against 
certain  of  said  sections,  and  recommend- 
ing that  the  sureties  on  the  original 
bonds  given  by  said  contractors  be  re- 
leased therefrom,  the  contractors,  how- 
ever, to  remain  liable  thereon,  upon  the 
execution  of  a  new  bond  in  the  sum  of 
$  10,000  for  each  of  said  Sections  6,  7  and 
12,  and  in  the  sum  of  $5,000  for  each  of 
said  Sections  11  and  18,  with  surety  to 
be  approved  by  the  Committee  on 
Finance,  and  conditioned  for  the  protec- 
tion of  the  District  from  any  claims  of 
third  persons,  as  provided  in  the  origi- 
nal bonds;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  May  10, 1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on 
Judiciary,  to  whom  was  referred  and 
who  have  had  under  consideration  the 
request  of  Mason,  Hoge  &  Co.,  contract- 
ors, for  a  release  of  the  sureties  on  the 
original  bonds  given  by  said  Mason, 
Hoge  &  Co.  to  secure  the  proper  per- 
formance of  the  work  by  said  firm  on 
Sections  6,  7, 11, 12  and  18  of  the  Main 
Channel,  respectfully  reports  to  your 
Honorable  Body  that  at  the  meeting  of 
June  24, 1896,  (page  8800  of  the  Proceed- 
ings) the  Board,  upon  the  report  of  the 
Joint  Committee  on  Engineering  and 
Finance,  authorized  the  release  of  bonds 
on  said  sections,  and  directed  that  when 
settlement  was  arrived  at  and  reserve 


paid  over  to  said  contractors,  new  bonds 
for  a  lesser  amount  be  required  in  lieu 
of  said  original  bonds.- 

And  your  Committee  reports  that  dur- 
ing the  months  of  November  and  De- 
cember, 1806,  receipts  were  executed  in 
full  for  said  Sections  11, 12  and  18,  and 
for  Sections  6  and  7,  respectively,  and 
the  final  reserve  on  said  sections  paid 
over  to  said  contractors. 

Your  Committee  are  advised,  however, 
and  reports  that  there  has  been  insti- 
tuted In  the  Circuit  Court  of  Cook 
County,  Ills.,  against  the  district  im- 
pleaded with  said  Mason,  Hoge  &  Co., 
two  personal  injury  cases,  one  by 
Christian  Brier,  a  laborer  on  Section  7, 
and  one  by  Anton  Markiewicz,  a  laborer 
on  Section  6,  each  in  the  sum  of  twenty 
thousand  ($20,000)  dollars  for  injuries 
received  by  said  persons  in  the  manner 
described  in  their  several  complaints. 

Your  Committee  also  finds  that  a 
claim  for  three  thousand  four  hundred 
sixty-two  ($8,462)  dollars  has  been  filed 
with  the  Clerk  of  the  District  against 
said  contractors  by  B.  D.  Smith  &  Co., 
for  labor,  etc.,  upon  Section  12  aforesaid. 

Your  Committee  therefore  recom- 
mends that  the  sureties  on  the  original 
bonds,  given  to  the  District  by  said  con- 
tractors upon  said  Sections  6,  7, 11, 12 
and  13,  be  released  therefrom,  (the  con- 
tractors, however,  to  remain  liable 
thereon)  upon  the  execution  of  a  new 
bond,  pursuant  to  said  order  of  the 
Board,  in  the  penal  sum  of  ten  thousand 
($10,000)  dollars  for  each  of  said  Sections 
6,  7  and  12,  and  upon  the  execution  of  a 
new  bond  in  the  penal  sum  of  five 
thousand  ($5,000)  dollars  for  each  of  said 
Sections  11  and  13,  with  surety  upon 
each  of  said  bonds  to  be  approved  by  the 
Finance  Committee,  and  conditioned  for 
the  protection  of  the  District  from  any 
claims  of  third  persons,  as  now  provided 
in  the  bond  originally  given. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 
Committee  on  Judiciary." 

(Six  enclosures.) 

REPORT  IN  REFERENCE  TO  CLAIMS  OF  F, 
S.  HUTTON  &  CO..  AND  THOMAS  O'BRIEN 
AGAINST  8UB-CONTRACTOR  ON  SEC- 
TION 14. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
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communications  from  McCall  Commer- 
cial Agency,  transmitting  itemized  bilis 
and  affidavits  of  F.  S.  Hutton  &  Co.,  and 
Thomas  O'Brien  for  material  and  labor 
furnished  Dion  Geraldine,  sub-contrac- 
tor on  Section  14 ;  the  report  also  being 
accompanied  by  a  report  from  the  At- 
torney of  the  Board  to  the  Committee 
in  reference  thereto;  the  Committee  re- 
port recommending  that  in  view  of  the 
fact  that  the  contracts  provide  that  the 
work  shall  not  be  sublet  and  that  it  has* 
been  the  policy  of  the  Board  to  refuse  to 
recognize  all  sub  contractors  in  any  way, 
the  claims  herewith  presented  be  placed 
on  file  ;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  of  the  Committee 
be  adopted  and  the  recommendations 
contained  therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  May  10, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Ju- 
diciary would  respectfully  report  to 
your  Honorable  Body  that  they  ha\e  re- 
ceived from  the  Attorney  a  communica- 
tion with  reference  to  the  claims  of  F.  S. 
Hutton  &  Co.,  in  the  sum  of  $77.65,  for 
material  furnished,  and  Thomas  O'Brien 
for  the  sum  of  $27.55  for  hauling  freight, 
upon  the  request  of  Dion  Geraldine,  sub- 
contractor, and  that  after  a  careful  con- 
sideration of  these  claims  your  Com- 
mittee does  not  consider  it  wise  for  the 
District  to  interfere  in  the  matter,  as  it 
appears  that  in  each  case  the  material 
was  furnished  and  the  labor  performed 
for  a  sub-contractor. 

And  your  Committee  advises  and 
recommends  that,  as  it  is  provided  in 
the  contracts  that  the  work  shall  not  be 
sub-let,  and  as  it  has  been  the  policy  of 
the  Board  in  the  past  to  refuse  to  recog- 
nize a  sub  contractor  in  any  way,  the 
claims  presented  herewith  be  placed  on 


file.    Attached  hereto  is  the  communi- 
cation of  the  Attorney  for  filing. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 

Committee  on  Judiciary." 

(Eight  enclosures). 

REPORT  IN  REFERENCE  TO  TEMPORARY 
LINE  FOR  C,  M.  &  N.  R.  R.  ACROSS  SEC- 
TION N. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Engineering,  presented  a  report  with 
reference  to.  and  accompanied  by,  a  re- 
port from  the  Chief  Engineer  to  the 
Committee  in  regard  to  the  construction 
of  a  temporary  line  for  the  C,  M.  &  N. 
R.  R.  across  Section  N,  the  report  setting 
forth  the  necessity  for  such  line  anil  rec- 
ommending that  the  Chief  Engineer  of 
the  District  be  authorized  and  directed 
to  construct  a  temporary  line  across  said 
Section  N  upon  plans  prepared  by  him, 
the  cost  not  to  exceed  $8,000;  and  the 
report  was  read. 

Mr.  Eckhart,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones,Kelly,  Mallette,  Smyth  and  Wenter 
—eight.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"  Chicago,  May  10, 1897. 

* 

To  the  Honorable  the  Board  of  Trustees 
of  the  Solitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En* 
gineering  would  respectfully-  report  to 
your  Honorable  Body  that  they  have  re- 
ceived a  report  from  the  Chief  Engineer 
of  the  District  advising  the  construction 
of  a  temporary  line  across  Section  "  N  w 
of  the  Main  Channel  to  accommodate 
the  traffic  of  the  C,  M.  &  N.  R.  R.  (Illi- 
nois Central)  until  the  permanent  struct- 
ure across  said  section,  upon  which 
work  has  been  begun,  shall  have  been 
completed. 
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Your  Committee  advises  that,  as  it 
will  require  some  few  months  before  said 
permanent  line  shall  be  completed,  they  ' 
deem  it  necessary  that  a  temporary  line 
be  constructed,  and  therefore  recom- 
mend that  the  Chief  Engineer  of  the  Dis- 
trict be  and  he  is  hereby  authorized  and 
directed  to  construct  a  temporary  line 
across  said  Section  "N"  of  the  Main 
Channel  upon  such  plans  to  be  prepared 
by  him  as  will  not  involve  a  cost  to  the 
District  to  exceed  the  sum  of  three  thou- 
sand ($3,000)  dollars.  Presented  here- 
with is  said  Chief  Engineer's  report. 

Respectfully  submitted, 

(Signed)  B.  A.  Eckhart, 

Chairman. 

J.  P.  Mallette, 
Z.  R.  Carter, 
Wm.  Boldenweck, 
Thomas  Kelly, 
T.  A.  Smtth, 
Frank  Wenter, 
Committee  on  Engineering." 

(One  enclosure.) 

REPORT  IN  REFERENCE  TO  TEMPORARY 
TRE8TLR  BRIDGE  FOR  CHICAGO  AND 
CALUMET  TERMINAL  RAILWAY  COM- 
PANY. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Engineering,  presented  a  report  with 
reference  to,  and  accompanied  by,  a  re- 
port from  the  Chief  Engineer  to  the 
Committee  in  regard  to  the  construction 
of  a  temporary  trestle  bridge  across  the 
Main  Channel  for  the  Chicago  and  Calu- 
met Terminal  Railway  Company,  the 
report  recommending  that  the  Chief 
Engineer  of  the  District  be  authorized 
and  directed  to  erect  a  temporary  trestle 
■at  a  cost  not  to  exceed  $2,500,  when  said 
railway  company  shall  have  entered  into 
an  agreement  with  the  District  to  accept 
a  single  track  for  the  operation  of  its 
trains,  under  conditions  and  stipulations 
as  set  forth  in  the  report;  and  the  report 
was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood— Yeas: 
Mqssrs.  Boldenweck,  Carter.  Eckhart, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.  Nays— none.  Excused  and  not 
voting— Mr.  Jones — one. 


Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

•  'Chicago,  May  12,  1897. 

To  the  Honorable  the  Board  of  TrvMeis 
of  the  Sanitaru  District  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering have  received  from  the  Chief 
Engineer  of  the  District  a  report  with 
reference  to  a  notification  from  the  Chi- 
cago and  Calumet  Terminal  Railway 
Company  of  J  said  company's  proposition 
to  double  track  its  line  at  the  place 
where  the  same  crosses  the  Main  Chan- 
nel of  the  District.  And  your  Committee 
advises  that  they  have  considered  the 
matters  contained  in  said  report  and  find 
that,  inasmuch  as  the  District  will  in  the 
near  future  be  required  to  erect  a  per- 
manent bridge  at  the  crossing  m  question 
in  order  to  excavate  that  portion  of  the 
Channel  now  used  as  a  crossing  for  said 
railway  company,  as  a  matter  of  econ- 
omy to  the  District  a  temporary  trestle 
bridge  across  our  Channel  should  be 
constructed  and  offered  to  said  railway 
company  for  its  use,  upon  the  condition 
that  said  company  agree  to  accept  a 
single  track  for  the  operation  of  its  trains 
during  the  period  which  the  District  may 
be  engaged  in  erecting  a  permanent 
bridge. 

Your  Committee  therefore  recom- 
mends that  the  Chief  Engineer  of  the 
District  be  and  he  is  hereby  authorized 
and  directed  to  erect  a  temporary  trestle 
bridge  across  the  Main  Channel  at  a 
cost  not  to  exceed  the  sum  of  twenty- 
five  hundred  ($2,500)  dollars,  and  that 
said  Engineer  proceed  with  the  work  of 
constructing  said  bridge  when  the  Chi- 
cago and  Calumet  Terminal  Railway 
Company  shall  have  entered  into  an 
agreement  with  the  District  to  accept  a 
single  track  for  the  operation  of  its  trains 
during  the  time  the  District  may  be  en- 
gaged in  erecting  the  permanent  bridge 
hereinbefore  referred  to.  Presented 
herewith  is  said  Chief  Engineer's  report. 

Respectfully  submitted, 

(Signed)  Z.  R.  Carter, 

J.  P.  Mallette, 

Thomas  Kelly, 

B.  A.  Eckhart, 

Wm.  Boldenweck, 

Frank  Wenter, 
Committee  on  Engineering.1 

(One  enclosure.) 


• 
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REPORT  AND  ORDERS  WITH  REFERENCE 
TO  AGREEMENT  WITH  CHICAGO  AND 
CALUMET  TERMINAL  RAILWAY  COM- 
PANY  FOR  PERMANENT  BRIDGE  AND 
EXTRA  8PAN. 

Mr.  Mallette,  on  behalf  of  the  Com- 
mitee  on  Engineering,  presented  a  re- 
port with  reference  to,  and  accompanied 
by,  form  of  agreement  for  the  construc- 
tion and  maintenance  of  a  permanent 
bridge  and  extra  span  at  the  point 
where  the  line  of  the  Chica- 
go and  Calumet  Terminal  Railway 
crosses  said  Channel,  the  report  being 
accompanied  by  a  report  from  W.  M. 
McEwen,  Attorney  of  the  District,  and 
recommending  that  the  President  and 
Clerk  of  the  District  be  authorized  and 
directed  to  execute  an  agreement  with 
the  Chicago  and  Calumet  Terminal 
Railway  Company  for  the  erection  of  a 
bridge  and  extra  span  in  the  form  here- 
tofore submitted  by  the  District,  in  ac- 
cordance with  the  provisions  of  the  re- 
port; and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

Mr.  Jones  presented  a  minority  report, 
signed  by  himself  and  Mr.  Smyth,  of  the 
same  Committee,  dissenting  from  the 
views  of  the  majority,  and  recommend- 
ing in  lieu  thereof  that  the  Attorney  of 
the  District  be  directed  to  at  once  insti- 
tute condemnation  proceedings  for  the 
acquirement  of  the  right  of  way  of  the 
Channel  of  the  Sanitary  District,  and 
such  additional  territory  and  rights  as 
are  necessary  and  incidental  to  the  pur- 
poses of  the  District. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  minority  report  be  substi- 
tuted for  the  majority  report. 

On  roll  call  on  the  motion  to  substi- 
tute, the  vote  stood :  Yeas  —  Messrs. 
Jones  and  Smyth — two.  Nays — Messrs. 
Boldenweck,  Carter,  Eckhart,  Kelly,  Mal- 
lette  and  Wenter— six. 

Upon  which  result  the  President  de- 
clared the  motion  to  substitute  lost. 

Mr.  Jones  then  presented  the  following 
order,  and  seconded  by  Mr.  Smyth, 
moved  its  adoption. 

The  following  is 

THE  ORDER: 

"Ordered,  That  the  consideration  of 
this  report  be  deferred  pending  an  opinion 
in  writing  from  the  General  Counsel  and 
Attorney  of  this  District  as  to  the  lia- 
bility of  the  District  for  damages  upon 


the  facts  in  this  case  to  be  presented  to 
him  in  writing  by  the  Chief  Engineer." 

On  roll-call  on  the  motion  for  the 
adoption  of  the  order  the  vote  stood: 
Yeas — Messrs.  Jones  and  Smyth — two. 
Nays — Messrs.  Boldenweck,  Carter,  Eck- 
hart, Kelly,  Mallette  and  Wenter— six. 

Upon  which  result  the  President  de- 
clared the  motion  lost. 

The  motion  of  Mr.  Boldenweck  for  the 
adoption  of  the  majority  report  of  the 
Committee  was  then  put,  and  on  roll- 
call  the  vote  stood:  Yeas  —  Messrs. 
Boldenweck,  Carter,  Eckhart,  Kelly, 
Mallette  and  Wenter  —  six.  Nays  — 
Messrs.  Jones  and  Smyth — two. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Jones  then  presented  and  read  the 
following  order,  and,  seconded  by  Mr. 
Smyth,  moved  its  adoption. 

The  following  is 

THE  ORDER:1 

"Ordered,  That  the  Attorney  of  the 
Sanitary  District  be  requested  to  furnish 
an  opinion,  in  writing,  to  this  Board  as 
to  the  legal  authority  ot  the  Board  to 
make  an  appropriation  for  bridges  or 
improvements  not  necessary  to  the  con- 
struction of  the  Channel  and.  on  private 
property  outside  the  limits  of  the  Dis- 
trict." 

Mr.  Boldenweck,  seconded  by  Mr.  Eck- 
hart, moved  that  the  order  be  referred 
to  the  Committee  on  Engineering. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  to  amend  the  motion  by  adding 
the  words  "with  instructions  to  report  at 
the  meeting  of  the  Board  one  week  from 
today." 

The  amendment  being  accented  by 
general  consent,  the  motion  of  Mr.  Bol- 
denweck, as  amended,  prevailed  unani- 
mously, and  the  President  declared  the 
order  so  referred. 

V 

The  following  is 

THE  MAJORITY  REPORT: 

"Chicago,  May  10, 1897. 

To  the  H<mt/rable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  Your  Committee  on 
Engineering,  having  had  under  consid- 
eration the  several  proposed  forms  of 
agreement  prepared  on  behalf  of  the 
Sanitary  District  of  Chicago  and  on  be- 
half of  the  Chicago  &  Calumet  Terminal 
Railway  Company,  with  reference  to  the 
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construction  and  maintenance  of  a  per- 
manent bridge  across  the  Main  Channel, 
at  the  point  where  the  line  of  said  rail- 
way company  crosses  said  Channel,  re- 
spectfully reports  to  your  Honorable 
Body  that  your  Committee  has  taken  up 
and  considered,  section  by  section,  the 
said  several  forms  of  agreement,  together 
with  the  plans  and  specifications  out- 
lined in  the  exhibits  thereto  attached, 
and  your  Committee  find  that  the  agree- 
ment submitted  on  behalf  of  the  District 
and  as  altered  and  amended  by  the  said 
railway  company,  is  the  form  of  agree- 
ment most  acceptable  to  the  parties,  and 
that  the  plans  and  specifications,  therein 
outlined,  are  substantially  in  conformity 
with  those  proposed  and  submitted  by 
the  Chief  Engineer  of  the  District. 

Your  Committee  therefore  advises  and 
recommends  that  the  President  ana 
Clerk  of  the  District  be  authorized  and 
directed  to  execute,  on  the  part  of  the 
District,  an  agreement  with  said  Chicago 
<fc  Calumet  Terminal  Railway  Company, 
providing  for  the  erection  of  said  bridge 
and  extra  span,  in  the  form  heretofore 
submitted  by  the  District,  including  the 
changing  and  interlineations  made  bv 
said  railway  company,  when  said  rail- 
way company  shall  have  executed  the 
same  on  its  part. 

Respectfully  submitted, 

Thomas  Kelly, 

Wm.  Boldenweck, 

J.  P.  Mallette, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

Frank  Wenter, 

Committee  on  Engineering  " 

(Accompanied  by  Attorney's  report 
and  form  of  agreement). 


PETITION  OP  P.  A.  OTIS   FOR   REFUND  OF 
TAXES  PAID  IN  ERROR. 

The  Clerk  presented  a  communication 
from  Philo  A.  Otis,  setting  forth  the 
purchase  of  certain  property  at  tax  sale, 
sold  to  him  in  error,  the  taxes  having 
been  previously  paid  bv  the  owners  of 
said  property,  and  making  claim  for  the 
Sanitary  District's  share  of  said  taxes, 
aggregating  11.18,  the  communication 
being  accompanied  by  a  copy  of  the  Pro- 
ceedings of  the  County  Board  and  a  cer- 
tificate of  the  County  Clerk  as  to  the 
authenticity  of  the  same. 

By  unanimous  consent,  on  motion  of 
Mr.  Boldenweck,  seconded  by  Mr.  Mal- 
lette, the  communication,  with  acoom- 
Sanying  papers,  was  referred  to  the 
ommittee  on  Judiciary. 

ADJOURNMENT  TO  SPECIAL  TIME. 

Mr.  Jones,  seconded  by  Mr.  Mallette, 
moved  that  when  this  Board  adjourn,  it 
do  adjourn  to  meet  Wednesday,  May  19, 
1897,  at  2  o'clock  P.  M. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

<  ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Eckhart,  the  Board  then 
adjourned. 
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(PaMUhtd  by  authority  of  tfu  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago.) 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  fifty- fourth  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building, 
Wednesday,  May  19,  1897,  at  2  o'clock 
P.  M.,  pursuant  to  motion. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call.  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mal- 
lette,  Smyth  and  Wenter— nine  members, 
were  present. 

MINUTES. 

On  •  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Smyth,  the  approval  of 
the  minutes  of  the  regular  meeting  held 
May  12,  1897,  was  laid  over  until  the 
next  meeting  of  the  Board. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

CLERICAL  DEPARTMENT. 

A.  P.  Little  (stationery) 

GENERAL  ACCOUNT. 

John  F.  Hlgglns  (printing  Proceedings) 

James  Roddick,  Clerk  (expense) 


S        4  40 


164  10 
4  00 
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James  Reddick  (Springfield  expense) $    152  02 

Frederick  W.  G.  Hayes  (Springfield  expense) 55  90 

Marshall  Field  &  Co.  (expense  moving) 5  95 

Chapin  &  Gore  (sundries,  legislation  inspection  tour) 226  25 

Hannah  &  Hogg  (sundries,  legislation  inspection  tour ) 314  00 

POLICE  DEPARTMENT. 

NickKarstens  (laundry,  Romeo) $       1  10 

J.  G.  Bodenschatz (sundries) 2  85 

W.  L.  Felkner  (expense) 3  84 

Herman  Goldbach  (laundry,  Willow  Springs) 4  18 

James  Reddick,  Clerk  (sundries) 37  50 

ENGINEERING  DEPARTMENT. 

^Construction  Account— 

Griffiths  &  McDermott  (Section  1,  May  16   1897 ) $11,126  59 

Campbell  &  Dennis  (Section  14,  May  15, 1897) 1,606  32 

Heldmaier  A  Neu  (Section  A,  May  15, 1897) 5,775  00 

Western  Dredging  and  Improvement  Co.  (Section  C,  May  15, 1897).  2,529  19 

E.  D.  Smith  &  Co.  (Section  D,  May  15,  1897) 2.294  21 

Gahan&  Byrne  (Section  G,  May  15, 1897) 4,240  22 

Hayes  Bros.,  etal.  (Section  N,  May  15, 1897) 3,341  56 

McMahon  &  Montgomery  Company,  et  al.  (Section  O.  May  15, 1897)  8,538  84 
McMahon  &  Montgomery  Company,  et  al.  (Section  O,  extra—embank* 

ment,  final) 674  83 

Grand  total 


$     922  22 


48  42 


$85.026  20 


$86  001  30 


•  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers  as  read 
and  shown  above,  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck.  Braden,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.  Nays— none.  Excused  and  not 
voting — Messrs.  Carter  and  Eckhart— 
two. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following 
requisition: 

No.  814,  Law  Department  (station- 
ery)  $82  00 

Mr.  Mallette,  seconded  by  Mr.  Smyth, 

moved  that  Requisition  No.  814  for  the 

Law  Department,  as  read  and  shown 

above,  be  allowed. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  "Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


WEEKLY  REPORT  ON    EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  May  15, 
1897,  which  was  read  and,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE  REPORT  ! 

"  Chicago,  May  19, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
May  15,  1897,  as  the  same  have  been 
reported  to  me: 

Engineering  department... 99 

Pumping  plants 9 

Clerical  department 5 

Law  department.. 8 

Treasury  department 1 

Police  department 80 
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Towpath  force 2 

Telephone  operator 1 

Total  employes. 155 

Respectfully  submitted, 


(Signed) 


J  AS.  REDDICK, 

Clerk." 


MONTHLY   REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
April,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 

"Chicago,  May  1, 1897. 

lb  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
April,  1897,  was  $28.50,  divided  as 
follows: 


Postage  stamps.. 
General  expenses. 


20  00 
8  60 


Total, 


$      2860 


There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against  the 
Clerical  Department,  and  the  expenses 
for  the  present  month  will,  from  present 
indications,  be  about  $900.00. 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  April,  1897,  was  $2,892.78, 
divided  as  follows: 

Rent  of  offices $1,660  00 

PrintiDg 289  88 

Advertising 897  93 

Electric  lighting 40  82 

General  expenses 616  16 

Total $  2,892  73 

There  are  no  outstanding  liabilities  be- 
yond usual  current  bills  against  the 
General  Account,  and  the  expenses  for 
the  present  month  will  be  about 
$4,000.00. 

During  the  month  of  April,  1897, 
there  were  regular  warrants  authorized 


and  drawn  against  the  various 
for  $44,626.08,  as  follows: 

Engineering  Department 

Clerical  Department 

.Law  Department 

Law  Dept— Land  Account 

General  Account 

Treasury  Department 

Police  Department 

Pumping  Plant,  Section  8. 

Pumping  Plant,  Section  14 

Interest  and  Premium  Account. 


accounts 

t  1,044  86 

28  60 

92  82 

61  49 

2,892  73 

14  60 

194  86 

2  98 

294  80 

40,000  00 


Total .$  44,626  03 

The  total  1896  tax  levy  warrants  issued 
to  date  has  been  $2,583,029.84,  and  of 
this  amount  the  sum  of  $642,986.71  waa 
redeemed  during  the  mon\h  and  attached 
coupons  for  accrued  interest  on  thia 
latter  amount  to  date  of  redemption, 
amounting  to  $22,856.40,  were  paid  by 
the  Treasurer,  for  which  no  warrant  was 
required. 

During  the  month  vouchers  issued  to 
the  amount  of  $203,197.88  were  paid  in 
tax  levy  warrants  with  five  per  cent 
interest  coupons  attached,  drawn  against 
the  tax  levy  for  1897,  for  accounts  aa 
shown  below. 

The  total  expenditures,  therefore,  for 
the  month,  were  as  follows: 

1897  Tax-levy  Warrants,  Con- 
struction Account $  201,810  78 

1897  Tax-levy  Warrants, 
Pumping  Plant,  Section  14. .  886  66 

Regular  Warrants 44626  08 

1896  Tax-levy  Warrants  re- 
deemed        642,986  71 

Interest  on  Warrants  re- 
deemed         22,366  40 

Total  (Inclusive  of  war- 
rants redeemed) *  912 116  62 

Of  the  $881,818.00  appropriated  Janu- 
ary 20,  1897,  for  the  payment  of  depart- 
mental and  direct  operating  expenses, 
there  were  expenditures  during  the 
month  to  the  amount  of  $4,626.08,  leav- 
ing the  unexpended  balance  of  the  ap- 
propriation $297,661.41. 

Of  the  $435,850.00  appropriated  Janu- 
uary  20,  1897,  for  the  payment  of  certain 
maturing  bonds  and  interest,  there  were 
expenditures  during  the  month  to  the 
amount  of  $40,000,  leaving  the  unex- 
pended balance  of  the  appropriation 
$395,850.00. 

Of  the  total  amount  of  1896  tax  levy 
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warrants  issued  to  date  there  is  now  out- 
standing the  sum  of  $1,849,889.56,  and 
of  the  1897  tax  levy  warrants  issued  to 
date  the  total  amount  is  now  outstand- 
ing and  amounts  to  the  sum  of  $411,- 
981.88. 

Respectfully  submitted. 


(Signed) 


James  Reddick, 

Clerk." 


INCREASE  OF  SALARY  FOR  GENERAL 
CLERK  AND  BOOKKEEPER  -  CLERICAL 
DEPARTMANT. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by,  a 
report  from  the  Clerk,  presented  and  re- 
ferred to  that  Committee  at  the  meeting 
held  January  48,  1897,  (page  8788  of  the 
Proceedings)  in  reference  to  an  increase 
of  salary  for  the  General  Clerk  and  Book- 
keeper of  the  Clerical  Department;  the 
report  recommending  that  the  said  Gen- 
eral Clerk  and  Bookkeeper  receive  a 
salary  at  the  rate  of  $125.00  per  month, 
to  take  effect  from  May  1, 1897. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained:  therein 
concurred  in. 

On  roll-call  the  vote  stood :  Teas — 
Messr3.  Boidenweck,  Brad  en,  Kelly, 
Mallette,  Smyth  and  Wenter— six.  Nays 
— none.  Excused  and  not  voting — 
Messrs.  Carter  and  Eckhart — two. 

Upon  which  "result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  May  19, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance, to  whom  was  referred  the  report 
of  the  Clerk  with  reference  to  an  in- 
crease of  salary  for  the  General  Clerk 
and  the  Bookkeeper  of  the  Clerical  De- 
partment, (page  8788  of  Proceedings)  begs 
leave  to  report  that  it  has  considered 
eaid  report  and  the  recommendation 
therein  contained  and  fully  concurs  in 
the  report  of  the  Clerk. 

And  your  Committee  therefore  recom- 
mends that  the  said  General  Clerk  and 
the  Bookkeeper  each  receive  a  salary  at 
the  rate  of  one  hundred  and  twenty- five 
dollars  ($125.00)  per  month,  to  take  ef- 
fect from  May  1, 1897. 


Herewith  returned  is  the  report  of  the 
Clerk  for  filing. 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman. 
Thomas  A.  Smyth, 
Committee  on  Finance." 
(One  enclosure). 

REPORT  in  reference  to  condemna- 
tion OP  LANDS  ADJOINING  CHICAGO 
RIVER. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Fi- 
nance and  Engineering,  recommending 
that  the  Attorney  be  directed  to  file  a 
petition  for  condemnation  of  such  lands 
on  either  bank  of  the  Chicago  River,  be- 
tween Van  Buren  street  and  the  east  end 
of  the  Main  Channel  at  Bobey  street,  as 
shall  be  necessary  to  the  carrying  out  of 
the  plans  prepared  and  adopted  by  the 
District  for  the  purpose  of  providing  a 
flow  of  800,000  cubic  feet  of  water  per 
minute,  pursuant  to  the  resolution 
adopted  by  the  Board  at  the  meeting 
held  May  5,  1897  (page  8998  of  the  Pro- 
ceedings); and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boidenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  May  14, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Joint  Committee  on 
Finance  and  Engineering,  which  was 
empowed  to  secure  such  lands  on  either 
bank  of  the  Chicago  River,  between  Van 
Buren  street  and  the  east  end  of  the 
Main  Channel  of  this  District  at  Robey 
street,  as  shall  be  necessary  to  the  carry- 
ing out  of  the  plans  prepared  and  adopted 
by  the  District,  for  the  purpose  of  in- 
creasing the  cross  section  of  said  River 
sufficiently  to  accommodate  a  flow  of 
800.000  cubic  feet  per  minutes  (page  8998 
of  Proceedings),  begs  leave  to  report  that 
it  has  considered  said  matter  and  finds 
that  the  pieces  of  property  as  shown  on 
the  plats  on  file  in  the  Engineering  De- 
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partment,  for  the  improvement  of  the 
Chicago  River,  will  be  necessary  to  the 
carrying  out  of  the  plans  adopted  by  the 
District. 

And  your  Committee  therefore  recom- 
mends that  the  Attorney  be  directed  to 
file  a  petition  for  condemnation  to  secure 
the  pieces  of  property  above  referred  to 
at  once. 

Respectfully  submitted, 
(8igned)  Frank  Wenter, 

Chairman. 

J.  0.  Bbaden, 
Z.  R.  Carter, 
Alex.  J.  Jones, 
Thomas  A.  Smyth, 
Wm.  Boldenweck, 
b.  a.  eckhart, 
J.  P.  Mallette, 
Thomas  Kelly, 

Joint  Committee  on   Finance  and  En- 
gineering." 


presentation  op  bids  for  dredging 
chicago  river  between  its  mouth 
and  robey  street. 

The  President  then  announced  that,  in 
conformity  with  the  advertisement  of 
February  24,  1897,  inviting  bids  for  the 
work  of  dredging  the  Chicago  River, 
between  its  mouth  and  Robey  Btreet, 
the  Board  would  now  proceed  to  open 
the  bids  received  in  response  to  the 
same. 

The  Clerk  then  presented  and  opened 
four  bids,  duly  received,  in  accordance, 
with  the  terms  of  said  advertisement. 

Mr.  Mallette,  seconded  by  Mr.  Eck- 
hart,  then  moved  that  the  bids  just  re- 
ceived be  compiled,  summarized  *  and 
tabulated  by  the  Chief  Engineer,  incor- 
porated in  the  Proceedings,  and  the  sub* 
ject  matter  of  the  bids  be  referred  to  the 
Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordeved. 

The  following  is 


THE    SUMMARY    OF    BIDS    FOR    DREDGING    CHICAGO    RIVER,    BETWEEN    ITS    MOUTH 

AND   ROBEY   STREET, 

IN  OBDXR  OF  MAGNITUDE— LOWE8T  BID  FIRST— OPENED  MAT  10,  1897. 


tBldinOr- 
of  Price. 

i 

a 

NAME  AND  ADDRESS  OF 
BIDDKB. 

a 

Price, 
Lineal  ft.  of 

Dock 
Removed. 

i 
b 

EXCAVATION,  600,000 
CU.  YDS. 

c 

Price 
per  Pile  for 
Piles  Pulled 

Amonnt 

of 

Cheok 

Deposited 

No.  ol 
der 

No.  of 
ceh 

Priceper 
Cn.  Yd. 

Total. 

i 

and 
Removed. 

With  Bid. 

1 

3 
2 

Lydon   &   Drews    Co.. 
Chicago.  Ill 

SI  75 
800 
250 
300 

$0  19 
19.9 

*4& 

25 

ft  114.000  00    1 

ft  1  M 

$2,000  00 

?, 

Green's  Dredging  Co . 
Chicago,  111 

.110  400  00    ,            2  00 

2,000  00 

3 
4 

1 
4 

Carkin,     Stlokney      & 
Cram,  Detroit,  Mich . . 

The  Fitz-Simons  &  Con 
nell  Co.,  Chicago,  111 . 

148,500  00 
150,000  00 

300 
200 

2,000  00 
8,000  00 

ADJOURNMENT. 

On  motion  of  Mr.  Mallette,  seconded  by  Mr.  Boldenweck,  the  Board  then  ad- 
journed. 


H 
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OFFICIAL  RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  fifty-fifth  regu- 
lar meeting  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building, 
Wednesday,  May  26,  1897,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Garter,  Eckhart,  Jones,  Kelly, 
Mallette,  Smyth  and  Wenter — nine  mem- 
bers, were  present. 

MINUTES. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Jones,  the  approval  of  the  min- 
utes of  the  regular  meeting  held  May  12, 
1897,  and  of  the  adjourned  session  of  the 
same  held  May  19,  1897,  was  laid  over 
until  the  next  meeting  of  the  Board. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

Kandler  <fe  Gaertner  (repairing  level  rod,  etc.) $        5  60 

O.  S.  Austin  (ice) 12  00 

White  Rock  Mineral  Spring  Company  (water) 18  75 


1 
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J.  M.  Abbott  (rent,  Willow  Springs,  April,  1897) $  20  00 

isham  Randolph  (postage  stamps) 80  00 

£.  R.  Shnable  (traveling  and  expense) 44  86 

CLERICAL  DEPARTMENT. 

Edwards  &  Hancock  (type  brush) $  1  50 

C.S.  Austin  (ice) 8  00 

GENERAL  ACCOUNT. 

M.  O'Brien  &  Son  (picture  frame) $  7  00 

A.  M.  Forbes  (moving  office  effects) 105  00 

Henry  Bosch  Company  ( window  shades) 61  00 

John  M.  Smyth  Company  ( Board  room  carpat,  etc. ) 2 12  65 

Frederick  W.  C.  Hayes  (Springfield  expense) 17  17 

James  Red  dick  (Springfield  expense) 96  75 

L.  E.  Cooley  (Springfield  expense) 285  88 

POLICE   DEPARTMENT. 

JohnD'inze  (repairing  cart) $  2  10 

McArthur  Bros.  Company  (kerosene) 2  40 

P.  J.  Feeney  (horseshoeing) 6  00 

i 

PUMPING  PLANT^-8ECTION  14. 

•WeaverCoal  Company  (coal) S  881  62 

Chas.  L.  Harrison  (expense)  89  06 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 
John  Spry  Lumber  Company  (Sec.  O— P.,  C.,C.  &  St  L.  bridge, 

lumber— final) $  894  00 

Halvorson,  Richards  &  Co.  ( Sec.  E,  May  15, 1897) 2,4t0  62 

Total 


$     181  11 


$        4  50 


$     785  40 


$       10  50 


$     420  68 


$  2  874  62 
$  4  176  81 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers,  as 
read  and  phown  above,  be  approved  and 
ordered  paid. 

On  roll- call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart  {except  as  to  voucher  in  favor 
of  L,  E.  Gootey  for  $235  83,  on  which  fie 
voted  nay)  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter—  nine  (except  as  above  stated). 
Nays — none  (except  as  above  stated). 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following 
requisitions: 

No.  586,  Engineering  Department 
(sundry  supplies) $11  80 

No.  951,  Police  Department  (four 
barrels  kerosene) 22  50 


Mr.  Boldenweck,  seconded  bv  Mr. 
Smyth,  moved  that  Requisitions  No.  536, 
for  Engineering  Department, and  No.  951, 
for  Police  Department,  be  allowed. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 


WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  May  29, 
1897,  which  was  read  and,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 
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The  following  is 

the  report: 

"Chicago,  May  86, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— 1  beg  leave  to  report  here- 
with tbe  number  of  employes  in  each  de- 
partment for  the  week  ending  May  22, 1897, 
as  the  same  have  been  reported  to  me: 

Engineering  department 104 

Pumping  plants 9 

Clerical  department 6 

Law  department 8 

Treasury  department 1 

Police  department. 80 

To  w  path  force 2 

Telephone  operator 1 

Total  employes 100 

Respectfully  submitted, 
(Signed)  Jas.  Red  dick, 

Clerk.17 

REPORT  IN   REFERENCE   TO  ADDITIONAL 
OFFICE  ROOM. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  setting  forth  the  im- 
portance of  supplying  more  office  room 
for  the  Bridge  Department,  and  asking 
the  authority  to  negotiate  for  room  at  a 
cost  not  to  exceed  $100  per  month;  and 
the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  printed  and 
placed  on  file,  and  that  the  President  be 
instructed  to  make  such  arrangements 
for  additional  room  as  may  be  necessary, 
after  a  conference  with  the  Chief  Engi- 
neer and  the  Attorney,  at  a  rental  not  to 
exceed  $100  per  month  and  for  a  period 
of  not  more  than  one  year. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  May  26, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— In  view  of  the  great  num- 
ber of  pJans  which  must  be  gotten  out  for 
the  numerous  bridges  which  we  have  to 
erect,  and  the  fact  that  this  work  should  be 


pushed  as  rapidly  as  possible,  I  wish  to 
urge  upon  you  the  importance  of  supplying 
more  space  for  our  Bridge  Department  so 
that  I  can  employ  men  enough  to  get  out 
these  plans  within  a  reasonably  short  time 
and  get  the  work  under  contract.  I  think 
that  for  $100  per  month  1  can  get  the  neces- 
sary space,  and  1  ask  authority  to  negotiate 
for  rooms  at  a  cost  not  in  excess  of  that 
figure. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

REPORT  IN  REFERENCE  TO  ADDITIONAL 
TELEPHONE  SERVICE. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
in  reference  to  the  necessity  for  addi- 
tional telephone  service,  the  report  being 
accompanied  by  a  letter  from  the  Agent 
of  the  Chicago  Telephone  Company  in 
reference  thereto,  and  recommending 
that  the  President  and  Clerk  be  author- 
ized to  execute,  in  duplicate,  a  contract 
and  agreement  for  one  additional  line  of 
telephone;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays—none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

•'  Chicago,  May  24,  1807. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  Fi- 
nance respectfully  reports  to  your  Honor- 
able Body  that  your  Committee  has 
received  advices  from  the  various  de- 
partments of  the  District  that,  owing  to 
the  frequency  of  telephone  calls  and  the 
recent  abridgement  in  that  branch  of  our 
service,the  telephone  service  as  at  present 
constituted  is  wholly  inadequate  to  meet 
the  requirements  of  the  District.  And 
your  Committee  reports  that  it  has  fully 
considered  the  matter  of  re-establishing 
the  service  as  formerly  arranged,  and 
recommends  that  the  President  and 
Clerk  be  authorized  and  directed  to  exe- 
cute, in  duplicate,  a  contract  and  agree- 
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ment  for  one  additional  line  of  telephone, 
in  accordance  with  the  form  of  contract 
attached  hereto. 

Respectfully  submitted, 

(Signed)       Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

T.  A..  Smyth, 

Committee  on  Finance," 

(One  enclosure). 

REPORT  IN  REFERENCE  TO  PAYMENT  OP 
POLICEMEN   DAVIS   AND   METZ. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  a  communication  from  Michael  K. 
Davis  and  Joseph  Metz,  formerly  em- 
ployed as  police  officers  by  the  District, 
requesting  that  the  salaries  of  said  men 
be  allowed  from  October  20,  1896,  to 
May  36,  1P97,  during  which  time  said 
Davis  and  Metz  were  incarcerated  in  the 
County  Jail  pending  an  inquisition  into 
the  truth  of  certain  charges  preferred 
against  them,  the  report  recommending 
that  as  said  Davis  and  Metz  have  been 
tried  and  found  innocent  of  the  charges 
preferred,  and  were  acting  in  the  per- 
formance of  their-  duties  as  officers  of 
the  District,  the  salaries  of  said  Davis 
and  Metz  should  be  allowed  from  October 
20,  1896,  to  May  16,  1897,  and  that  the 
Clerk  be  directed  to  draw  vouchers  for 
the  same,  payable  to  the  wives  of  said 
officers,  respectively,  upon  receipt  being 
executed  by  said  Davis  and  Metz  in  full 
of  all  claims  against  the  District,  the  re- 
port also  recommending  that  the  services 
of  said  officers  cease  from  the  date  of 
May  16. 1897;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roil- call  the  vote  stood :  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  "Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE   REPORT: 

"Chicago,  May  25,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen  —  Your  Committee  on 
Engineering  respectfully  reports  to  your 


Honorable  Body  that  it  has  received  a 
communication,  addressed  to  the  Presi- 
dent of  the  District,  in  the  form  of  a 
petition  from  Michael  K.  Davis  and 
Joseph  Metz,  formerly  employed  as 
police  officers  by  the  District,  requesting 
that  the  salaries  of  said  men  be  allowed 
from  October  20,  1896,  to  May  16,  3897, 
during  which  time  said  Davis  and  Metz 
were  incarcerated  in  the  county  jail  of 
Cook  County  pending  an  inquisition 
into  the  truth  of  the  charges  preferred 
against  them  in  an  indictment  by  the 
people  for  the  murder  of  one  Vehmeyer. 

And  your  Committee  advises  that  as 
said  Davis  and  Metz  have  been  tried  and 
found  innocent  of  charges  preferred 
against  them  by  the  people,  as  afore- 
said, and  said  officers  were  in  the  em- 
ploy of  the  District  at  the  time  of  their 
apprehension  and  arrest,  and  in  the  per- 
formance of  their  duties  as  such  officers 
at  the  time  of  such  killing,  the  District 
should  accord  to  them  such  considera- 
tion in  their  misfortune  as  the  nature 
of  their  case  demands. 

Your  Committee,  therefore,  recom- 
mends that  the  salaries  of  said  Michael 
K.  Davis  and  Joseph  Metz  be  allowed  by 
your  Honorable  Body  from  October  20, 
1896,  to  May  16,  1897,  and  that  the  Clerk 
be  directed  to  draw  vouchers  for  the 
same,  each  payable  to  the  wife  of  said 
officers,  respectively,  and  deliver  same 
to  her  upon  a  receipt  for  the  same  being 
executed  by  said  Miohael  K.  Davis  and 
Joseph  Metz,  respectively,  in  full  of  all 
claims  against  the  District,  and  their 
services  to  this  District  cease  from  the 
date  of  May  16,  1897. 

Respectfully  submitted, 

(Signed)  J.  O.  Braden, 

Chairman. 

Alex.  J.  Jones, 

Frank  Wenter, 

Z.  R.  Carter, 

Wm.  Boldenweck, 

J.  P.  Mallette, 

T.  A.  Smyth, 

B.  A.  Eckhart, 

Thomas  Kelly, 

Committee  on  Engineering.11 

(One  enclosure.) 

REPORT  IN  REFERENCE  TO  REMOVAL  OP 
PERSONS  USING  AND  OCCUPYING  DIS- 
TRICT LANDS  WITHOUT  AUTHORITY. 

Mr.  Braden,  Chaiman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
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ing  with  reference  to,  and  accompanied 
by,  a  report  from  the  Marshal  of  the 
District  in  regard  to  persons  using  and 
occupying  certain  lands  of  the  District 
without  permission  or  authority,  the 
Committee  report  recommending  that 
the  Marphal  of  the  District  be  directed 
to  serve  written  notice  on  such  persons 
to  vacate  said  lands  at  once,  and  in  case 
of  refusal  or  neglect  of  said  persons  to 
obey  said  notice,  that  the  Marshal  be 
directed  to  use  such  means  of  dispossess- 
ing them  as  he  may  be  advised  by  the 
Attorney  are  expedient  and  proper;  and 
the  Committee  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  bkpobt: 

1 'Chicago,  May  24, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering, to  whom  was  referred  and 
who  have  had  under  consideration  the 
report  of  the  Marshal  of  the  District  in 
relation  to  persons  using  and  occupying 
the  District's  land,  without  permission  or 
authority  from  the  District,  between  the 
north  line  of  Section  O,  in  Cook  County, 
to  the  south  line  of  Section  15,  in  Will 
County,  respectfully  reports  to  your 
Honorable  Body  that,  in  view  of  the  fact 
that  said  squatters  are  often  a  source  of 
injury  and  nuisance  to  lands  and  prop- 
erty belonging  to  the  District  and  con- 
tractors along  the  Main  Channel,  such 
measures  should  be  taken  by  the  District 
as  will  operate  in  the  immediate  future 
to  dispossess  such  squatters  of  such 
lands. 

Your  Committee,  therefore,  advises 
and  recommends  that  the  Marshal  of  the 
District  be  directed  to  serve  upon  all  of 
such  persons  who  are  now  in  possession 
of,  or  occupying,  lands  belonging  to  the 
District,  without  permission  or  authority 
from  the  District,  a  written  notice,  in  a 
form  to  be  prepared  by  the  Attorney, 
notifying  such  persons  to  vacate  said 
lands  and  premises  at  once,  and  in  case 
of  the  refusal  or  neglect  of  said  persons 


to  obey  said  notice  to  vacate,  that  the 
Marshal  be  and  he  is  hereby  directed  to 
use  such  other  means  of  dispossessing 
them  as  he  may  be  advised  by  the  At- 
torney are  expedient  and  proper. 

Attached  hereto  and  made  part  hereof 
is  said  Marshal's  report. 

Respectfully  submitted, 

(Signed)  J.C.  Bbaden, 

Chairman. 

Alex.  J.  Jones, 
T.  A.  Smyth, 
Frank  Wenteb, 
J.  P.  Mallette, 
Wm.  Boldenweck, 
Z.  R.  Cabteb, 
B.  A.  Eckhart, 
Thomas  Eellt, 
Committee  on  Engineering." 
(One  enclosure). 

BIGHT  OP  WAY  THBOUGH  JOLIET. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  En- 
gineering  and  Finance,  with  reference 
to  the  adoption  of  a  right  of  way  for 
the  Main  Channel  through  the  City  of 
Joliet,  the  report  setting  forth  that  the 
Committee  have  determined  route  desig- 
nated as  "Route  C."  to  be  the  most  di- 
rect, expedient  and  available  for  the 
purposes  of  the  District,  and  recommend- 
ing that  the  Chief  Engineer  be  directed 
to  prepare  plans  and  specifications  of 
said  route,  and  that  the  Attorney  be  di- 
rected to  prepare  an  ordinance  laying 
out  and  establishing  the  right  of  way  for 
the  Main  Channel,  in  accordance  with 
the  recommendations  of  the  report,  and 
that  the  Attorney  be  authorized  and  di- 
rected to  file  petitions  for  condemnation 
to  secure  such  property  as  may  be  nec- 
essary for  such  right  of  way,  in  accord- 
ance with  said  plans  and  specifications 
of  the  Chief  Engineer;  ana  the  report 
was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted,  and 
the  recommendations  contained  therein 
concurred  in. 

Mr.  Mallette,  seconded  by  Mr.  Smyth, 
moved  that  action  on  the  report  be  de- 
layed for  one  week. 

On  roll-call,  on  the  motion  of  Mr.  Mal- 
lette, the  vote  stood:  Teas — Mr.  Mal- 
lette—one.  Nays — Messrs.  Boldenweck, 
Braden.  Carter,  Eckhart,  Jones,  Kelly, 
Smyth  and  Wenter— eight. 
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Upon  which  result,  the  President  de- 
clared the  motion  lost. 

The  motion  of  Mr.  Braden  for  the 
adoption  of  the  report  being  then  put, 
on  roll-call  the  vote  stood:  ¥eas— 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— Mr.  Mallette — one. 

Upon  which  result,  the  Piesident  de- 
clared the  motion  carried. 

In  the  same  connection,  Mr.  Braden 
presented  an  order  directing  that  the 
Chief  Engineer  prepare  at  once  plans 
and  specifications  for  the  execution  of 
the  work  of  the  District  and  submit  the 
same  to  the  Engineering  Committee  for 
approval  at  the  earliest  possible  date,  and 
also  an  order  directing  that  the  Attorney 
be  empowered  and  directed  to  make  ar- 
rangements with  abstract  firms  in  the 
City  of  Joliet  for  furnishing  the  names 
of  all  persons  interested  as  owners,  or 
otherwise,  in  the  property  to  be  acquired 
by  the  Sanitary  District  in  constructing 
its  Channel  through  the  City  of  Joliet; 
and  the  orders  were  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck, moved  the  adoption  of  the  said 
orders. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter. 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wen  ter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  May  26th,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Joint  Committee 
on  Engineering  and  Finance,  having  had 
under  consideration  the  matter  of  adopt- 
ing a  route  and  right  of  way  along  which 
to  excavate  the  Main  Channel  through 
the  City  of  Joliet,  in  Will  County,  re- 
spectfully reports  that  after  full  and  care- 
ful consideration  of  said  matter,  they 
have  determined  that  the  route  desig- 
nated by  your  Committee  as  Route  "C," 
and  which  is  coincident  with  the  river 
channel  through  Joliet,  is  the  most 
direct  and  expedient  route  available  for 
the  purposes  of  the  District. 

Your  Committee,  therefore,  recom- 
mends that  the  Chief  Engineer  of  the 
District  be  directed  to  prepare  plans  and 
specifications  of  said  Route  "C"  through 
the  City  of  Joliet,  and  that  the  Attorney 


be  and  he  is  hereby  directed  to  prepare 
an  ordinance  laying  out  and  establishing 
a  right  of  way  for  the  Main  Channel  of 
the  District,  in  accordance  with  the 
recommendations  made  herein,  and  that 
the  Attorney  be  authorised  and  directed 
to  file  petitions  for  condemnation  to 
secure  such  property  as  may  be  neces- 
sary for  said  right  of  "way  and  in  accord- 
ance with  said  plans  and  specifications 
of  the  Chief  Engineer. ' 

Respectfully  submitted, 
(Signed)  J.  C.  Braden, 

Chairman, 
Frank  Wentkr, 
Wm.  Boldenweck, 

T    A.  8MYTH. 

B.  A.  Eckhart, 

Z.  R.  Carter, 

Alex.  J.  Jones, 

Joint  Committee  on  Engineeriiia  and  Fi- 
nance. 


The  following  are 

the  orders: 

"Whereas,  This  Board  has  adopted  a 
route  through  the  City  of  Joliei ;  and, 

Whereas,  It  is  our  purpose  to  push  all 
of  the  work  of  this  District  to  a  speedy 
conclusion  so  that  the  benefits  resulting 
therefrom  may,  at  an  early  day,  be  en  joyed 
by  the  people  of  this  City  and  District; 
therefore,  be  it 

Ordered,  That  the  Chief  Engineer  pre- 
pare, at  once,  plans  and  specifications  for 
the  execution  of  the  said  work  and  submit 
the  same  to  the  Engineering  Committee  for 
approval  at  the  earliest  possible  date." 


"Ordered,  That  the  Attorney  be  hereby 
empowered  and  directed  to  make  agree- 
ments with  abstract  firms  in  the  City  of 
Joliet  for  furnishing  the  names  of  all  per- 
sons interested,  as  owners  or  otherwise,  in 
the  property  to  be  acquired  by  the  Sanitary 
District  of  Chicago  in  laying  out  and  con- 
structing its  Main  Channel  through  the 
City  of  Joliet,  Will  County,  Illinois." 

REPORT  ON  BIDS  FOR  DREDGING  CHICAGO 
RIVER  BETWEEN  ITS  MOUTH  AND  RO- 
BEY  STREET,  AND  AWARDING  OF  CON- 
TRACT. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
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ng,  with  reference  to  the  bids  for  dredg- 
ing the  Chicago  River  between  its  mouth 
and  Robey  street,  presented  and  referred 
to  that  Committee  at  the  meeting  held 
May  19, 1897  (page  4014  of  the  Proceed- 
ings), the  report  being  accompanied  by 
a  report  from  the  Chief  Engineer,  trans- 
mitting tabulation  of  said  bids,  and  rec- 
ommending the  awarding  of  the  contract 
for  said  work  to  the  Lydon  &  Drews 
Company,  at  the  prices  mentioned  in  its 
bid,  and  that  the  President  and  Clerk 
be  authorized  and  directed  to  execute  a 
contract  with  said  company  on  the  part 
of  the  District,  in  the  form  submitted 
with  the  advertisement  published,  as 
soon  as  the  same  shall  .have  been  exe- 
cuted and  a  proper  bond  furnished  by 
said  Lydon  &  Drews  Company,  as  set 
forth  in  the  report;  the  report  also  rec- 
ommending that  the  checks,  submitted 
on  behalf  of  the  other  bidders  with  their 
respective  bids  on  said  work,  be  returned 
to  them  when  said  Lydon  &  Drews  Com- 
pany shall  have  executed  the  contract 
for  said  work ;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried.  • 

The  following  is 

THE  REPORT: 

"  Chicago,  May  24, 1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago'. 

Gentlemen— Your  Committee  on  En- 
gineering, to  whom  was  referred  the  bids 
lor  the  dredging  of  the  Chicago  River, 
between  its  mouth  and  the  West  Fork 
in  the  South  Branch  of  said  river,  and 
between  the  junction  of  the  South 
Branch  with  the  West  Fork  and  Robey 
street,  in  said  West  Fork,  respectfully 
reports  to  your  Honorable  Body  that  the 
bid  of  Lydon  &  Drews  Company  is  the 
lowest  bid  for  said  work. 

Your  Committee,  having  fully  con- 
sidered the  matter,  have  determined  that 
the  interests  of  the  District  would  be  best 
subserved  by  accepting  the  proposi- 
tion of  the  Lydon  &  Drews  Company . 

Your  Committee,  therefore,  recom- 
mends that  the  work  of  dredging  the 
said  river  be  awarded  to  said  Lydon  & 
Drews  Company  at  the  following  prices: 


per  lineal  foot  of  dock  removed,  $1.75; 
per  cubic  yard  of  excavation  (600,000  cu. 
yds.),  19  cents;  per  pile  for  piles  pulled 
and  removed,  $1.50;  and  the  Committee 
finds  that  the  aforesaid  company  has 
sufficient  financial  standing  and  respon- 
sibility to  entitle  it  to  the  position  of 
being  the  lowest  responsible  bidder  for 
said  work. 

The  Committee,  therefore,  recom- 
mends that  the  contract  for  the  execu- 
tion of  said  work,  in  the  manner  as 
described  in  the  advertisement,  plans 
and  specifications,  be  let  to  the  Lydon  & 
Drews  Company,  the  lowest  bidder,  at 
$1.75  per  lineal  foot  of  dock  removed; 
19  cents  per  cubic  yard  of  excavation, 
and  $1.50  per  pile  for  piles  pulled  and  re- 
moved; and  that  the  President  and 
Clerk  be  authorized  and  directed  to  ex- 
ecute, on  the  ~  part  of  the  District,  said 
contract  in  the  form  submitted  with  said 
advertisement,  a  copy  of  which  is  hereto 
attached,  as  soon  as  the  same  shall  have 
been  executed  by  said  Lydon  <fc  Drews 
Company,  and  a  bond  furnished  by  said 
company  in  the  eum  of  twenty- five  thou- 
sand: ($25,000)  dollars,  with  a  surety  com- 
pany as  surety  satisfactory  to  the 
Finance  Committee. 

The  Committee  also  recommends  that 
the  checks,  submitted  on  behalf  of  th» 
other  bidders  with  their  respective  bids, 
on  said  work,  be  returned  to  them,  re- 
spectively, when  said  Lydon  &  Drews 
Company  shall  have  executed  the  con- 
tract for  the  work  herein  awarded  to  it. 

Respectfully  submitted, 
(Signed)  Jos.  O.  Braden, 

Chairman* 
Alex.  J.  Jones,. 
Z.  R.  Carter, 
B.  A.  Eckhart, 
VYm.  Boldenweck. 
J.  P.  Mallette, 
Frank  Wenter, 
Thomas  A.  Smyth, 
Committee  on  Engineering." 
(Two  enclosures.) 


The  following  Is 

THE   CONTRACT: 

**  SANITARY  DISTRICT  OP  CHICAGO. 

Contract  and  specifications  for  the  dredging  of 
the  Chioago  River  and  performing  certain  col- 
lateral work. 

This  Agreement,  Made  and  entered  into  this 
day  of  May  A.  D.  1897,  by  and 
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between  the  Sanitary  District  of  Chicago,  of  the 
first  part,  and  Lydon  &  Drews  Company  (a  cor- 
poration) of  the  City  of  Chicago  in  the  County  of 
Cook,  State  of  Illinois,  of  the  second  part. 

JL— 

Witkbsseth :  That  the  said  party  of  the  second 
part  has  covenanted,  contracted  and  agreed,  and 
by  these  presents  does  covenant,  contract  and 
agree  with  the  said  party  of  the  first  part,  for 
the  consideration  of  the  payments  to  be  made  as 
provided  herein,  to  the  said  party  of  the  second 
part,  by  the  said  party  of  the  first  part,  and 
under  a  penalty  as  expressed  in  a  bond  bearing 
even  date  herewith,  at  his  own  proper  cost  and 
expense  to  do  all  the  work,  and  to  furnish  all 
material,  tools,  labor  and  all  appllanoes  and 
appurtenances  called  for  by  this  agreement,  in 
the  manner  and  under  the  conditions  hereinafter 
stipulated,  that  are  necessary  to  the  opmplete 
doing  of  the  work  known  and  distinguished  by 
.the  specifications  herein  contained,  and  the  plans 
accompanying  them,  as  the  dredging  of  the  Chi- 
cago River  and  performing  certain  collateral 
work,  which  by  the  terms  of  this  contract  are 
included  in  the  same. 

B- 

It  is  further  covenanted,  contracted  and  agreed 
that  the  work  shall  be  executed  under  the  direc- 
tion and  supervision  of  the  Chief  Engineer  of  the 
Sanitary  District  of  Chicago,  and  his  properly 
authorized  agents,  by  whose  measurements  and 
calculations  the  quantities  and  amounts  of  the 
several  kinds  of  work  performed  under  this  con- 
tract shall  be  determined,  and  on  whose  inspec- 
tion all  work  shall  be  accepted  or  condemned. 
The  said  Chief  Engineer  and  his  properly  author- 
zed  agents  shall  have  full  power  to  reject  or 
condemn  all  materials  furnished  or  work  per- 
formed under  this  contract  which  do  not  fully 
conform  to  its  Bplrit  and  to  the  terms  and  con- 
ditions herein  expressed;  and  the  Chief  Engineer 
shall  decide  every  question  which  may  arise 
between  the  parties  hereto  relative  to  the  execu- 
tion thereof,  and  his  decision  shall  be  final  and 
binding  upon  both  parties. 

Wherever  the  words  "Sanitary  District"  are 
used  in  this  contract,  they  shall  be  understood  to 
mean  the  Sanitary  District  of  Chicago,  as  repre- 
sented by  the  Board  of  Trustees  of  the  Sanitary 
District,  or  their  duly  authorized  and  accredited 
agents. 

Wherever  the  words  "Chief  Engineer"  or  "En- 
gineer" are  used  herein,  they  shall  be  understood 
to  mean  the  Chief  Engineer  of  the  Sanitary  Dis- 
trict of  Chicago,  or  his  properly  authorized 
agents,  limited  by  the  particular  duties  Intrusted 
to  them. 

Wherever  the  word  "Contractor"  is  used  here. 
In.,  It  shall  be  understood  to  mean  the  person  or 
persons,  copartnership  or  corporation  entering 
into  the  contract  as  party  of  the  second  part. 


SPECIFICATIONS  FOR  DREDGING  THE  CHICAGO 
RIVBB  AND  PERFORMING  CERTAIN  COLLATERAL 
WORK. 

The  work  to  be  done  consists  of  dredging  the 
main  Chicago  River  between  its  mouth  and  the 
main  branches  thereof;  thence  throughout  the 
South  Branch  of  the  same  river  to  the  West  Fork 
of  the  South  Branch;  thence  throughout  the 
West  Fork  of  the  South  Branch  to  a  junction 
with  the  Main  Channel  of  the  Sanitary  District  of 
Chicago  near  Robey  street.  And  further,  the  re- 
moval of  such  docks,  piles,  piers  or  other  obstruc- 
tions as  may  be  directed  by  the  Engineer. 

The  Channel  shall  be  dredged  to  a  depth  not 
less  than  twenty  (90)  feet  below  the  profile  of 
water  surface  shown  when  Lake  Michigan  is  at 
the  level  of  Chicago  "datum,  within  the  lines 
shown  upon  the  plans  adopted  by  the  Sanitary 
District,  and  to  such  greater  depth  as  may  be 
ordered  by  the  Engineer  in  those  parts  of  the 
river  where  the  Channel  is  too  narrow  to  afford 
the  necessary  cross-section  at  the  said  depth  of 
twenty  (SO)  feet. 

Measurement— The  river  will  be  carefully 
sounded  in  advance  of  the  dredge  work  to  ascer- 
tain the  surface  of  the  material  to  be  excavated 
and  calculations  of  the  volume  of  excavated  ma- 
terial shall  be  based  upon  the  data  afforded  by 
these  soundings  and  succeeding  soundings  made 
in  rear  of  the  dredge  as  the  work  progresses.  No 
material  excavated  below  the  depth  of  twenty 
(20)  feet  below  above  described  profile  of  water 
Burtace  shall  be  paid  for  unless  the  same  is  ex- 
cavated under  the  written  order  of  the  Engineer, 
and  likewise  no  excavation  outside  of  the  gen- 
eral lines  limiting  the  work  shall  be  paid  for  un- 
less the  same  is  done  under  the  written  order  of 
the  Engineer. 

Quantity  of  Material— The  quantity  of  material 
dredged  and  removed  is  approximately  six  hun- 
dred thousand  (600,000)  cubic  yards,  but  it  is  dis- 
tinctly understood  that  this  estimate  is  based 
upon  the  best  information  now  available,  and  is 
not  to  be  considered  as  in  any  sense  a  guarantee 
of  the  amount  of  work  to  be  done. 

Disposition  of  Material— All  material  excavated 
Is  to  be  removed  from  the  Chicago  River  and  be 
disposed  of  by  the  contractor  at  his  own  cost  and 
at  locations  to  be  provided  by  him. 

Extra  If  or*— All  claims  for  extra  work  done 
by  the  contractor,  or  for  damages  from  any  cause 
whatever,  must  be  reported  to  the  Chief  En- 
gineer at  the  time  such  work  Is  done  or  such 
damages  occur,  and  they  must  also  be  presented 
to  him  in  writing  at  the  end  of  the  month  ;  pro- 
vided, that  nothing  shall  be  paid  for  as  extra 
work  that  can  be  classified  under  any  of  the 
heads  upon  which  prices  are  fixed  by  this  con- 
tract. 

Whenever  work  is  required  to  be  done  which  is 
not  now  contemplated  or  covered  by  the  prices 
hereinafter  given,  the  Chief  Engineer  shall  fix 
such  prices  for  the  work  as  he  shall  consider 
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just  and  equitable,  and  the. contractor  shall  abide 
by  such  prices ;  provided,  he  enters  upon  such 
work  with  full  knowledge  of  the  prices  so  fixed  by 
the  Chief  Engineer ;  but  if  the  contractor  deolines 
executing  said  work  at  the  prices  fixed  by  the 
Chief  Engineer,  then  the  Sanitary  District  may 
enter  into  contract  with  any  person  or  persons 
for  its  execution  the  same  as  if  this  oontract  had 
never  existed  ;  and  if  extra  work,  or  work  not 
provided  for  in  this  oontract,  is  performed  by  the 
contractor  before  prices  have  been  fixed  for  such 
work,  then  the  Chief  Engineer  shall  estimate  the 
same  at  such  prices  as  he  shall  deem  just  and 
reasonable,  and  his  decision  shall  be  final,  and 
the  said  contractor  shall  accept  such  prioes  in 
full  satisfaction  of  all  demands  against  the  Sani- 
.  tary  District  for  said  extra  work  ;  provided,  that 
If  the  extra  work  done  under  this  oontract  Is  of 
such  a  nature,  being  distinct  from  other  work 
being  done  by  said  contractor,  that  the  actual 
cost  of  the  same  can  be  determined,  then  the 
said  contractor  shall  receive,  and  the  Sanitary 
District  shall  pay,  in  full  satisfaction  of  the 
same,  the  actual  ooBt  of  the  work,  with  ten  (10) 
per  oenfc  added ;  provided,  further,  that  nothing 
shall  be  deemed  extra  work  which  can  be  meas- 
ured or  estimated  under  the  provisions  of  this 
oontract.  It  is  further  agreed  that  in  all  cases  of 
question  or  dispute,  arising  or  growing  out  of 
this  contract  in  any  way  regarding  the  cost  or 
value  of  extras,  variations,  allowances,  deduc- 
tions or  the  amount  of  damages  in  any  manner 
growing  out  of  the  violations  of  this  contract, 
the  decision  of  the  Engineer  shall  be  final  and 
binding  on  both  parties  hereto. 

Responsibility  0/  Contractor— All  the  work  pro- 
vided for  in  this  contraot  is  to  be  done  under  the 
direction  and  supervision  of  the  Chief  Engineer 
and  his  properly  authorized  agents.  The  con- 
tractor is  to  be  guided  by  the  lines,  stakes,  marks 
and  grades  given  by  them,  and  is  to  carefully 
preserve  the  same  as  far  as  possible  during  the 
progress  of  the  work,  and  Is  to  furnish  all  needed 
facilities,  without  charge  therefor,  to  enable  the 
Chief  Engineer  to  properly  give  lines  and  grades 
to  measure  the  work  from  time  to  time. 

The  contractor  shall  conform  to  all  of  the  ordi- 
nances of  the  City  of  Chicago  and  the  regula- 
tions imposed  by  the  United  States  Government 
in  any  manner  affecting  this  work,  and  he  will 
release  the  Sanitary  District  of  Chicago  from  all 
responsibility  for  loss  or  damage  occasioned  by 
delays  or  inoonvenienoes  occasioned  by  bridges, 
vessels  or  other  causes  not  foreseen. 

The  contractor  will  be  responsible  for  the 
entire  work  until  completed  and  accepted  by  the 
Sanitary  District.  The  contractor  will  be  re- 
quired to  give  his  personal  attention  to  the  fulfill- 
ment of  this  contraot  and  to  the  execution  of 
the  work.  He  is  to  keep  the  same  under  his 
control,  and  will  not  be  allowed  to  sublet  all  or 
any  part  of  li;  It  being  distinctly  understood 
and  agreed  that  the  subletting  of  the  work 
covered  by  this  oontract,  or  any  part  thereof, 


shall  after  ten  (10)  days  notice,  work  a  forfeiture 
of  the  contraot,  at  the  option  of  the  Sanitary 
District. 

The  contractor  will  not  be  allowed  to  assign 
by  power  of  attorney,  or  otherwise,  any  portion 
of  the  moneys  that  may  become  due  through  the 
workings  of  this  contract.  In  case  the  con- 
tractor fails  to  comply  with  the  provisions  of 
this  contract,  as  to  progress  and  character  of 
work,  he  shall  be  duly  notified  in  writing,  and  ten 
(10)  days  after  the  giving  of  said  notioe  the  party 
of  the  first  part  may  declare  this  contraot  for- 
feited if  there  is  substantial  failure  to  comply 
with  the  provisions. 

Changes  in  Plan— In  addition  to  the  reserva- 
tions hereinbefore  made,  the  Sanitary  District 
reserves  the  right  to  make  alterations  in  the 
line,  grade  and  minor  details  of  plan,  form, 
dimensions  or  material  of  the  work  herein  pro- 
vided for,  either  before  or  after  the  beginning  of 
construction;  provided  that,  if  alterations  are 
made,  the  general  character  of  the  work  as  a 
whole  is  not  thereby  changed.  If  such  altera- 
tions diminish  the  quantity  of  the  work  to  be 
done,  they  shall  not  constitute  a  claim  for  dam- 
ages or  for  anticipated  profits  on  the  work  that 
may  be  dispensed  with;  if  they  increase  the 
amount  of  work,  such  increase  shall  be  paid  for 
according  to  the  quantity  of  the  work  actually 
done,  and  at  prices  and  rates  established  for  such 
work  under  this  oontract.  Notice  of  any  change 
of  plan  must  be  given  the  contractor  In  writing. 
And  it  Is  expressly  agreed  that  no  alterations  or 
additions  or  extra  work  are  to  be  paid  for  unless 
directed  in  writing. 

Todl8— The  contractor  is  to  furnish  all  the  tools 
and  appliances  of  every  kind  and  description 
necessary  to  the  full  and  complete  carrying  out 
of  this  contract. 

Order  of  Work  —  The  contractor  shall  adopt 
such  procedure  in  the  excavation  of  the  work  as 
shall  be  directed  by  the  Chief  Engineer  to  enable 
a  proper  measurement  thereof.  The  work  in 
the  West  Fork  shall  be  done  first.  The  con- 
tractor shall  also  proceed  with  the  work  in  time 
and  manner  to  be  directed  by  the  Engineer,  in 
those  parts  of  the  river  where,  in  the  opinion  of 
the  Engineer,  the  dredging  operations  may  en- 
danger the  stability  of  docks,  buildings  and 
other  structures. 

Precautions  —  Whatever  precautions  may  be 
necessary  to  render  any  portion  of  the  work 
more  secure  in  any  respect,  or  to  decrease  the 
liability  of  accident  from  any  cause,  or  to  avoid 
contingencies  which  are  liable  to  delay  the  com- 
pletion of  the  work,  shall  be  taken  by  the  con- 
tractor ;  provided,  that  wherever  the  Engineer 
shall  decide  that  new  docks  or  other  works 
must  be  constructed  to  insure  the  safety  of  the 
work  or  the  stability  of  docks,  buildings  or 
other  structures,  the  construction  of  such  new 
docks  or  other  works,  and  the  removal  of  old 
docks  or  other  obstructions,  to  permit  these  new 
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structures,  shall  not  form  any  part  of  this  con* 
tract,  but  may,  at  the  discretion  of  the  Engi- 
neer, be  ordered  under  the  extra  work  clause 
hereof. 

Workmen—  The  oon tractor  shall  employ  com- 
petent foremen  and  laborers,  and  shall  discharge, 
at  the  request  of  the  Chief  Engineer,  any  incom- 
petent or  unfaithful  men  in  his  employ.  None 
but  men  expert  in  their  respective  branches  of 
work  shall  be  employed  where  special  skill  is 
required. 

Patents— It  is  further  agreed  that  second  party 
shall  indemnify,  keep  and  save  harmless  said 
first  party  from  all  liabilities,  judgments,  costs, 
damages  and  expenses  which  may  In  any  wise 
come  against  said  first  party,  or  which  may 
result  on  account  of  any  infringement  of  any 
patent  by  means  of  the  use  of  any  materials, 
machinery,  device  or  apparatus  used  in  the  per- 
formance of  this  contract,  or  of  designs  fur- 
nished by  second  party  and  accepted  by  Sanitary 
District;  and  in  event  of  any  claim  or  suit  or 
action  at  law  or  equity  of  any  kind  whatsoever 
being  made  or  brought  against  said  first  party, 
then  first  party  shall  have  the  right  to  retain  a 
sufficient  amount  of  money,  in  the  same  manner 
and  upon  the  same  conditions  as  hereinafter  in 
the  next  following  clause  of  this  contract  pro- 
vided. 

Damages—It  any  damage  shall  be  done  by  the 
contractor,  or  by  any  person  or  persons  in  his 
employ,  to  the  owner  or  occupants  of  lands,  or 
to  any  property  adjoining  or  in  the  vicinity  of 
the  work  herein  contracted  to  be  done,  or  to  a 
neighboring  contractor,  the  Chief  Engineer  shall 
have  the  right  to  estimate  the  amount  of  said 
damages,  and  to  cause  the  Sanitary  District  to 
pay  the  same  to  the  said  owners  or  occupant,  and 
the  amount  so  paid  for  such  damages  shall  be 
deducted  from  the  money  due  said  contractor 
under  this  contract. 

Said  contractor  covenants  and  agrees  to  pay 
all  damages  for  any  personal  injury  sustained  by 
any  person  growing  out  of  any  actor  doing  of 
himself  or  his  employes  that  is  in  the  nature  of  a 
legal  liability,  and  he  hereby  agrees  to  indemnify 
and  to  8a ve  the  Sanitary  District  harmless  against 
all  suits  or  actions  of  every  name  and  descrip- 
tion brought  against  the  said  Sanitary  District 
for  or  on  account  of  any  such  injuries,  or  suoh 
damages  received  or  sustained  by  any  person  or 
persons,  by  or  from  said  contractor,  his  servants, 
agents  or  employes,  in  the  execution  of  said 
work;  or  by  or  in  consequence  of  any  negligence 
in  guarding  the  same;  or  by  or  on  account  of 
any  act  or  omission  of  said  contractor,  his  agents 
or  employes;  and  the  said  contractor  further 
agrees  that  so  much  of  the  money  due  him, 
under  and  by  virtue  of  this  contract,  as  shall  be 
considered  necessary  by  the  Board  of  Trustees 
of  the  Sanitary  District,  may  be  retained  by  the 
said  Sanitary  District  until  such  suit  or  claim  for 
damages,  as  aforesaid,  shall  have  been  settled. 


and  evidence  to  tha$  effect  furnished  to  the- 
satisfaction  of  the  said  Board  of  Trustees. 

Sanitary  District  Law— The  said  contractor 
hereby  agrees  to  carry  on  all  the  work  provided 
for  in  this  contract,  in  strict  conformity  to  the 
requirements  of  the  law  under  which  the  Sani- 
tary District  of  Chicago  is  organised,  entitled 
"An  act  to  create  Sanitary  Districts  and  to  re- 
move obstructions  from  the  Desplaines  and  Illi- 
nois Rivers,"  approved  May  29, 1880,  in  force  July 
1, 1880,  whioh  provides  in  Section  11,  among  other 
things,  that  "No  person  shall  be  employed  on 
said  work  unless  he  be  a  citizen  of  the  United 
States,  or  has  in  good  faith  declared  his  inten- 
tions to  become  such  a  citizen.  In  all  cases 
where  an  alien,  after  filing  his  declaration  of  in- 
tention to  become  a  citizen  of  the  United  States, 
shall,  for  the  space  of  three  (8)  months  after  he 
could  lawfully  do  so,  fail  to  take  out  his  final 
papers  and  complete  his  citizenship,  such  failure 
shall  be  prima  facie  evidence  that  his  declaration 
of  intentions  was  not  made  in  good  faith.  And 
that  eight  (8)  hours  shall  constitute  a  day's 
work." 

Time— The  contractor  agrees  to  begfh  work 
within  fifteen  t.15)  days  after  the  execution 
of  this  contract,  weather  permitting.  Provided, 
that  the  said  contractor  agrees  not  to  proceed  to 
the  execution  of  any  part  of  the  work  until  he 
shall  have  been  notified  by  the  said  Sanitary  Dis- 
trict to  proceed  therewith,  and  said  contractor 
shall  complete  said  work  on  or  before  November 
1st,  A.  D.  1898;  but  in  case  delay  In  finishing  said 
work  shall  be  oansed  by  legal  proceedings  then 
the  date  of  completion  shall  be  extended. 

Prices— In  consideration  of  the  said  work  being 
carried  on  and  completed  in  time  and  manner  as 
herein  specified,  the  said  party  of  the  first  part 
agrees  to  pay  to  the  said  party  of  the  second 
part  the  following  amounts  for  each  kind  of 
work  respectively,  and  the  said  party  of  the 
second  part  agrees  to  receive  and  accept  the 
same  as  full  compensation  for  the  performance 
of  the  work,  including  the  furnishing  of  the 
material,  tools,  labor,  etc.,  to-wit.: 

(a)  Price  per  lineal  foot  of  dock  removed,  one 
and  seventy-five  hundredths  dollars  ($1.75). 

(ft)  Price  per  cubic  yard  for  excavation,  meas- 
ured in  excavation,  nineteen  hundredths  dol- 
lars ($0.19). 

(e)  Price  per  pile  for  piles  pulled  and  removed, 
one  and  fifty  hundredths  ($1.50). 

The  prices  named  shall  include  cost  of  all 
work  and  materials  of  whatever  kind  that  shall 
be  needed  to  complete  the  work  in  all  details 
ready  for  the  purpose  for  which  it  is  intended. 
The  prices  proposed  must  inolude  all  royalties 
for  patents  or  patented  materials  and  appliances 
used  in  the  construction  of  the  work  described 
in  the  specifications  and  agreements,  and,  before- 
final  payment  is  made,  the  contractor  shall 
furnish  a  satisfactory  guarantee  against  all  said, 
claims. 
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For  all  the  excavation  and  other  work  done 
monthly  estimates  will  be  made  and  returned 
by  the  Chief  Engineer,  and  payment  made  on 
or  before  the  tenth  (10th)  day  of  eaoh  month  for 
the  work  done  during  the  preceding  month  to 
the  amonnt  of  eighty-seven  and  one-half  (8J%) 
per  cent  of  the  value  thereof. 

Failure  to  Complete— It  Is  further  agreed  by  the 
said  party  of  the  second  part,  that  if  the  work  to 
be  done  under  this  contract  Bhall  be  abandoned, 
or  if  it  shall  be  assigned  by  him,  or  if  he  loses 
control  of  the  work  from  any  oause  excepting 
the  acts  of  God  and  the  public  enemy,  or  if  the 
rate  of  progress  is  not  suoh  as  to  Insure  its  com- 
pletion within  the  time  specified,  or  if  at  any  time 
the  Chief  Engineer  shall  be  oi  the  opinion  and  shall 
so  certify  In  writing  to  the  Bald  party  of  the  first 
part,  that  the  said  work,  or  any  part  thereof,  is 
unnecessarily  or  unreasonably  delayed,  or  that 
the  contractor  is  willfully  and  persistently  violat- 
ing any  of  the  conditions  or  covenants  of  this 
contract,  or  is  not  executing  said  contract  in 
good  faith,  the  said  party  of  the  first  part  shall 
have  the  power  to  notify  said  contractor  to  dis- 
continue all  work,  or  any  part  thereof,  as  may 
be  designated  by  said  party  of  the  first  part,  and 
the  said  party  of  the  first  part  shall  thereupon 
have  the  power  either  to  complete  said  work  by 
oontraot  or  to  employ  such  men  and  teams,  and  to 
obtain  suoh  machinery,  implements  and  tools, 
and  to  purohase  such  material  as  the  Chief  Engi- 
neer may  deem  necessary  to  complete  the  work 
herein  described,  or  any  part  thereof.    And  in  so 
doing,  the  said  Chief  Engineer  may  use  suoh 
tools,  implements  and  materials  as  may  be  found 
upon  the  line  of  work.    The  cost  of  doing  such 
work  shall  be  charged  to  the  said  contractor,  and 
any  moneys  that  may  then  be  due,  or  may  at  any 
time  thereafter  become  due  to  said  contractor, 
under  and  by  virtue  of  this  contract  or  any  part 
thereof,  shall  be  applied  by  first  party  to  the  pay- 
ment of  such  cost  so  far  as  the  same  shall  suffice 
therefor,  and  the  remainder  of  the  cost  of  so 
completing  said  work,  if  any,  shall  be  paid  by 
said  contractor  to  first  party  on  demand. 

Payment  of  Laborers— Said  contractor  shall  pay 
the  laborers  employed  by  him  promptly  at  reg- 
ular Intervals,  and  at  least  twice  eaoh  month, 
and  shall  not  pay  said  laborers  in  scrip,  checks 
or  other  evidences  of  indebtedness,  nor  in  any 
manner  other  than  with  lawful  currency  of  the 
United  States,  and  if  at  any  time  during  the 
progress  of  said  work,  the  said  contractor  shall 
fail  or  neglect  to  pay  for  labor  performed,  and  in 
manner  aforesaid,  or  for  materials,  tools,  expkK 
sives,  machinery,  appliances,  fuel,  provisions  or 
supplies  of  any  sort  or  kind  used  or  consumed  in, 
upon  or  on  aooount  of  the  work  covered  by  this 
contract,  the  party  of  the  first  part  shall  have 
power  to  pay  for  sach  labor  or  materials,  explo- 
sives, machinery,  appliances,  fuel,  provisions  or 
supplies  of  whatever  sort  or  kind,  out  of  any 
moneys  that  may  be  dne  to  said  contractor,  and 
said  amount  so  paid  shall  be  retained  ont  of  any 


money  <\uq  or  to  become  due  to  said  contractor. 
In  any  such  case,  the  party  of  the  first  part  is 
hereby  authorized  and  empowered  by  the  said 
party  of  the  second  part  to  ascertain  by  its 
Engineer  the  amounts  due  or  owing  from  said 
contractor  to  any  laborer  or  laborers,  or  to 
any  person  or  persons,  for  materials,  tools,  ex- 
plosives, machinery,  apparatus,  fuel,  provisions 
or  supplies  of  any  sort  or  kind,  or  consumed 
upon,  in  or  on  aooount  of  the  work  covered  by 
this  oontraot,  In  such  manner  and  upon  such 
proof  as  he,  said  Engineer,  may  deem  sufficient, 
and  without  glrlng  any  notice  of  such  proceed- 
ings to  said  contractor,  and  the  amount  or 
amounts  so  found  by  the  said  party  of  the  first 
part  to  be  due  and  owing  to  said  laborer  or 
laborers,  or  to  said  persons  furnishing,  as  afore- 
said, shall  be  final  and  conclusive  evidence  as 
against  said  contractor,  and  may  thereafter  be 
paid  over  by  the  said  first  party  to  suoh  laborer 
or  laborers  or  to  suoh  persons  furnishing,  as 
aforesaid. 

Final  Payment— The  said  party  of  the  seoond 
part  further  agrees  that  he  Bhall  not  be  entitled 
to  demand  or  receive  final  payment  for  any  por- 
tion of  the  aforesaid  work  or  materials  except  in 
the  manner  set  forth  in  this  agreement,  nor  until 
each  and  all  of  the  stipulations  hereinbefore 
mentioned  are  compiled  with,  and  the  said*  Chief 
Engineer  shall  have  given  his  certificate  to  that 
effect;  whereupon  the  said  party  of  the  first 
part  will,  at  the  expiration  of  thirty  (80)  days 
after  such  completion  and  delivery  of  suoh  cer- 
tificate, pay,  and  it  hereby  binds  itself  to  pay, 
the  said  party  of  the  second  part,  in  cash,  the 
whole  amount  of  money  accruing  to  said  seoond 
party  under  this  contract,  excepting  such  sum  or 
sums  of  money  as  may  be  lawfully  retained 
under  any  of  the  provisions  of  this  oontraot 
hereinbefore  set  forth.  Provided,  that  nothing 
herein  oontalned  shall  be  construed  to  affect  the 
right  hereby  reserved  of  the  said  party  of  the 
first  part  to  reject  the  whole  or  any  portion  of 
the  aforesaid  work  should  the  said  certificate  be 
found  to  be  Inconsistent  with  the  terms  of  this 
agreement  or  otherwise  Improperly  given. 

Health  Reffulattons— Said  party  of  the  second 
part  agrees  to  make  provision  for  an  ample  sup- 
ply of  suitable  drinking  water  for  employes,  and 
to  take  suoh  means  as  shall  effectually  prevent 
the  creation  of  a  nuisance  on  any  part  of  the 
right  of  way  of  said  Sanitary  District  or  adjacent 
thereto. 

Contractor'*  Bond— The  contractor  shall  fur- 
nish a  bond  in  the  sum  of  twenty-five  thousand 
($25,000)  dollars,  with  good  and  sufficient  sure- 
ties, the  same  to  be  satisfactory  to  the  Board  of 
Trustees  of  the  Sanitary  District,  conditioned  for 
the  faithful  performance  of  all  the  terms  and 
conditions  of  this  contract,  and  should  the  sure- 
ties on  said  bond  at  any  time  fail  financially,  or 
be,  In  the  opinion  of  said  Board  of  Trustees,  in- 
sufficient security  for  the  penalty  of  said  bond, 
then,  in  that  case,  they  may,  on  giving  ten  (10> 
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days1  n  ltlce  thereof  In  writing,  require  said  con* 
tractor  to  furnish  a  new  or  additional  bond  in 
the  place  of  the  bond  so  haying  become  Insuffi- 
cient or  worthless. 

In  Witness  Whereof,  on  the  day  and  year 
first  above  written,  the  said  Sanitary  District  />f 
Chicago  has  caused  this  agreement  to  be  signed 
by  its  President,  and  attested  by  its  Clerk,  and 
its  corporate  seal  to  be  hereto  affixed,  and  the 
said  party  of  the  second  part  has  hereunto 
set  its  hand  and  seal. ' 

COMMUNICATION  PROM  SMITH  &  BAST- 
MAN  IN  REFERENCE  TO  CONSOLIDA- 
TION OP  CLAIMS. 

The  Clerk  presented  a  communication 
from  Messrs.  Smith  &  Eastman,  con- 
tractors on  Section  14,  asking  that  the 
Board  consent  to  the  amendment  of 
their  original  bill  so  that  all  their  claims 
against  the  Sanitary  District  may  be 
embraced  in  one  suit;  and  the  commu- 
nication was  read. 

Mr.  Eckhart,  seconded  by  Mr.  Bolden- 
week,  moved  that  the  communication 
be  placed  on  file,  and  that  the  request 
contained  therein  be  not  granted. 

On  roll-call  the  vote  stood:  Teas — 
Messes.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  communication: 

"Chicago.  May  25th,  1807. 

Hon.  Thos.  Kelly,   President  Board  of 
Trustees  Sanitary  District  of  Chicago: 

Dear  Sir — On  or  about  December  81st, 
1894,  we  rendered  a  bill  for  work  on  the 
embankments  on  Sections  14  and  15, 
which  was  rejected  by  your  Honorable 
Board,  and  suit  was  then  entered  by  us 
for  the  adjustment  of  this  claim.  After- 
wards our  claim  for  walling  and  other 
matters  was  presented  to  your  Honor- 
able Board,  and  this  claim  was  also 
rejected. 

We  now  desire  to  amend  our  original 
bill  so  that  we  may  have  all  our  claims 
against  the  Sanitary  District  embraced 
in  one  suit,  but  cannot  do  this  with- 
out the  consent  of  your  Honorable 
Board,  by  stipulation.  The  consolida- 
tion of  those  cases  will  be  an  advantage 
to  us  and  can  not  be  other  than  an  ad- 
vantage to  the  8anitary  District  also,  as 
it  means  the  expense  of  one  trial  instead 
of  two,  and  as  the  same  ground  would 
have  to  be  covered  in  each  case,  it  ap- 
pears to  us  to  be  an  utter  waste  of  time 


and  money,  which  we  are  little  able  to 
afford. 

We  sincerely  hope  that  it  will  only  be 
necessary  to  call  the  attention  of  your- 
self and  the  Honorable  Board  of  Trus- 
tees to  the  apparent  justice  of  this  mat- 
ter to  secure  your  immediate  consent  to 
the  consolidation  of  whatever  claims  we 
may  have,  in  order  to  secure  their 
speedy  adjustment. 

An  early  reply  will  greatly  oblige. 

Very  respectfully  yours. 

(Signed.)  Smith  &  Eastman." 

COMMUNICATION  FROM  THE  MAYOR  OP 
CHICAGO  IN  REFERENCE  TO  LATERAL 
OR  AUXILIARY  CANALS. 

The  Clerk  presented  a  communication 
from  Mayor  Harrison  of  Chicago,  re- 
viewing the  question  of  a  pure  water 
supply  for  the  city,  suggesting  that  the 
Mayor,  City  Council,  Corporation  of 
Chicago,  and  Board  of  Drainage  Trustees, 
join  forces  to  bring  pressure  on  Con- 
gress, with  a  view  to  carrying  out  cer- 
tain plans,  and  asking  for  certain  infor- 
mation as  to  location  of  lateral  or  auxil- 
iary canals,  their  depth, width,  diameter, 
flow  by  gravitation  or  artificial  power, 
etc. ;  and  the  communication  was  read. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
moved  that  the  communication  be  re- 
ferred to  the  Joint  Committee  on  Engi- 
neering and  Federal  Relations,  each 
Committee  to  have  authority  to  make  a 
separate  report  on  subjects  in  its  juris- 
diction. 

The  motion  prevailed  unanimously  and 
it  was  so  referred. 

The  following  is 

THE  COMMUNICATION  : 

"  Mayor's  Office.     > 
May  20th,  1897. ) 

Thomas  Kelly t  Esq.,  President  of  the 
Board  of  Trustees  of  the  Sanitary  Dis- 
trict of  Chicago: 

Dear  Sir— One  of  the  most  pressing 
problems  of  the  hour  confronting  the 
people  of  Chicago  is  the  question  of  a 
pure  water  supply.  The  people  have 
manifested  in  various  ways  from  time 
to  time  their  anxiety  on  the  subject. 
They  have  made  it  plain  that  no  outlay 
would  be  considered  too  large  that  would 
result  in  obliterating  the  dangers  from 
pollution  that  have  existed  and  that  un- 
fortunately continue  to  exist.  They  have 
signified  repeatedly  their  willingness  to 
bear  any  financial  burden  that  would 
bring  relief.    Popular  feeling  in  regard 
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to  the  necessity  for  a  better  water  system 
has  been  shown  in  the  agitation  in  favor 
of  diverting  the  flow  of  sewage  from 
Lake  Michigan  in  the  appointment  of 
the  Hering  Commission,  in  the  organiza- 
tion by  the  people  of  the  Chicago  Drain- 
age Board,  which  has  accomplished  truly 
wonderful  results.  Now,  while  the  peo- 
ple of  Chicago  have  been  alert  and  active, 
the  corporation  of  Chicago,  as  a  munici- 
pality, has  not  up  to  this  time,  it  must  be 
confessed,  participated  in  the  labor  of 
securing  pure  water  for  its  citizens.  It 
is  now  desirous,  however,  I  can  say,  with 
the  force  of  official  authority,  to  proceed 
with  whatever  work  may  be  necessary 
to  change  the  conditions  as  they  now 
stand,  and  to  obtain  at  the  earliest  possi- 
ble day  whatever  benefits  may  be  deriv- 
able from  the  Drainage  Canal.  The 
plans  for  the  city's  portion  of  the  work 
in  taking  advantage  of  the  Canal  must 
of  necessity  remain  in  abeyance  until  all 
the  minor  channels  designed  for  the  pur- 
poses of  dilution  and  for  carrying  the 
amount  of  water  required  by  the  statute 
shall  have  been  located  by  the  Trustees. 
No  plan  for  intercepting  sewers,  for  in- 
stance, can  be  prepared  that  can  be  econ- 
omically and  successfully  constructed 
and  operated  without  duly  considering 
the  lateral  auxiliary  Channels  necessary 
to  the  completion  of  the  scheme  mapped 
out  by  the  Drainage  Trustees.    On  this 

f>int  I  will  ask  you  for  particulars  which 
will  specify  later  on. 

You  are,  of  course,  aware  that  about 
twenty  per  cent  of  the  population  of  the 
Drainage  District  are  supplied  with 
water  taken  from  the  lake  about  two 
miles  from  the  shore  at  Sixty-eighth 
street.  The  territory  supplied  from  this 
source  is  known  as  Hyde  Park  and  Town 
of  Lake .  The  people  of  that  territory  are 
in  a  state  of  constant  fear  of  serious  con- 
sequences owing  to  the  fact  that  the  Calu- 
met River  empties  into  the  lake  at  Ninety- 
second  street.  The  pollution  resulting 
from  this  is  appalling,  and  is  said  to  be 
progressing  at  a  rate  equivalent  to  a  pop- 
ulation of  700,000.  It  is  evident  that  the 
flow  of  this  river  must  be  diverted  from 
the  lake  if  the  lives  of  the  people  are  to 
be  protected.  In  this  connection  I  would 
draw  attention  to  the  fact  that  the  Gov- 
ernment of  the  United  States  is  improv- 
ing the  Calumet  River  from  its  mouth  to 
a  point  half  a  mile  east  of  Hammond, 
which  is  the  main  source  of  the  pollu- 
tion, the  Government  authorities  pro- 
ceeding on  a  plan  authorized  by  law  in 
1888.  In  1890— and  with  a  view,  no 
doubt,  to  amending  the  former  plana — a 
survey  and  estimate  were  authorized  for 
a   canal  from  a  point  on  the  Calumet 


River  at  about  One  Hundred  and  Tenth 
street  southwest  through  Lake  Calumet 
and  via  the  Little  Calumet  Feeder  to 
the  Sag  Bridge.  Why  should  not  the 
Mayor  and  the  City  Council  of  Chicago — 
the  Corporation  of  Chicago — and  the 
Board  of  Drainage  Trustees  join  forces 
and  bring  pressure  to  bear  upon  Con- 
gress with  a  view  to  carrying  out  this 
plan  and  securing  the  construction  of 
the  canal  referred  to  for  purposes  of  de- 
fence and  navigation?  Under  the  treaty 
of  1817,  as  you,  of  course,  are  aware,  we 
cannot  build  or  maintain  a  gunboat  on 
the  lakes.  We  cannot  place  one  on  the 
lakes  except  via  the  Welland  Canal,  and 
that  canal  is  controlled  by  the  British 
Government.  It  ought  not  be  difficult 
to  bring  our  Government  to  a  realization 
of  the  disadvantage  of  such  a  condition, 
particularly  when  the  amount  involved 
in  remedying  it  is  so  small  compared 
with  the  certain  damage  in  the  event  of 
hostile  development.  Coming  nearer 
home,  the  construction  of  the  canal  pro- 
vided for  in  the  plans  of  1890  would 
solve  the  problem  uf  diverting  the  flow 
of  the  sewer-polluted  mass  now  brought 
into  the  lake  through  the  Calumet  River. 
Your  Board  is  surely  morally,  if  not 
legally,  bound  to  help  in  securing  relief 
from .  the  great  danger  to  such  a  large 
percentage  of  our  population  as  men- 
tioned, and  I  am  convinced  that  you  will 
assist  in  bringing  pressure  to  bear  on 
the  Illinois  delegation  in  Congress,  urg- 
ing them  to  have  the  1890  plan  given 
effect.  The  Indiana  delegation  in  Con- 
gress, I  have  no  doubt,  would  gladly 
give  their  earnest  assistance,  and  there 
is  no  reason  to  my  mind  why  the  object 
sought  should  not  be  speedily  secured. 
I  have  endeavored  to  be  very  brief  in 
stating  to  you  some  of  the  considerations 
that  occurred  to  me  in  connection  with 
the  matter  of  mutual  interest  as  regards 
the  Sanitary  District  and  the  City  of 
Chicago,  and  I  trust  that  such  harmoni- 
ous efforts  of  both  bodies  can  be  planned 
as  will  lead  to  securing  for  Chicago  the 
water  system  it  ought  to  have  and  at  the 
earliest  possible  moment. 

*  In  order  to  help  bring  matters  to  a 
head  and  so  as  to  give  definiteness  to  the 
discussion  of  the  situation,  I  would  be 
obliged  for  an  expression  from  you  on  the 
following  points: 

1st.    As  tp  the  location  of  the  lateral 
or  auxiliary  canals. 

2d.    If  open,  what  will  be  their  depth 
and  width? 

3d.    If  closed,  what  diameter  ? 

4th.    Will  canals  have  a  flow  by  grav- 


May  26,] 


—4029- 


[1807. 


itation  or   will   they   require   artificial 
power  to  move  the  water? 

5th.  What  provisions  have  been  made 
to  divert  the  sewage  of  the  Calumet 
from  Lake  Michigan? 

Feeling  sure  that  you  share  with  me  a 
consciousnesss  of  the  seriousness  of  the 
situation,  I  remain, 

Yours  truly, 

<  llgned)         Carter  H.  Harbison, 

Mayor." 

ADJOURNMENT  TO  SPECIAL  TIME. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  when  this  Board  adjourn, 
it  do  adjourn  to  meet  Wednesday,  June 
2,  1897,  at  1:80  o'clock,  P.  M. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 


CL08ING    OF    OFFICES    OF    DISTRICT    ON 
DECORATION  DAY. 

Mr.  Smyth,  seconded  by  Mr.  Garter, 
moved  that  the  offices  of  the  Sanitary 
District  of  Chicago  be  and  the  same  are 
hereby  ordered  closed  on  Monday,  May 
81,  1897,  the  same  being  Decoration  Day, 
a  legal  holiday. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

ADJOURNMENT. 

On  motion  of  Mr.  Braden,  seconded 
by  Mr.  Wenter,  the  Board  then  ad- 
journed. 


Cl*rh. 
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Sanitary  District  of  Chicago. 
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OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustee*  of 
the  Sanitary  District  of  Chicago,) 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  fifty-fifth  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building, 
Wednesday,  June  2, 1897,  at  1:80  o'clock 
P.  M.,  pursuant  to  motion. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mal- 
lette,  Smyth  and  Wenter— nine  members, 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  May  12,  1897,  and  of  the  adjourned 
session  of  the  same  held  May  19,  1897, 
were  approved  as  printed,  on  motion  of 
Mr.  Boldenweck,  seconded  by  Mr.  Jones. 


vouchers. 
The  Cierk  presented  the  following  vouchers : 

PAY  BOLLS. 

Eng.  Dept— Chief  Engineer's  Roll,  May  81, 1897 $    800  00 

Eng.  Dept— Division  of  Construction  Roll,  May  81, 1897 8,626  80 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  May  81, 1897. .    8,087  80 
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Eng.  Dept— Division  of  Records  Roll,  May  81,1897 $   Mi  00 

Eng.  Dept-Special  Service  Roll,  May  81,  1897 2,491  81 

Clerical  Dept— Clerk's  Roil,  May  81,1897 

Law  Dept— Attorney's  Roll,  May  81,1897 $1,816  08 

Law  Dept— Joliet  Roll,  May  81,  1897 688  88 

Treasury  Dept— Treasurer's  Roll ,  May  81, 1897 

General  Account— General  Roll,  May  Si,  1897 60  00 

General  Account— Towpath  Roll,  May  81, 1897 110  00 

General  Account— Trustees'  Roll,  May  81, 1897 2,888  88 

Police  Dept— Marshal's  Roll,  May  81,  1897 

Maintenance  Account— Pumping  Plant  Roil,  May  81, 1897 

Total 

LAW  DEPARTMENT. 

John  S.  Runnels,  services  General  Counsel,  May,  1897 

GENERAL  ACCOUNT. 

Fred.  W.  C.  Hayes  (Springfield  expense) $      69  60 

The  Chicago  Times- Herald  (advertlsiog  dredging  Chicago  River) . .  16  00 

The  Tribune  Co.  (advertising  dredging  Chicago  River) 24  00 

The  Chicago  Daily  News  Co.  (advertising  dredging  Chicago  River)  24  00 

Victor  F.  Lawson,  publisher  (advertising  dredging  Chicago  River)  16  00 

The  Chicago  Chronicle  Co,  (advertising  dredging  Chicago  River). . .  16  CO 

The  Inter- Ocean  (advertising  dredging  Chicago  River) 11  70 

The  Chicago  Evening  Post  Co.  (advertising  dredging  Chicago  River)  12  00 

The  Chicago  Dispatch  (advertising  dredging  Chicago  River) 16  00 

Chicago  Journal  (advertising  dredging  Chicago  River) 12  00 

The  Abendpost  Co.  (advertising  dredging  Chicago  River) 9  60 

Freie  Presse  ( advertising  dredging  Chicago  River) 12  60 

Chicago  Arbelter  Zeitung  Publishing  Co.  (advertising  dredging 

Chicago  River) 8  60 

The  Chicago  Daily  Republican  (advertising  dredging  Chicago  River)  12  00 

Illinois  Staats  Zeitung  Co.  (advertising  dredging  Chicago  River). . .  11  00 

Eight- Hour  Herald  Co.  (advertising  dredging  Chicago  River) 12  00 

The  Chicago  Daily  Sun  (advertising  dredging  Chicago  River) 8  00 

Calumet  Publishing  Co.  advertising  dredging  Chicago  River) 8  00 

John   Anderson   Publishing  Co.    (advertising  dredging  Chicago 

River) 12  00 

Svenska  Kuriren  (advertising  dredging  Chicago  River) 16  00 

The  Observer  Publishing  Co.  (advertising  dredging  Chicago  River 

and  Bear  Trap  Dam,  etc.) 18  00 

MAINTENANCE  ACCOUNT. 

Heggie  Bros,  (repairing  boilers,  Pumping  Plant,  Section  14) 

Grand  total 


$  10,696  41 
988  88 


1,900  01 
166  66 


2,608  88 

2,478  82 

709  88 


$  19  881  89 


416  67 


834  80 


92  82 


$  90  176  68 


Mr.  Mallette,  seconded  by  Mr.  Bolden- 
<weck,  moved  that  the  vouchers  as  read 
and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck.  Braden,  Carter. 
tEckhart,  Jones,  Kelly,  Mallette.  Smyth 
and  Wenter — nine.    Kays — none. 


Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON   EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  May  29, 
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1897,  which  was  read  and,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE  REPORT  : 

"  Chicago,  June  2, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
May  29,  1897,  as  the  same  have  been 
reported  to  me: 

Engineering  department 106 

Maintenance 10 

Clerical  department 5 

Law  department. 8 

Treasury  department 1 

Police  department 29 

Telephone  operator 1 

Towpath  force 2 

Total  employes 162 

Respectfully  submitted, 
(Signed)  Jas.  Reddick, 

Clerk.19 

REPORT  IN  REFERENCE  TO  EMPLOYMENT 
OP  SURVEYOR. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  setting  forth  the  neces- 
sity for  the  employment  of  a  land  sur- 
veyor familiar  with  the  land  lines  of 
Joliet  in  order  to  accurately  locate  and 
verify  description  of  certain  property 
which  the  District  may  acquire,  and  ask- 
ing authority  for  the  employment  of  the 
same;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  printed  and 
placed  on  file,  and  the  authority  request- 
ed therein  granted. 

On  roll  call  the  votg  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kellv,  Mallette,  Smyth 
and  Wenter — nine.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  June  2, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  — I   would    request   the 


Board  to  authorize  the  employment  of  a 
land  surveyor  familiar  with  the  land 
lines  in  Joliet  to  enable  our  survey 
parties  to  connect  the  land  lines  with  oar 
topographical  surveys.  This  is  necessary 
to  accurately  locate  aud  verify  descrip- 
tion of  property  which  the  District  may 
acquire  in  Joliet. 

Respectfully  submitted, 


(Signed) 


Ibham  Randolph, 
Chief  Engineer." 


P.  S.— We  have  very  complete  and 
accurate  surveys  of  the  lines  of  occupa- 
tion on  either  side  of  the  river,  and  what 
we  need  is  to  have  these  surveys  tied  up 
with  the  accepted  subdivision  lines  ana 
monuments. 


(Signed) 


I.  R. 


ORDINANCE  ESTABLISHING  RIGHT  OF  WAY 
THROUGH  JOLIET. 

Mr.  Braden  presented  a  report  from 
the  Chief  Engineer,  transmitting  an  ordi- 
nance laying  out  and  establishing  a  route 
for  the  Main  Channel  of  the  District 
over,  upon  and  through  certain  lands  in 
the  County  of  Will  and  State  of  Illinois, 
as  set  forth  in  the  ordinance ;  and  the 
report  and  ordinance  were  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  the  report  be  received, 
printed  and  placed  on  file,  and  the  ordi- 
nance just  read  be  passed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  June  2, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  herewith  transmit  an 
ordinance  and  map  explaining  the  same, 
covering  all  properties  which,  under  any 
circumstances,  it  may  be  desirable  for 
this  District  to  acquire  in  locating  its 
line  through  the  City  of  Joliet. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

(One  enclosure.) 
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The  lollowJng  is 

THE  ORDINANCE: 

*Ite  ft  ordataed  6v  &e  ifoartl  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

That  there  be  and  k  hereby  laid  out 
and  established  a  route  f or  a  Main  Chan- 
nel of  this  District  to  be  hereafter  con- 
structed and  maintained,  together  with 
the  necessary  additions  thereto,over,upon 
and  through  certain  lands  lying  in  the 
County  of  Will  and  State  of  Illinois,  said 
lands  being  situated  in  the  valley  of  the 
Desplaines  River,  between  the  north  line 
of  Sections  9  and  10,  T.  86  N.,  R.  10  E.  of 
8rd  P.  M.,  being  the  north  limits  of  the 
Cfty  of  Joliet  and  the  center  line  of 
Brandon  road,  and  included  in  the  fol- 
lowing more  fully  described  boundaries, 
to- wit.: 

Beginning  at  the  point  of  intersection 
of  the  southeasterly  reserve  boundary 
line  of  the  Illinois  and  Michigan  Canal 
and  the  north  section  line  of  Section  10, 
T.  86  N.,  R.  10  E.;  thence  southwesterly 
parallel  with  said  Canal  and  in  continua- 
tion of  said  Canal  reserve  boundary 
line  to  its  intersection  with  the  center 
of  Chicago  street;  thence  southerly 
along  said  center  line  of  Chicago  street 
to  its  intersection  with  the  center  line  of 
Mill  street  continued ;  thence  southwest- 
erly along  said  center  line  of  Mill  street 
to  its  intersection  with  the  center  line  of 
Jackson  street;  thence  easterly  along 
said  center  line  of  Jackson  street  to  its 
intersection  with  the  center  line  of 
Ottawa  street  continued ;  thence  southerly 
along  said  center  line  of  Ottawa  street 
to  its  intersection  with  the  center  line  of 
Webster  street;  thence  westerly  along 
said  center  line  of  Webster  street  to  its 
intersection  with  the  center  line  con- 
tinued of  the  alley  running  north  and 
south  in  the  blocks  between  Joliet  street 
on  the  east  and  Desplaines  street  on  the 
west;  thence  southerly  along  said  center 
line  of  alley  continued  to  its  intersec- 
tion with  the  center  line  of  Marion 
street;  thence  westerly  along  said  oenter 
line  of  Marion  street  to  its  intersection 
with  the  center  line  of  Desplaines  street; 
thence  southerly  along  said  oenter  line 
of  Desplaines  street  to  its  intersection 
with  the  oenter  line  of  Allen  street; 
thence  westerly  along  said  oenter  line 
of  Allen  street  to  its  intersection 
with  the  oenter  line  of  Water 
street ;  tbenoe  southerly  along  said  cen- 
ter line  of  Water  street  to  its  intersec- 
tion with  the  center  line  of  Duncan 
street;  thence  westerly  along  said  center 
line  of  Duncan  street  to  its  intersection 
with   the  center  line  of   River   street; 


thence  southerly  along  said  center  line 
of  River  street  to  its  intersection  with 
the  center  line  of  South  street;  thenoe 
westerly  along  said  center  line  of  South 
street  to  its  intersection  with  the  center 
line  of  McKinley  avenue  continued; 
thence  southerly  along  said  center  line 
of  McKinley  avenue  to  its  intersection 
with  the  northerly  boundary  line  of  the 
right  of  way  of  the  Chicago,  Santa  Fe 
and  California  Railway;  thence  south- 
westerly along  said  right  of  way  bound- 
ary line  to  its  intersection  with  the  cen- 
ter line  of  Brandon  road ;  thence  north- 
westerly along  the  said  center  line  of 
Brandon  road  to  its  intersection  with 
the  southerly  boundary  line  of  the  Canal 
reserve  of  the  Illinois  and  Michigan 
Canal;  thenoe  northeasterly  along  said 
boundary  line  to  its  intersection  with 
the  south  line  of  Section  16,  86,  10; 
thence  west  along  said  south  line  to  its 
intersection  with  the  center  line  of  Rail- 
road street  continued;  thence  northeast- 
erly along  said  oenter  line  of  Railroad 
street  to  its  intersection  with  the  oenter 
line  of  Center  street;  thence  northerly 
along  the  center  line  of  Center  street  to 
its  intersection  with  the  center  line  of 
La  Fayette  street;  thenoe  easterly  along 
the  center  line  of  La  Fayette  street  to  its 
intersection  with  the  center  line  of  Bluff 
street;  thence  northeasterly  along  said 
center  line  of  Bluff  street  to  its  intersec- 
tion with  the  center  line  of  Bridge  street; 
thence  northwesterly  along  said  center 
line  of  Bridge  street  to  its  intersection 
with  the  easterly  line  of  Broadway  con- 
tinued; thence  along  said  easterly  line  of 
Broadway  to  its  intersection  with  the 
north  line  of  Section  9,  86,  10.  Said 
boundaries  above  described  are  intended 
hereby  to  include  and  mean  the  portion* 
of  said  streets  as  above  specified  and 
said  streets  extended  wherever  same 
may  not  be  opened  or  dedicated.' 


ii 


CLAIM    FOR   DAMAGES    FROM    HEIRS    OF 
MICHAEL  RAT,  DECEASED. 

The  Clerk  presented  a  communication 
from  J.  S.  Reynolds,  attorney  for  the 
heirs  of  the  estate  of  Michael  Ray,  de- 
ceased, transmitting  a  notice  of  claim 
for  damages  on  behalf  of  said  heirs,  for 
alleged  overflow  of  water  on  certain 
lands  in  the  northwest  quarter  of  Sec- 
tion 35,  Township  37  North.  Range  10, 
East  of  the  Third  P.  M.,  in  Will  County, 
Illinois;  and  the  communication  was 
read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  thnt  the  communication 
be  referred  to  the  Committee  on  Judic- 
iary. 
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The  motion  prevailed  uuanimously  and 
it  was  bo  ordered. 

The  following  is 

THE  COMMUNICATION  :• 


« 


Jolirt,  111.,  May  26,  1897. 


Thomas  KeV.y*  Etq  ,  Trustee  of  Sanitary 
District  of  Chicago,  Chicago,  III. : 

Dear  Sir— We  enclose  you  .herewith 
a  notice  of  claim  for  damages  on  behalf 
of  the  heirs  of  the  estate  of  Michael  Ray, 
deceased.  We  sent  a  copy  of  this  notice 
on  May  8th.  addressed  to  Mr.  Alexander 
J.  Jones,  one  of  the  Trustees.  But  he 
not  having  acknowledged  receipt  of  the 
same,  and  the  Postoffice  Department 
having  delivered  the  registered  letter  to 
one  N.  McDonald,  we  feared  that  it 
might  not  be  a  sufficient  delivery  of  our 
notice  under  the  statute.  Hence  send 
you  the  enclosed,  with  express  directions 
to  the  Postoffice  Department  to  deliver 
in  person  only. 

Yours  truly, 

(Signed)  J.  S.  Reynolds." 

(One  enclosure.) 

CLOSING  OP  OFFICES  ON  ELECTION  DAY. 

Mr.  Smyth  presented  an  order  direct- 
ing that  the  offices  of  the  District  be 
closed  on  Monday,  June  7, 1897,  the  same 
being  election  day— a  legal  holiday;  and 
the  order  was  read. 

Mr.  Smyth,  seconded  by  Mr.  Braden, 
moved  that  the  order  be  adopted. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

The  following  is 

THE  ORDER: 

"Ordered,  That  the  offices  of  the  Sani- 
tary District  of  Chicago  be  and  the  same 
are  hereby  ordered  closed  on  Monday, 
June  7, 1897,  the  same  being  'Election 
Day,'  a  legal  holiday." 

* 

ORDINANCE  FOR  ENFORCEMENT  OF  EIGHT 
HOtm  LAW  AND  FOR  PREFERENCE  OF 
UNION  LABOR. 

Mr.  Jones  presented  an  ordinance  pro- 
viding that  due  provision  for  the  en- 
forcement of  the  eight  hour  law  shall 
be  made  in  future  specifications  and 
contracts  for  the  construction  of  the 
Main  Channel  and  auxiliary  works, 
and  that  preference  be  given  to  union 
labor,   under    conditions    and   stipula- 


tions as  set  forth  in  the  ordinance ;    and 
the  ordinance  was  read. 

Mr.  Eckhart,  seconded  by  Mr.  Jones, 
moved  that  the  ordinance  be  referred  to 
the  Committee  on  Engineering. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

The  following  is 

THE  ORDINANCE: 

"Be  it  ordiintd  by  the  Board  of  TrusUis 
of  the  Sanitaru  District  of  Chicago: 

Section  1.  That  in  the  preparation  of 
all  future  specifications  for  contracts  for 
the  construction  of  the  Main  Channel  and 
auxiliary  works,  the  Engineering  Depart- 
ment shall  provide  that  such  contracts 
shall  be  executed  in  conformance  with 
the  law  constituting  eight  hours  a  legal 
day's  work  in  all  contracts  under  the 
Sanitary  District  of  Chicago,  aud  that, 
in  the  employment  of  labor,  contractors 
shall  be  required  and  specifically  agree 
to  give  preference  to  union  labor. 

Section  2.  That  all  contracts  here- 
after executed  for  the  works  of  the  Sani- 
tary District  ot  Chicago  shall  contain 
provisions  constituting  eight  hours  a 
legal  day's  work  and  forbidding  the  em- 
ployment of  any  employe  or  employes 
for  a  longer  period  than  eight  hours  in 
any  twenty-four  hours,  and  that  said 
contracts  shall  vest  specific  authority  in 
the  Police  Department  of  the  Sanitary 
District  of  Chicago  to  exercise  super- 
vision for  the  enforcement  of  this  pro- 
vision, and  shall  provide  that  the  Board 
of  Trustees  of  the  Sanitary  District  of 
Chicago  shall  be  empowered  in  all  cases 
of  violation  of  said  eight  hours  law  to 
deduct  and  retain  from  any  money  ac- 
cruing to  said  contractors  a  sum  as 
liquidate  damages  at  the  rate  of  five 
dollars  per  hour  for  each  employe  who 
shall  be  required  to  work  in  excess  of 
eight  hours  per  day  by  any  contractor 
on  said  Canal." 

ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Carter,  the  Board  then 
adjourned. 
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JUNE  9,  1897. 


OFFICIAL  RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  fifty-sixth  regu- 
lar meeting  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building, 
Wednesday,  June  9,  1897,  at  2  o'olock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones,  Kelly, 
Mallette,  Smyth  and  Wenter — nine  mem* 
bere,  were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  May  26,  and  of  the  adjourned  ses- 
sion of  the  same,  held  June  2,  1897, 
were  approved  as  printed,  on  motion  of 
Mr.  Boldenweck,  seconded  by  Mr.  Jones, 


VOUCHEES. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPAKTMENT. 

L.  E.  Cooley  (services,  Consulting  Engineer,  May,  1897) $  60000 

The  Gunthorpe- Warren  Printing  Company  ( printing) 40  00 

P.  F.  Pettibone  A  Co.  (stationery) 44  64 

A.  C.  McClurg  &Co.  (stationery) 81  82 

Thayer  A  Jackson  Stationery  Company  (stationery) 11  69 
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Eugene  Dietzgen  Company  (drafting  supplies) $  20  02 

Eugene  Dletzgen  Company  (drafting  supplies) 5  46 

A.  H.  Abbott* Co.  (drafting supplies) 41  27 

Keuffel  &  Esser  Company  (drafting  supplies) IS  06 

Jteuffel  &  Esser  Company  (drafting  supplies) 8  61 

Post,  Jacob!  &  Bruning  Company  (drafting  supplies) 12  00 

F.  Mayer  &  Co.  (blueprinting) 74  07 

The  Caxton  Company  (mounting  maps) 6  40 

Orr  and  Lockett  Hardware  Company  (hardware) 2  40 

ft.  Seelig  (guage  boards  and  tapes) 12  60 

B.  Seelig  (repairing  tapes) IS  05 

Marshall  Field  &  Co.  (mnslin) 2  75 

Martin  G.  Good  (photo  supplies) SO  76 

Martin  G.  Good  (photo  supplies) 5  10 

Burke  &  James  (photo  supplies)  S  70 

Swlgart  Bros.  Art  Company  (chart  frame) 5  00 

Dennison  Manufacturing  Company  (tags) 6  56 

H.  Schultz&Co.  (file  boxes) '. 27  90 ' 

Morrison,  Plummer  &Co.  (paints) 12  05 

S.  H.  Harris  (opening  safes) 5  00 

Soper  Lumber  Company  (stakes) 42  50 

Henry  Gebhardt  (repairing  tables) 4  06 

Chicago  Towel  Supply  Company  (toweling  for  May,  1897) 6  40 

Wygant&  Ayres  (rent,  Corwith,  May,  1897) 12  50 

J.  M.  Abbott  (rent,  Willow  Springs,  May,  1897) 20  00 

J.  H.  Alexander  (rent,  Lockport,  May,  1897). 17  Op 

Mary  Busk  (guage  reading,  April,  18W7 )..... 10  00 

Mary  Busk  (guage  reading,  May,  1897) 10  00 

Wm.  Klrkham  (guage  reading,  April,  1897) 10  00 

Wm.  Klrkham  (guage  reading,  May,  1897) 10  00 

Wm.  McGinnis  (guage  reading,  April,  1897) 10  00 

Wm.  McGinnis  (guage  reading,  May,  1897) 10  00 

E.  Hastings  (guage  reading,  April,  1897) 10  00 

E  Hastings  (guage  reading,  May,  1897) 10  00 

Joseph  Carlin  (guage  reading,  April,  1897) 10  00 

Joseph  Carlin  (guage  reading,  May,  1897) 10  00 

Isham  Randolph  (traveling  and  expense) 104  82 

E.  R.  Shnable  (traveling  and  expense) 48  80  / 

W.T.Keating  (traveling  and  expense) 16  13 

Wm.  Trinkaus  (traveling  and  expense) 40  88 

A.  G.  Ryther  (traveling  and  expense) ,   6  80 

$    1,847  86 

CLERICAL  DEPARTMENT. 

fi.  Schultz&Co.  (file  boxes) $      1  80 

Chicago  Towel  Supply  Company  (toweling,  May,  1897) 2  60 

Samuel  L.  Hanks  (Ice,  May,  1897) 2  60 

$        6  80 

LAW  DEPARTMENT. 

A.C.  McClurg&Co.  (stationery) $  17  89 

Cailaghan  &  Co.  (lawbooks) 20  25 

George  Hingston  ( stenographer,  Will  County  Court) 67  00 

Frank  Vander  Bogart,  clerk  (advance  fee) 5  00 

John  M.  Smyth  Company  (furniture) 127  95 

C.S.  Austin  (ice,  April,  1897) 8  00 

Samuel  L.  Hanks  (ice,  May,  1897) 2  50 

Chicago  Towel  Supply  Company  (toweling.  May,  1897) 1  60 
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Chicago  Telephone  Company  (toll  service,  April,  1897) $     21  70 

F.  W.  C.  Hayes  (expense) 00  65 

$     827  44 

TREASURY   DEPARTMENT. 

F.  M.  Blonnt  (expense) $        2  00 

GENERAL  ACCOUNT. 

The  Merle  &  Heaney  Manufacturing  Company  (vault  fitting  and 

railing $  475  00 

The  Merle  &  Heaney  Manufacturing  Company  ( partition ) 75  00 

Orne  Electric  Construction  Company  (bnzzer  system) 68  88 

The  Tribune  Company  ( advertising  call  tax  warrants) 12  60 

The  Chicago  Chronicle  Company  (advertising  call  tax  warrants) ...  29  40 

Security  Deposit  Company,  rent  of  offices,  June,  1897 558  88 

James  Roddick,  Clerk  (expense) 11  88 

I  sham  Randolph  (expense) 142  00 

$  1,872  49 

POLICE  DEPARTMENT. 

J.  H.  Tedens&Co.  (sundries) $  12  70 

Herman  Goldback  (laundry,  May,  1897) 2  61 

W.L.  Felkner  (laundry,  etc.,  May  1897) 5  90 

H.  J.  Doran  (laundry,  April,  1897) '..  2  00 

Thomas  Lud wig  (blacksmithing,  April  and  May,  1897  j 15  00 

£.  J.  Coen  (expense) 17  10 

$        55  81 

MAINTENANCE  ACCOUNT 

Delaney  Oil  &  Grease  Company  (oil,  pumping  plants— Section  14)..  $     89  98 

Dearborn  Drug  and  Chemical  Company  (boiler  compound) 87  87 

James  Gregory  (repairs,  pumping  plants,  Section  14) 80  70 

Kelley,  Mans  A  Co.  (steel  for  screens) 10  11 

$       118  61 

ENGINEERING  DEPARTMENT. 

^Construction  Account— 

Griffiths  &  McDermott  (Section  1,  June.  1897) $17,004  92 

Campbell  &  Dennis  (Section  14,  June,  1897) 5,586  18 

Heldmaler  &  Neu  (Section  A,  June,  1897) 4.016  80 

Heldmaier  &  Neu  (Section  B,  June,  1897) 88L  25 

Western  Dredging  and  Improvement  Co.  (Section  C,  June,  1897) 1,007  56 

E.  D.  Smith  &  Co.  (Section  D,  June,  1897) 4.838  79 

Ualvorson,  Richards  &  Co.  (Section  £,  June,  1897) 1,742  11 

Hayes  Bros.,etal.  (Section  N,  June,  1897) 5,202  51 

McMahon  &  Montgomery  Company,  et  al.  (Section  O,  June,  1897) . .     5,898  42 

$46.118  54 

Grand  total $49  849  05 

*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1807. 


Mr.  Boldenweck,  seconded  by  Mr. 
"Wenter,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood  :  Yeas- 
Messrs.  Boldenweck,  Brad  en,  Carter 
{except  as  to  voucher  in  favor  of  L.  E. 
Cooley  for  $500.00,  on  which  he  voted  nay) 


Eckhart  (except  as  to  voucher  in  favor  of 
L.  E.  Cooley  for  $500,00  on  which  he 
votednav),  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine  (except  as  above  stated). 
Nays—none  (except  as  above  stated). 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


1 
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REQUISITIONS. 

The  Clerk  presented  the  following 
requisition: 

No.  952,  Police  Department  (sun* 
dry  supplies) $68  70 

Mr.  Wenter,  seconded  by  Mr.  Eck- 
hart,  moved  that  Requisition  No.  952 
for  the  Police  Department,  as  read  and 
shown  above,  be  referred  to  the  Com- 
mittee on  Finance. 

The  motion  prevailed  unanimously, 
and  it  was  so  referred. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  June  5, 
1897,  which  was  read  and,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

the  report: 

"Chicago,  June  9, 1897. 
To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 
Gentlemen— I  beg  leave  to  report  here- 
with the  number  of  employes  In  each  de- 
partment for  the  week  ending  June  5, 1897, 
as  the  same  have  been  reported  to  me: 

Engineering  department 113 

Maintenance 10 

Clerical  department 5 

Law  department 8 

Treasury  department 1 

Police  department. 80 

Telephone  operator 1 

Towpath  force 1 

Total  employes 169 

Respectfully  submitted, 
(8igned)  Jas.  Keddick, 

Clerk." 

MONTHLY    REPORT    FROM     ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  April,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

•«  Chicago,  June  8.  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  herewith  transmit  the 


report  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department  for  the  montb  of  April, 
1897;  also  a  classified  statement  of  ex- 
penses to  May  1st,  1897: 

Salaries $    9,788  44 

Supplies 1,054  08 

Contractors'  estimates,  reg- 
ular   134,754  10 

Contractors'  estimates,  col- 
lateral   69  3* 

Total $185,665  98 


I  estimate  the  expenses  of  this  Depart- 
ment for  the  month  of  May  will  be 
$100,000.00. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


"Chicago,  June  4,  1897. 

Isham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sir— Herewith,  I  beg  to  submit 
the  report  of  the  work  of  construction 
for  the  month  of  April,  1897,  accom- 
panied by  the  usual  tabulated  statements 
showing  its  condition  up  to  the  1st  of 
May. 

The  weather  and  condition  of  the 
ground  were  unfavorable  for  work.  Rain 
fell  on  eight  days  and  snow  on  two,  with 
very  few  days  of  drying  weather.  Ther- 
mometer ranging  between  82  and  78. 

The  value  of  the  work  done  during  the 
month  amounted  to  $129,790.09,  con- 
sisting of  98,284  cubic  yards  glacial  drift 
and  84,826  cubic  yards  of  solid  rock. 

/Section  O. — Work  on  this  section  con- 
sisted of  the  dismantling  and  setting  up 
of  dredges  at  work  west  of  the  Panhandle 
Crossing  and  a  wheelscraper  force  sloping 
and  trimming  up  the  pit  along  the  south 
side  of  the  Main  Channel. 

The  total  output  during  the  month  was 
8,295  cubic  yards,  divided  as  follows: 
wheelscrapers'  force,  7,487  cubic  yards; 
dredge,  167  cubic  yards,  and  Myer's 
brick  yard  shovel,  691  cubic  yards. 

No  work  on  Collateral  Channel. 

Section  N.—The  pumping  of  the  shovel 
pit  was  continued  as  required,  and  re- 
pairs were  made  on  steam  shovel  and 
incline  plant,  which  began  work  on 
April  21st. 

A  small  wheelscraper  force  were  at 
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work,  but  the  output  did  not  justify  a 
measurement. 

Sections  M,  £,  K  and  I  completed. 

Section  if. — No  work,  except  removal 
of  one  pit  pump. 

Sections  G,  F  and  12.— 'Pit  pumping 
and  repairs  of  plant  were  continued. 
On  Sections  G  and  £  the  steam  shovel 
and  incline  plant  resumed  work  the  lat- 
ter part  of  the  month,  but  so  little  was 
done  no  estimate  was  allowed. 

Section  D. — The  cableway  continued 
work,  but  owing  to  the  inclement 
weather  and  moving  from  east  rock  cut 
to  the  west  rock  cut,  the  output  for  this 
plant  from  December  25,  1896,  to  April 
25,  1897,  was  but  12,069  cubic  yards,  an 
average  of  410  cubic  yards  per  shift. 

Eleven  thousand  six  hundred  and  sixty- 
five  cubic  yards  were  vouchered  during 
April. 

Section  C. — Two  steam  shovels  were 
employed  on  this  Section.  Their  output 
for  the  42*4  shifts  operated  was  19,400 
cubic  yards  glacial  drift,  an  average  of 
about  456  yards. 

Section  B. — Five  thousand  four  hun- 
dred cubic  yards  glacial  drift  and  200 
yards  solid  rock  were  allowed  on  final 
quantities. 

Considerable  work  was  done  on  finish- 
ing slopes. 

Section  A. — About  40,900.  cubic  yards 


glacial  drift  and  1,000  cubic  yards  solid 
rock  were  removed  as  follows: 


• 

g 

o 

QQ 

Number 
of  Shifts. 

No.of  Cu- 
bic Yds. 

0*£ 

Method  of 
Handling. 

No.  1 
No.  2 
No.  140 
Dredge 
DerrPk 

20 
33 

1»K 

27 

10 

4,100 

21,100 

7,400 

7.800 

500 

205 
640 
380 
280 
50 

Steam  Hoist. 
Gould's  Conveyor. 
Steam  Hoist. 
Steam  Hoist. 
Steam  Hoist. 

Solid  Rock. 


Derri'k 
No.  1 


1\6 
4* 


200 
800 


133 
178 


Steam  Hoist. 
Steam  Hoist. 


Section  1. — The  monthly  output  on 
this  section  was  12,100  cubic  yards  gla- 
cial drift,  28,600  cubic  yards  solid  rock 
and  5,340  cubic  yards  retaining  wall. 

The  glacial  drift  was  excavated  with  a 
steam  shovel  in  21  shifts,  averaging  576 
cubic  yards  per  shift;  23,260  yards  solid 
rock  were  taken  out  with  cantilevers  in 
48>£  shifts,  an  average  of  about  480 
cubic  yards  per  shift,  and  the  balance, 
5.840  yards,  were  taken  out  by  quarry 
forces. 

About  5,840  cubic  yards  retaining  wall 
were  laid  during  the  month  by  four 
setting  derricks  in  42%  shifts,  averaging 
125.6  yards  per  shift. 

Below  Section  1  there  is  nothing  to  re- 

Cort  with  exception  of  E.,  J.  &  E.  Ry. 
ridge,  which  is  essentially  completed. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

AssU  Chief  Engineer ^ 
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STATEMENT   SHOWING   CONDITION   OF  WORK 


CONTK  ACTORS. 

Dont.  at  Per  Vovdien 

to  April  SO, 

i 

™™™. 

i 

Glacial 
Drift. 

Solid 

Retnlnlof 

:  ijirun 

«9l.tM 

tw.:so 

1.1W.98C 
1.14*.  Oil 
1.1ML384 

■»! 

w 
at 

IB 

«a 

iiijS 

lf;,:v1 
B0.I70 
TS.BM 
ll.T« 

44,  US! 
44.080 
88.610 
380.101 

*>!'-■' 

13.900 

s.  aw 

t«s-v 
Teo.rrs 
.■a  i* 

877  .TM 

— 1 

AW 

8nt)«trUBturt-  ..  .1-.  u,  --  !!■■  ...  *-nr:i    HrHrf"      K.-r..-/»it>-  V.  1      am* 

UHB 

Totals 

t  a.ssa.919 

i:.s8».iOT 

Main  Channel,  glacial  drift  . . . . 

Vain  Channel,  wild  rook 

River  Diversion,  glaflal  drift.    . 

RItot  Diversion,  aolld  molt 

Retaining  wall... 


Total  value  of  work  remaining  to  be  youchcred  April  30, 1: 
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ON   REGULAR   CONTRACTS   APRIL  30,    1897. 


CUBIC  YARDS. 

Per  cent  of  Main  Chan- 
nel Excavation  Com- 
pleted. 

VALUES. 

1897,  Inclusive. 

Estimated  Remaining  to  be  Done. 

Work    Done     in 
April,  1897,  as 
per  Vouehert. 

Is* 

Is** 

RIVER  DIVERSION. 

MAIN  CHA2TORL. 

Glacial 
Drift. 

Solid 
Rook. 

Glacial 
Drift. 

Solid 
Rook. 

Retaining 
Wall. 

$578,800 
762,447 

65.19 
81.55 

100. 
99.62 
97.38 

100. 
88.64 
94.78 
81.07 
71.69 
96.86 
93.57 
99.87 
92.81 
93.92 

100. 

100. 

100. 

100. 

100. 

100. 
98.37 

100. 

100. 

100. 

100. 

100. 

100. 
57.14 

100. 

$    1,741  95 

$     224,669  90 

80,881  08 

168,015  06 

217,287  06 

287,257  75 

289.846  00 

280,773  78 

861.712  66 

272,827  03 

395,568  30 

548,438  42 

462,568  00 

488,56?  00 

♦770,481  88 

1,089,777  26 

885,959  48 

840,982  93 

975.248  98 

728,8*6  07 

717,768  10 

779,810  69 

964,788  33 

815.412  00 

975,646  80 

808,857  00 

840,819  20 

819.888  19 

852,122  29 

49,705  60 

542,566  84 

157.014  42 

1,782  30 

4,895  16 

6,528  40 

20,086  20 

21,398  40 

$   120,214  45 

175,362  81 

i 

4,159 
81,558 

819  32 

1 

7,888  95 

. 

1 

124,080 

71,910 

192,369 

457,941 

12,629 

85,968  70 

20,184  80 

158,284 

t 

16,724 
78,765 
50,574 

72,109  98 

95,718 

i 

178,772  50 

1 

6,073  92 

4,559  00 

1,648  00 

18,825  08 

43.556  90 

50,119  74 

162,537 

i 

!        121,198 

886 

197,433 

29,600 

28,480  35 

212,486 

1,100 

988 

80,800 

1.284  22 

128,425 

61,254  26 

5,876 

14,450 

120,014  40 

29,516 

~ 

118.647 

97,917 

48.10*2 
99,899 
16,873 
58.276 
11,268 

57,902 

19,782 

14,787  04 

40,768 

30,318 

5,884 

11,789 

i 

i 

3,600 

9,760 

31,176  40 

619 

34,333  83 

25,000  00 

22,099 

82,661  23 

4,395  16 

10,804  84 

20,086  20 

13,890  80 

1,156,526 

228,918 

S  2,602,189 

252,333 

24,210 

92.55 

$129,720  09 

$17,676,915  56 

$1,000,244  09 

Total  value  of  regular  contract  work  done  April  30,  1897,  inclusive,  as  per  vouohers... .  *$17,676,915  56 

Total  value  of  collateral  contract  work  done  to  April  30, 1897,  inclusive,  as  per  vouchers.  t780,912  95 

Total  value  of  all  construction  work  done  to  April  80, 1897 $18,407,828  51 

Reserved  percentages,  regular  contracts .' $592,669  72 

Current  estimates,  regular  contracts 368,408  81 

Reserved  and  current  collateral  work > 8,656  98 

969,735  51 

Total  paid  for  construction  work  to  April  80,1807 -••  $17,488,098  00 

Flood  damages,  Section  E,  chargeable  to  Streeter  &  Kenefick 5.115  22 

Total  paid  for  construction  work,  Including  Section  E  flood  damages $17,448,208  22 


♦Overhaul  to  Section  1  not  included. 
tOverhaul  to  Section  1  included. 
^Including  104,514  cubic  yards  Collateral  Channel. 
^Including  27,495  cubic  yards  Collateral  Channel. 
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"Chicago,  May  7,  1897. 
* 
l8ham  Randolph  Eaq.t  Chief  Engineer: 

Dear  Sir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  April  was  as  follows: 

Work  on  the  regulating  works  and  tail 
race  was  continued.      Some   time  was 

fiven  to  work  on  the  Joliet  projects, 
he  North  Branch  survey  wae  completed 
up  to  Oak  ton  avenue.  Platting  is  nearly 
completed  to  Foster  avenue,  Bowman- 
ville.  A  line  of  levels  was  run  ahead  of 
survey  and  connection  made  with  the 
Skokie  survey. 

Some  time  was  given  to  hydraulic  data 
pertaining  to  the  Chicago,  Desplaines  and 
Illinois  Rivers  and  to  Lake  Michigan. 

Miscellaneous  work  was  done  pertain- 
ing to  plans  for  improving  South  Branch, 
mostly  in  connection  with  by- passes  at 
Adams,  Jackson  and  Van  Buren  streets. 
Inspection  of  Main  Channel  was  con- 
tinued. 

Strain  sheets  and  design  was  completed 
and  some  detail  work  was  done  on  the 
Pan  Handle  drawbridge  at  Thirty- first 
street.  Strain  sheets  and  general  de- 
sign nearly  completed  at  foot  of  Atchi- 
son, Topeka  and  Santa  Fe  bridge  at 
Twenty-sixth  street. 

Some  work  done  on  general  plans  for 


Southwest  boulevard  and  Western  ave- 
nue, Lyons  road  and  Willow  Springs 
swing  bridges. 

The  testing  of  cement  for  use  in  retain- 
ing wall  was  continued,  as  was  also  the 
work  of  preparing  record  photographs 
and  maintenance  of  water  gauges. 

Some  time  was  lost  on  account  of 
moving  the  offices. 

The  regular  platting  was  continued  on 
the  following  maps:  The  watershed  map 
of  Chicago  and  vicinity ;  the  two  contour 
maps  between  Lemont  and  Joliet;  the 
200-foot  scale  map  of  the  Chicago  River, 
and  a  200- foot  scale  map  of  Joliet  and 
vicinity. 

The  following  drawings  were  made: 
Plan  for  vault  fittings;  maps  showing 
right  of  way  in  Will  County;  copies  of 
map  showing  Joliet  projects;  two  tracings 
of  map  of  proposed  right  of  way  of  Chi- 
cago, Milwaukee  and  Northern  Railway 
near  Kedzie  avenue,  and  a  testimonial 
for  Mr.  Weston. 

Expenses  for  May  will  be  approxi- 
mately the  same  as  for  April. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer" 


'hi 


ii 


;i« 


s 


i :  iiEHS 


Ii  1 


II 


I!!!! 


yjiijfe 


!!! 


iiii 


m 


hi! 

mm; 


r;.—r:  -f-:r: 


ss 


yj. 


iisilHI 

HI 


T:ryr:.8(r..    . 

!I|!*K]  i  i  j  I !  j  =  j !  i  =  j»  =  i»  r  i» ; !  ;il*  1 1 1 1 1»  I 

ti  I  nrm  iTRi Hri  rftH--h  Tnft;  rrffi !  i  ii 
•••lUMIIlMiMMH    !}  n\\  \\\\\\\\\\\ 


±u± 


nil :  n  n  n  n  n ; 


;;. 


ill 


!  jisssbs: 


:=l!!?!J=!Ttt?arrirt1i 

hihmmm   i   !!!!!=     !!!!!!! 


!  ;i|S*»SJ 


:::: 


:  i8  !  i«  i :  ;8 !  j  !M" !  1 1 ; !« 


MM!!!!.!!!!!!!!!  MglMJIIiiUli!  IjiUMI! 


: 


1 

7B 

g 

1 

! 

S     i 

I 

* 

A 

SI 

aas.zu$8& 
5fiESSft»l 

5 

8 

§ 

p. 

i 

1 

1 

s 

8 

8 

£ 

5 

■;;■ 

3 

* 

j 

5 
:  :S 

I 

s 

1 

ll 

IJ! 

ii 

-5 

ill 

m 

j 
i 

Jane  99] 


_4046— 


[1897. 


MONTHLY  REPORT  FROM  TREASURY  DEPARTMENT. 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
May,  1897,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 
Receipts. 

Balance  on  hand  at  date  of  last  report $1,060,916  48- 

County  Treasurer,  account  Sanitary  District  Tax  Account $    160,000  00 

James  Reddick,  Clerk,  account  Law  Department  Land  Aoocount,  proceeds, 

sale  of  building.  Section  A 15  00 

James  Reddick,  Clerk,  account  Police  Department,  proceeds,  sale  of  pony.  26  05 
James  Reddick,  Clerk,  account  General  Account,  proceeds,  sale  of  win- 

,     dow  shades .» 81  50 

Chicago  National  Bank,  Interest  Account 570  31 

Equitable  Trust  Company,  Interest  Account 886  03 

Garden  City  Banking  and  Trust  Company,  Interest  Account 271  78 

Fort  Dearborn  National  Bank,  Interest  Account 271  78 

Metropolitan  National  Bank,  Interest  Account 271  78 

National  Bank  of  Illinois,  Interest  Account 4  97 

Total  cash  received  for  month f     151,789  19 

f  1.288.705  67 
Disbursement*.  

Interest  Account,  Interest  on  Tax  Warrants $      7,462  29 

Clerical  Department 958  84 

Treasury  Department 181  16 

Engineering  Department 10.741  07 

Engineering— Construction  Department  (Tax  Warrants) 211,817  87 

Law  Department '. 2.497  42 

General  Account 6,704  60 

Bond  Interest  and  Premium  Account,  Interest  on  bonds  40,000  00 

Police  Department 3,641  86 

Pumping  Plant—Section  8 92  98 

Pumping  Plant— Section  14 618  00 

Pumping  Plant— Section  14  (Tax  Warrants) 8,220  00 

Weir,  McKeohney  &  Co 120  16 

Total  cash  disbursed $     293,050  75 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 939,654  92 

$  1,282,705  67 

Chicago,  June  3,  1897.  F.  M.  BLOUNT,  Treasurer. 

By  S.  P.  BLOUNT,  Asst.  Treasurer. 


Schedule. 

Chicago  National  Bank S    179,398  01 

Equitable  Trust  Company 250,000  00 

Fort  Dearborn  National  Bank 160,000  00 

Metropolitan  National  Bank , 160,000  00 

Garden  City  Banking  and  Trust  Company 160,000  00 

National  Bank  of  Illinois 80.261  91 

Total $    989,654  92 
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other  empowering  the  Canal  Commis- 
sioners of  the  Illinois  and  Michigan 
Canal  to  accept  the  necessary  changes, 
transfer  of  lands,  and  consummate  the 
plans  incident  to  the  location  of  the  route 
of  the  Main  Channel  through  Joliet. 

Copies  have  been  made  of  all  the  rec- 
ords in  the  Will  County  cases  in  which 
the  District  is  in  any  way  interested  and 
proceedings  entered  in  full  upon  a  spe- 
cial docket  in  the  department.  This  was 
necessary  by  reason  of  the  old  docket  be- 
ing incomplete  and  imperfect.  Arrange- 
ments have  been  made  so  that  copies  of 
all  proceedings  are  now  made  from  day 
to  day  by  the  local  attorneys  and  for- 
warded to  the  Chicago  office  and  at  once 
entered  in  the  court  docket.  By  this 
method  a  complete  record  of  all  cases 
both  in  Cook  County  and  in  outside 
counties  is  kept  in  the  department. 

It  is  our  aim  not  only  to  do  the  work 
but  as  far  as  possible  to  improve  the 
methods,  and  to  keep  full  and  complete 
records  pertaining  to  the  department. 

Respectfully  submitted, 

(Signed)  Fredk.  W.  C.  Hayes, 

Attorney" 


PREPARATION    OP    SPECIFICATIONS    FOR 

TAIL  RACE. 

Mr.  Braden  presented  an  order  direct- 
ing that  the  Chief  Engineer  prepare 
specifications  for  the  work  to  be  done  in 
erecting  the  tail  race  in  accordance  with 
the  plans  heretofore  submitted  by  him 
and  that  he  be  instructed  to  increase  the 
scope  of  these  plans  so  as  to  develop  the 
fullest  amount  of  water  power  available, 
and  also  directing  that  the  Clerk  of  the 
Board  advertise  the  work  on  said  tail 
race  and  collateral  work  as  soon  as  he 
shall  have  been  furnished  the  necessary 
data;  and  the  order  was  read. 

Mr.  Smyth,  seconded  by  Mr.  Wenter, 
moved  that  the  order  be  adopted^ 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

Before  voting  Mr.  Braden  made  the 
following  explanation,  which  he  asked 
to  have  recorded  in  the  Proceedings : 
"I  want  to  explain  my  vote  and  I  want  it 
recorded  in  the  Proceedings.  I  vote  for 
this  ordinance,  aye,  with  the  knowledge 
that  the  east  route  cannot  be  adopted 
with  the  opposition  of  the  Board  here 


but  I  believe  that  the  east  route  is  the 
best  route." 

The  following  is 

the  order: 

"Whereas,  The  location  of  the  tail 
race  for  the  disposal  of  the  waters  of  the 
Main  Channel  beyond  the  Controlling 
Works  has  been  decided  upon,  and  the 
lands  necessary  for  occupation  by  the 
same  have  been  acquired  by  this  District; 
therefore,  be  it 

Ordered,  That  the  Chief  Engineer  pre- 
pare at  once  specifications  for  the  execu- 
tion of  the  work  to  be  done  in  erecting 
said   tail   race   in  accordance  with  the 

Elans  therefor  heretofore  submitted  by 
im  for  the  consideration  of  the  mem- 
bers of  this  Board  sitting  as  the  En- 
gineering Committee,  and  that  he  be  in- 
structed to  increase  the  scope  of  these 
plans  so  as  to  develop  the  fullest  amount 
of  water  power  which  can  be  made  avail- 
able as  an  incident  of  the  said  work,  cre- 
ating a  head  of  at  least  fourteen  (14)  feet 
at  the  Weir  Dam;  and  further  be  it 

Ordered,  That  the  Clerk  of  this  Board 
be  directed  to  advertise  the  work  of  said 
tail  race  and  work  collateral  thereto 
when  he  shall  have  been  furnished  the 
data  necessary  for  said  advertisement  by 
said  Chief  Engineer." 

ENFORCEMENT  OF  EIGHT  HOUR  LAW  AND 

PREFERENCE  OF  UNION  LABOR  IN 

CERTAIN  CONTRACTS. 

Mr.  Jones  presented  and  read  an  order 
directing  that  provision  shall  be  made 
in  the  specifications  to-day  directed  to 
be  prepared,  for  the  enforcement  of  the 
eight  hour  law,  under  a  penalty  of  five 
dollars  per  hour  for  violation  of  same, 
and  directing  further  that  such  speci- 
fications shall  be  prepared  in  accordance 
with  the  future  action  of  the  Board 
relative  to  the  ordinance  pending  in  the 
Committee  on  Engineering,  as  to  prefer- 
ence for  union  labor. 

Mr.  Carter,  seconded  by  Mr.  Eckhart, 
moved  that  the  order  be  referred  to  the 
Committee  on  Engineering. 

On  roll  call,  on  the  motion  to  refer  to 
the  Committee  on  Engineering,  the  vote 
stood'  Yeas — Messrs.  Carter,  Eckhart, 
Mallette  and  Wenter— four.  Nays — 
Messrs.  Boldenweck,  Braden,  Jones, 
Kelly  and  Smyth — five. 

Upon  which  result  the  President  de- 
clared the  motion  to  refer  lost. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
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week,  "then  moved  the  adoption  of  the 
resolution. 

Mr.  Wenter  then  offered  a  substitute 
setting  forth  that  a  municipal  corpor- 
ation expending  the  money  of  the  people 
should  not  discriminate  in  the  employ- 
ment of  labor,  providing  said  laborers 
are  citizens  of  the  country  and  answer 
the  requirements  of  the  work  to  be 
performed,  and  stating  that  the  Sanitary 
Board  may  as  well  declare  certain 
persons  are  preferred  who  affiliate  with 
a  certain  church  or  some  secret  organi- 
sation, and  that  it  is  believed  that  the 
citizens  who  are  taxed  for  this  enterprise 
do  not  desire  any  preferment  but  want 
labor  honestly  paid  and  work  performed 
in  a  business-like  manner;  and  the  sub- 
stitute was  read. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  the  adoption  of  the  substitute. 

Mr.  Jon e8.  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  substitute  be  laid 
on  the  table. 

On  roll-call  on  the  motion  to  lay  the 
substitute  on  the  table  the  vote  stood: 
Yeas — Messrs.  Boldenweck,  Braden, 
Jones  and  Smyth — four.  Nays — Messrs. 
Carter,  Eckhart,  Kelly,  Mallette  and 
Wenter — five. 

Upon  which  result  the  President  de- 
clared the  motion  to  lay  on  the  table  lost. 

The  motion  of  Mr.  Wenter  for  the 
adoption  of  the  substitute  was  then  put 
and  on  roll-call  the  vote  stood :  Yeas — 
Messrs.  Carter,  Eckhart,  Mallette  and 
Wenter— four.  Nays— Messrs.  Bolden- 
weck, Braden,  Jones,  Kelly  and  Smyth 
—five. 

Upon  which  result  the  President  de- 
clared the  motion  for  the  adoption  ot  the 
substitute  lost. 

Mr.  Carter  then  moved  to  amend  the 
original  order  introduced  by  Mr.  Jones 
by  striking  out  the  words  "  that  prefer- 
ence shall  be  given  to  union  labor." 

Mr.  Wenter  moved  to  amend  the  mo- 
tion of  Mr.  Carter  so  that  it  shall  read 
that  no  discrimination  shall  be  made  in 
the  employment  of  labor,  be  it  union  or 
non-union,  the  amendment  being  ac- 
cepted. 

On  roll-call,  on  the  adoption  of  the 
amendment  of  Mr.  Carter,  the  vote  stood: 
Yeas— Messrs.  Carter,  Eckhart,  Mallette, 
and  Wenter — four.  Nays— Messrs.  Bol 
den  week,  Braden,  Jones,  Kelly,  and 
Smyth— five. 

Upon  which  result  the  President  de- 
clared the  motion  lost. 


Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck, then  moved  the  previous  question. 

On  roll  call,  on  the  previous  question, 
the  vote  stood:  Yeas— Messrs.  Bolden- 
weck, Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette',  Smyth  and  Wenter — 
nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  roll  being  then  called,  oh  the 
adoption  of  the  original  order  of  Mr. 
Jones,  the  vote  stood:  Yeas — Messrs. 
Boldenweck,  Braden,  Jones,  Kelly  and 
Smyth — five.  Nays  — Messrs.  Carter, 
Eckhart,    Mallette   and    Wenter— four. 

Upon  which  result  the  President  de- 
clared the  order  adopted. 

Mr.  Wenter  then  gave  notice  that  the 
minority  would  ask  unanimous  consent 
to  hereafter  submit  a  report  to  the  Board 
embodying  their  views  on  the  subjects 
passed  upon  in  the  order  just  adopted. 

The  following  is 

THE    ORDER: 

"Ordered,  That  in  the  preparation  of 
the  specifications  to  day  directed  to  be 
prepared  and  advertised,  the  Engineering 
Department  shall  provide  that  such  con- 
tracts shall  be  executed  in  conformance 
with  the  law  constituting  eight  hours  a 
legal  day's  work  in  all  contracts  under 
the  Sanitary  District  of  Chicago,  and 
that  all  contracts  executed  under  said 
specifications  shall  contain  provisions 
constituting  eight  hours  a  legal  day's 
work  and  forbidding  the  employment  of 
any  employe  or  employes  for  a  longer 
period  than  eight  hours  in  any  twenty  - 
four  hours,  and  that  said  contracts  shall 
vest  specific  authority  in  the  Police  De- 
partment of  the  Sanitary  District  of  Chi- 
cago to  exercise  supervision  for  the  en- 
forcement of  this  provision,  and  shall 
provide  that  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  shall  be 
empowered  in  all  cases  of  violation  of 
said  eight-hours  law  to  deduct  and  re- 
tain from  any  moneys  accruing  to  said 
contractors  a  sum  as  liquidated  damages 
at  the  rate  of  five  dollars  per  hour  for 
each  employe  who  shall  be  required  to 
work  in  excess  of  eight  hours  per  day 
by  any  contractor  on  said  Canal. 

Ordered,  further,  That  such  specifica- 
tions shall  be  prepared  in  accordance 
with  the  future  action  of  this  Board  on 
the  ordinance  now  pending  in  the  Engi- 
neering Committee,  providing  that  pref- 
erence shall  be  given  to  union  labor  in 
all  future  contracts  of  the  Sanitary  Dis- 
trict. " 
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The  following  is 

THE  SUBSTITUTE : 
"  I  believe  that  a  municipal  corpora- 
tion, expending  the  money  of  the  people, 
should  not  discriminate  in  the  employ- 
ment of  labor,  providing  said  laborers 
are  citizens  of  the  country  and  answer 
the  requirements  of  the  work  to  be  per- 
formed. To  favor  men  on  account  of  a 
certain  label  which  they  wear,  and  bar 
out  others  because  they  may  differ  as  to 
organization,  creed,  etc.,  is  vicious,  bad 
public  policy,  and  contrary  to  the  spirit 
of  our  Constitution .  This  Sanitary  Board 
may  just  as  well  declare  that  certain 
men  are  preferred  who  affiliate  with  a 
certain  church  or  some  secret  organiza- 
tion. A  declaration  of  this  kind  is  con- 
trary to  all  precedents  and  should  never 
find  place  in  the  records  of  this  Board. 

The  taxes  by  which  this  enterprise  is 
being  built  are  collected  from  all  people 
from  the  citizens  of  the  Sanitary  Dis- 
trict. We  believe  they  do  not  desire 
any  preferment,  but  want  labor  honestly 
paid  and  the  work  performed  in  a  busi- 
ness-like manner.  I  am  in  full  sympa- 
thy as  to  that  part  pertaining  to  eight 
hours  constituting  a  day's  labor,  and  be- 
lieve, aside  from  the  humane  point  of 
view,  the  industrial  conditions  are  justi- 
fying shorter  hours  of  labor,  and  am 
fully  agreed  as  to  the  spirit  of  the  law 
that  eight  hours  shall  constitute  a  day's 
work." 

ORDER   FOR  PREPARATION    OP   CERTAIN 

ABSTRACTS. 

Mr.  Braden  presented  an  order  direct- 
ing that  the  President  and  Clerk  of  the 
Board  be  authorized  to  execute  a  con- 
tract with  the  proper  persons,  firme  or 
corporations  for  the  making  of  such  ab- 
stracts as  may  be  rendered  necessary  in 
the  condemnation  of  lands  which  may 
be  taken  and  damaged  for  the  route 
through  Joliet ;  and  the  order  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Braden,  moved  the  adoption  of  the  order. 


On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER: 

"Whereas,  In  order  to  prepare  the 
necessary  petition  for  condemnation  of 
lands  sought  to  be  taken  and  damaged 
for  the  route  through  Joliet,  it  is  neces- 
sary that  examinations  of  title  and  ab- 
stracts thereof  be  made  by  proper  ab- 
stract firms  at  Joliet,  Will  County, 
Illinois;  and 

"  Whereas,  It  is  essential  to  the  in- 
terests of  the  District  that  said  examina- 
tions of  title  and  abstracts  be  made  as 
quickly  as  possible,  and  bids  and  neces- 
sary investigations  have  been  made  in 
the  premises. 

It  is  Hereby  Ordered  and  Directed, 
That  the  President  and  Clerk  of  this 
Board  be  and  the  same  are  hereby  auth- 
orized to  enter  into  and  execute  a  con- 
tract with  such  persons,  firms  or  corpor- 
ations as  they  may  deem  expedient  for 
the  making  of  such  abstracts,  upon  the 
execution  of  a  bond  for  the  faithful  per- 
formance of  such  contract,  in  the  penal 
sum  of  fifteen  thousand  dollars,  with 
surety  thereon." 

ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  seconded 
by  Mr.  Smyth,  the  Board  then  ad- 
journed. 
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—OF    THE— 


Board  of  Trustees' 


•OP   THE— 


Sanitary  District  of  Chicago. 


JUNE  23,  1897. 


OFFICIAL  RECORD. 

Published  by  authority  of  the  Board  of  TruiUet  of 
the  Sanitary  District  of  Chicago.) 


REGULAR  MEETING. 

The  three  hundred  and  fifty-seventh 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
on  Wednesday,  June  23, 1897,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly  ,Smyth 
and  Wen ter— eight  members,  were  pres- 
ent. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  June  9,  1897,  were  approved  as 
printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Jones. 


V0UCHEB8. 

The  Clerk  presented  the  following  vouchers : 

ENGIXEEBING  DEPARTMENT. 

Pittsburgh  Testing  Laboratory,  limited  (testing  Southwest  Boule- 
vard Bridge  steel) $  21  42 

Sibley  Warehouse  and  Storage  Company  (storing  patterns) 10  00 

Samuel  L.  Hanks  (ice,  May,  1897) 7  60 

Chas.  L.  Harrison  (traveling  and  expense) 81  11 
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CLERICAL  DEPARTMENT. 

Goes  Lithographing  Company  (letter  heads) $     11  25 

Wyckoff,  Seamans  A  Benedict  (typewriter  and  cabinet) 106  00 

$       116  26 

LAW  DEPARTMENT. 

Stromberg,  Allen  A  Co.  (printing) S  10  60 

Goes  Lithographing  Company  (letter  beads) 11  25 

Wyckoff,  Seam  an  b  A  Benedict  (typewriter) 75  00 

Alexander  fl.  Kevell  &  Co.  (desk) 28  00 

JohnM.  Smyth  Company  (bookcase) 12  60 

Henry  Young  (rent,  Joliet  office.  May,  1897 ) .' 16  00 

James  B.  Kelley  (expert  witness  fee) 60  00 

F.  W.  C.  Hayes  (expense) 84  46 

$      282  71 

GENERAL  ACCOUNT. 

The  Chicago  Times- Herald  (advertising  tax  warrant  call) $  11  26 

The  Inter-Ocean  (advertising  tax  warrant  call) 42  80 

The  Economist  Publishing  Company  (advertising  dredging  Chicago 

•  River) 12  00 

The  Engineering  News  Publishing  Company  (advertising  dredg- 
ing Chicago  Kiver) 60  00 

The  Engineering  Record  (advertising  dredging  Chicago  River) 52  00 

John  F.  Hlgglns  (printing  Proceedings,  May,  1897) 114  98     ' 

Henry  Bosch  Company  (window  shades) 5  25 

M.  J.  Kenny  (keys) 2  50 

B.  F.  Chase  Company  (sign  painting) 9  50 

Chas.  L.  Williams  (sign  painting) 16  00 

Hancock  A  Oelbaum  (painting  vaults) 18  25 

Chicago  Edison  Company  (electric  lighting,  April) 22  60 

Chicago  Towing  Company  ( tug,  river  inspection  trip) 25  00 

L.  E.  Cooley  (Bpringfield  expense) 71  61 

L.  E.  Cooley  (Springfield  expense) 155  00 

H.  M.  Snapp  (Springfield  expense) 85  85 

$       708  99 

POLICE  DEPARTMENT. 

Standard  Oil  Company  (oil) $        16  86 

MAINTENANCE  ACCOUNT. 

Chas.  L.  Harrison  (sundries) '. $        8189 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Griffiths  A  McDermott  (Section  1,  June  16,  1897) 821,511  79 

Campbell  A  Dennis  (Section  14,  June  16, 1897) 6,488  00 

Heldmaier  A  Neu  (Section  A,  June  16, 1897) 6,641  72 

Western  Dredging  and  Improvement  Co.  (Section  C,  June  16, 1897) . .  4,060  82 

E.  D.  Smith  &  Co.  (Section  D,  June  16, 1897) 8.098  68 

Halvorson,  Richards  A  Co.  ( Section  E,  June  16, 1897) 2,882  25 

Gahan  A  Byrne  (Section  G,  June  16,  1897) 8,896  19 

Hayes  Bros.,etal.  (Section  N,  June  16, 1897) 8,880  49 

Mctfahon  A  Montgomery  Company,  et  al.  (Section  O,  June  16, 1897)  8,867  68 

Hayes  Bros.  (Section  O,  April  5,  P.,  C,  C.  A  St.  L.  crossing) 1,175  55 

Julius  G.  Wagner  (E.,  J.  A  E.  bridge  superstructure,  June  8, 1897, 

final) 18,890  80 

$  69,178  82 

Total $  70850  56 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr.  Bold  en  week,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll*  call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter 
{except  as  to  vouchers  in  favor  of  Z.  E. 
Cooky  for  $71  .61  and  $155.00,  on  which 
he  voted  nay),  Eckhart  (except  as  to 
vouchers  in  favor  of  L.  E.  Uooley  for 
$71.61  and  $155.00,  on  which  he  votednav)t 
Jones,  Kelly,  Smyth  and  Wenter— eight 
(except  as  above  stated).  Nays— none  (ex- 
cept  as  above  stated). 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  June  12 
and  June  19,  1807,  which  was  read  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT : 

•'Chicago,  June  23, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  weeks  ending 
June  12  and  June  19,  1897,  as  the  same 
have  been  reported  to  me : 

June  12.     June  19. 

Engineering  department.  113  115 

Maintenance 10  10 

Clerical  department. .....  5  5 

Law  department.'. 9  9 

Treasury  department 1  1 

Police  department 80  30 

Telephone  operator 1  1 

Towpath  force 2  2 

Total  employe* 171         173 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk." 

MONTHLY   REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
May,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 


The  following  is 

THE  REPORT: 

"Chicago,  June  1, 1897. 

7b  the  Honorable  the  Board  of  Trustees 

of  the  Sanitary  District  of  Chicaqo: 

Gentlemen— I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
May,  1897,  was  $944.74,  divided  as 
follows: 

Salaries *    988  84 

General  expenses 11  40 

Total %    944  74 

■ 

There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against  the 
Clerical  Department,  and  the  expenses 
for  the  present  month  will,  from  present 
indications,  be  about  $1,000.00. 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  May,  1897,  was  $5,683.07, 
divided  as  follows: 

Kent  for  April $  458  88 

Moving  furniture,  etc 105  00 

Printing 164  10 

Salaries 2,608  84 

Window  shades 61  00 

Board  room  carpet,  etc 212  66 

General  expenses 2,178  66 

Total $5,688  07 

There  are  outstanding  liabilities  for 
rent,  advertising,  moving,  etc.,  amount- 
ing to  about  $2,000  00  against  the  General 
Account,  and  the  expenses  for  the  present 
month  will  be  about  $5,000.00. 

During  the  month  of  May,  1897, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $24,542.05,  as  follows: 

Engineering  Department $  10,595  02 

Clerical  Department 944  74 

J^aw  Department 2,459  72 

General  Account 5,688  07 

Treasury  Department 166  66 

Police  Department 8,498  78 

Weir,  McKechney  &  Co.,  labor 

claims 120  08 

Pumping  Plant,  Section  8 90  00 

Pumping  Plant,  Section  14 949  92 

♦Maintenance  Account t 89  06 

Total I  24.542  05 

The  total  1896  tax-levy  warrants  out- 
standing at  date  of   last   report   was 
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$1,849,339.56,  and  of  this  amount  the 
sum  of  $211,817.87  was  redeemed  during 
the  month,  and  attached  coupons  for 
accrued  interest  on  this  latter  amount  to 
date  of  redemption,*  amounting  to 
$7,462.29,  were  paid  by  the  Treasurer, 
for  which  no  warrant  was  required. 

During  the  month  vouchers  issued  to 
the  amount  of  $74,821.98  were  paid  in 
tax- levy  warrants,  with  five  per  cent 
interest  coupons  attached,  drawn  against 
the  tax- levy  for  1897,  for  accounts  as 
shown  below: 

The  total  expenditures,  therefore,  for 
the  month,  were  as  follows: 

1897  Tax-levy  Warrants,  Con- 
struction Account. $    74  252  84 

1897  Tax-levy  Warrants, 
Pumping  Plant,  Section  14. .  188  02 

♦1897  Tax-levy  Warrants, 
Maintenance  Account 881  62 

Regular  Warrants 24542  05 

1896  Tax-levy  Warrants  re- 
deemed        811,817  87 

Interest  on  Warrants  re- 
deemed           7,462  29 

Total  (inclusive  of  war- 
rants redeemed) $  818,644  19 


•Hereafter  expenditures  for  account  of  pump- 
ing plants  will  be  shown  under  head  of  Mainten- 
ance Account. 

Of  the  $881,818.00  appropriated  Janu- 
ary 20,  1897,  for  the  payment  of  depart- 
mental and  direct  operating  expenses, 
there  were  expenditures  during  the 
month  to  the  amount  of  $24,421.97,  leav- 
ing the  unexpended  balance  of  the  ap- 
propriation $278,129.44. 

Of  the  $485,850.00  appropriated  Janu- 
ary 20,  1897,  for  the  payment  of  certain 
maturing  bonds  and  interest,  there  were 
no  expenditures  during  the  month,  leav- 
ing the  unexpended  balance  of  the  ap- 
propriation $395,850.00. 

Of  the  total  amount  of  1896  tax -levy 
warrants  issued  to  date,  there  is  now 
outstanding  the  sum  of  $1,637,521.69, 
and  of  the  1897  tax- levy  warrants  issued 
to  date,  the  total  amount  is  now  out- 
standing and  amounts  to  the  sum  of 
$486,758.86. 

Respectfully  submitted, 

(Signed)  James  Reddick, 

Clerk.19 

MONTHLY    REPORT    FROM      ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 


Engineering  Department  for  the  month 
of  May,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

4«  Chicago,  June  23, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
*  detailed  operations  of  the  Engineering 
Department  for  the  month  of  May, 
1897;  also  a  classified  statement  of  ex- 
penses to  June  1st,  1897; 

Salaries $  10,595  41 

Supplies,  etc 796  91 

Contractors'  estimates,  reg- 
ular        84,019  42 

Total $   95,411  74 


I  estimate  the  expenses  of  the  Depart- 
ment for  the  month  of  June  will  be 
$120,000.00. 

Respectfully  submitted, 

(Signed)  Ibham  Randolph, 

Chief  Engineer." 


"Chicago,  June  17,  1897. 

Isham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sir — I  herewith  submit  the  re- 
port of  the  work  of  construction  for  the 
month  of  May,  1897,  accompanied  by 
the  usual  tabulated  statements  showing 
its  condition  up  to  June  1st,  1897. 

The  weather  during  the  month  was 
favorable  for  construction  work,  rain  be- 
ing recorded  on  but  four  days;  thermom- 
eter ranging  between  36  and  84  degrees. 

The  value  of  the  work  done  during  the 
month  amounted  to  $95,351.52,  consist- 
ing of  188,706  cubic  yards  of  glacial 
drift,  25,781  cubic  yards  of  solid  rock  and 
9,070  cubic  yards  of  retaining  wall. 

Section  0. — The  dredge  work  contin- 
ued as  reported  in  last  report.  The  total 
number  of  shifts  worked  up  to  date  of 
estimate  measurements  was  72%;  shifts 
lost  being  7  on  account  of  break  downs 
anc1  waiting  for  empty  scows.  The  total 
number  of  scows  loaded  was  210.  The 
dredge  output  in  May  was  45,036  cubic 
yards,  to  which  add  167  cubic  yards 
allowed  in  April,  making  a  total  output 
of  45,203  cubic  yards.    The  average  per 
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dredge,  per  shift,  is  623%  cubic  yards, 
and  the  average  per  scrow  load,.  214 
cubic  yards. 

A  small  wheel  scraper  force  was  at 
work,  with  an  output  of  6,296  cubic 
yards,  an  average  of  45  cubic  yards  per 
scraper  per  day. 

Section  N. — The  steam  shovel  and  in- 
cline plant  continued  work  in  this  sec- 
tion until  Hay  26th,  when  it  was  laid  up 
by  order  of  the  Illinois  Dredging  Co. 
The  output  by  this  plant  was  26,026  cubic 
yards  in  28  shifts,  an  average  of  962 
cubic  yards  per  shift. 

The  output  of  the  wheel  scraper  force 
at  work  amounted  to  18,025  cubic  yards, 
a  portion  of  which  was  used  in  grading 
the  Chicago,  Madison  and  Northern 
Railway  deviation. 

On  May  2 1st,  a  small  Peteler  Car  plant, 
which  was  transferred  from  Section  O, 
was  installed  on  Section  N.  Its  output 
was  1,604  cubic  yards,  making  the  total 
amount  of  work  done  on  the  section 
during  the  month  42,455  oubic  yards. 

Section  IT.— No  work  was  done  on  this 
section  during  the  first  of  the  month. 
But  little  work  was  done,  0,428  cubic 
yards  being  removed  by  the  shovel  and 
incline  plant,  which  was  worked  by  a 
crew  from  Section  G,  for  the  purpose 
of  keeping  the  force  together  while  the 
incline  on  Section  G  was  transferred 
across  the  Channel. 

Section  Q. — The  shovel  and  incline 
plant  continued  work  with  day  and  night 
shifts  until  May  11th.  The  incline  was 
then  moved  across  the  Main  Channel  to 
the  north  berm  and  reinstalled;  excava- 
tion work  was  resumed,  and  is  to  continue 
with  day  and  night  shifts  in  Section  F. 
The  work  done  by  this  plant  was  17,80? 
cubic  yards. 

The  latter  part  of  the  month  a  wheel 
scraper  force  began  removing  the  upper 
part  of  the  Main  Channel  prism  ahead  of 
the  steam  shovel. 

Section  F. — A  steam  pit  pump  was 
brought  from  Section  G  and  installed  on 
this  section.  Pumping  out  this  section 
began  May  9,  and  was  continued  with 
day  and  night  shifts  until  May  80th, 
when  the  night  pumping  was  discon- 
tinued. 

A  small  wheel  scraper  force  was  em- 
ployed filling  in  the  washouts  on  the 
north  berm  and  slopes  made  by  the  flood 
of  1895. 

A  force  of  men  and  a  few  teams  were 
employed  by  Weir,  McKechney  &  Co.  in 
removing  plant,  etc. 


The  greater  part  of  the  incline  ma- 
chinery has  been  removed  from  the  sec- 
tion. 

Section  22.— The  steam  shovel  and  the 
steel  incline  plant  continued  work  with 
day  shifts  only  throughout  this  month, 
with  an  output  of  7,268  cubic  yards  in 
28%  shifts,  an  average  of  255  cubic  yards 
per  shift.  The  output  of  the  earth  in- 
cline, with  its  combined  method  of  work- 
ing, was  10,611  cubic  yards  in  81  shifts, 
an  average  of  842  cubic  yards  per  shift. 

Section  D — On  this  section  the  cable- 
way  continued  work  throughout  the 
month  with  an  output  of  18,619  cubic 
yards  in  24  shifts,  an  average  of  56? 
cubic  yards  per  shift. 

Section  C— Three  steam  shovels  were 
at  work  during  the  month  with  an  out- 
put of  17,200  cubic  yards  glacial  drift  in 
59  shifts,  an  average  of  292  yards  per 
shift. 

Section  B — A  small  shovel  force  was  at 
work  on  this  section,  1,000  cubic  yards 
of  solid  rock  being  removed.  • 

Section  A — About  88,800  cubic  yards 
glacial  drift  and  1,700  cubic  yards  solid 
rock  were  removed,  as  follows: 

Glacial  Thrift. 


o 

GO 


No.  1 
No.  8 
No.  140 
Der'kl 
Derfk« 


Number 
of  Shifts. 

No.of  Cu- 
bic Yds. 

Average 
per  shift. 

21tt 

8.600 

167  , 

86 

22,100 

614 

17 

5,200 

306 

*H 

400 

89 

10 

800 

80 

Method  of 
Handling. 


Steam  Hoist. 
614  i  Gould's  Conveyor. 
Steam  Hoist. 
Steam  Hoist. 
Dredtre  Der.  Hoist. 


Solid  Bock. 


Der'k  1 1 

Shov.  1 1 


9 


1,040 
660 


115 
189 


Steam  Hoist. 
Steam  Hoist. 


Section  No.  1 — The  monthly  output  on 
this  section  was  8,700  cubic  yards  glacial 
drift,  16,200  cubic  yards  solid  rock  and 
6,050  cubic  yards  retaining  wall. 

The  glacial  drift  was  excavated  with 
steam  shovel  in  7%  shifts,  an  average  of 
498  cubic  yards  per  shift;  10,150  cubic 
yards  solid  rock  were  taken  out  with 
cantilevers  in  84%  shifts,  an  average  of 
about  294  cubic  yards  per  shift;  the  bal- 
ance, 6,050  cubic  yards,  were  taken  out 
by  quarry  forces;  6,050  cubic  yards  re- 
taining wall  were  laid  by  4  setting  der- 
ricks in  49  shifts,  averaging  128.5  cubic 
yards  per  shift. 

A  temporary  bridge  was  erected  across 
the  Main  Channel  at  Station  789+45. 

Section  14  —  Campbell  &  Dennis  re- 


Jane  28,] 


057— 


[1897. 


sumed  work  the  first  of  the  month  and 
run  two  concrete  machines,  putting  in 
8,000  cubic  yards  of  concrete.  This  con- 
tract will  probably  be  completed  during 
July. 

E.9  J.  &  E.  Bailway  Bridge  — J.  C. 
Wagner  completed  the  erection  of  this 
bridge  May  81st. 

Pumping  Station,  Section  U  —  The 
rotary  pump  has  run  the  entire  month. 
The  centrif ugal  pump  was  not  run  from 
the  1st  to  the  35th,  not  being  able  to  get 
coal  Started  again  the  26th.  The  water 
in  the  Channel  May  81st  was  1.2  feet 
above  grade. 


Respectfully  submitted, 


(Signed) 


Thos.  T.  Johnston, 
A88L  Chief  Engineer, 

PerG.MW." 


* 'Ohio ago,  June  12,  1897. 
Uham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sib— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  May  was  as  follows: 

Work  on  the  Regulating  Works  and 
Tail  Race  was  continued.  The  Joliet 
projects  have  received  considerable  at- 
tention. Some  work  was  done  pertain- 
ing to  the  development  of  water  power 
at  Lookport. 

Considerable  work  was  done  on  the  P., 
C,  C.  &  St.  L.  Railway  and  C.  &  C.  T. 
Railway  bridges,  and  some  time  was  de- 
voted to  study  on  a  design  for  bridge  for 
C,  M.  &  N.  Railway.  Preliminary  work 
was  done  on  bridges  at  Willow  Springs 
road,  Lyons  road,  Western  avenue, 
Romeo  road,  and  the  C,  M.  &  N.  Rail- 
way plate  girder  span  crossing  Kedzie 
avenue. 

Some  time   was   given   to  hydraulic 


data   pertaining  to  the  Chicago, 
plaines  and  Illinois  Rivers  and  to  Lake 
Michigan. 

Miscellaneous  work  was  done  on  plans 
for  improving  the  North  and  8outh 
Branches,  mostly  on  the  South  Branch, 
in  connection  with  by- passes  at  Adams, 
Jackson  and  Van  Buren  streets.  Inspec- 
tion of  Main  Channel  was  continued. 

The  North  Branch  survey  was  finished 
to  Dempster  street,  Evanston,  and  the 
platting  to  Foster  avenue. 


The  testing  of  cement' for  use  in 
taining  walls  was  oontinued  as  was  also 
the  work  of  preparing  record  photo- 
graphs and  the  maintenance  of  water 
gauges. 

The  regular  platting  was  continued  on 
the  following  maps : 

The  watershed  map  of  Chicago  and 
vicinity  ;  the  two  contour  maps  between 
Lemont  and  Joliet ;  the  200  scale  map 
of  the  Chicago  River  and  the  200'  scale 
map  of  Joliet  and  vicinity. 


The  following  drawings,   etc., 
made: 


were 


Tracings  and  descriptions  of  pieces  of 
land  required  for  Chicago  River  improve- 
ment ;  maps  and  tracings  right  of  way 
in  Will  County  for  Law  Department, 
Joliet ;  tracing  and  description  of  piece 
of  land  to  be  transferred  to  West  Park 
Commissioners ;  map  and  profile  of  tem- 
porary track,  Chicago  and  Calumet  Ter- 
minal Railway;  ordinance  map  and  de- 
scription for  right  of  way  through  Joliet. 

Expenses  for  June  will  be  approxi- 
mately the  same  as  for  May. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer" 
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8TATEMENT  SHOWIKG  CONDITION  OP  CON-. 


• 

AMOUNT^  EARNED  DURING  MAT,  *97. 

▲MOUNT  EAR* ED  TO  DATS. 

Section. 

Main 
Channel. 

Bridges. 

Total. 

Main 
Channel. 

River 
Diversion. 

Bridges. 

General. 

0 

$  10,881  72 
9,764  65 

1                        i 

,  $    843,684  88 

;          90,586  78 

158,015  06 

817.287  06 

$    4,356  y, 

N 

M 

L 

K 

287.899  54 

- 

I 

289,846  00 
280,778  78 
866,558  64 
285.846  45 

H 

G 

4,845  96 

$     884  9? 

p 

ft       AQTRd  OR 

. 

5,875  65 

E.... 

4,885  98 

8,146  89 

4,048  00 

950  00 

11,190  62 

88,150  80 

874.071  88          fiftom  «• 

4J0  01 

D 

i        556,584  71 

418,987  89 

488,146  78 

749.078  87 

1.106.945  44 

1,000  00 
88,106  19 
59,451  84 
115,741  78 
148,908  89 
63,100  86 
888  49 
88,864  48 
11,154  81 
55,011  87 
74,661  16 
89.855  86 
28,578  7V 
78,729  56 
48,864  42 
21,768  52 

1.N80  54 

c 

781  68 

B 

150  00 

A 

•;*;■.""*""! 

1 

30  00 

2 

877,605  00 
840,958  98 
975,248  98 
744,708  11 
686,882  00 
788,544  74 
888.075  88 

90  00 

8 

( 

4 

85  a 

5 

6 

7 

400  00 

8 

40,826  71 

8,079  80 

0 

;        795,850  58 
921,541  47 
797,717  50 
888,884  71 
819,888  19 
910,047  89 
551,915  85 
157,914  42 

10 

i 

15,988  6S 

8,651  85 

11 

12 

t 

89254 

18 

::::::::::::::i 

14 

8,220  00 

^S::::::::::::. :::::::::: 

1 

117  61 

i 

Abandoned  fixed  brdgs- 
over  Main  Channel . . . 

$   894  00 

i 

i 

44,244  42 
26,687  72 

E..  J.  &  E.  bridge 

Below  15 

18,052  85 

i| 

Totals 

$  94,967  68 

$   894  00 

S      95,351  58'  *17.«fift17B  6ft 

$1,002,801  74 

$182,040  18 

$40,845  04 

t 

i 
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STRUCTION   CONTRACTS,  JTTNB  1,  1897. 


Amount 
Paid  to  Date. 

REMAIN  IN O  TO  BE  EARNED. 

REMAINING  TO  BE  PAID  OH  VOUCHERS. 

S 

1 

Total. 

i 

Main 
Channel. 

Bridges. 

i 
TotaL      , 

Retained 
Percentages. 

Unpaid 
Vouchers. 

Total. 

B 

M 

$    247,001  8fl 

$    212.670  27 

74,060  <  0 

158,015  06 

217,287  06 

287.200  54 
280,846  00 
275,782  80 
821,068  73 
268.024  05 
344,108  06 
486,058  87 
800,882  52 
420,736  24 
768,004  24 

1,098.242  76 
828,184  11 

841.201  36 
980,67*00 
755.860  92 
742.108  87 
797,496  98 
891,717  62 
819,424  80 

1,024,906  58 
841.571  9BS 
860,805-77 
810,388  19 
807,221  01 
552,083  46 
157,014  42 

44.021  63 
26.087  72 

1K.OKS  Aft 

$100,484  78 
165,698  16 

$    100,484  78i 
165,598  16 

$      29,418  70 
11,823  22 

$       5,808  42 
5,202  51 

$  85,812  12 
16,526  78 

...o 

00,585  73 

..N 

158.015  06 

M 

217.267  06 

810  82 
7,888  25 

819  82 
7,888  25 

T» 

287.290  54 
280,846  Od 
280,772  78 

K 

,,T 

85,068  70 
15,288  84 
72,112  84 
178,046  52 
41.078  45 
24,488  85 
884  22 
50,068  64 
87,864  10 

35,968  70 
15,288  84i 
72.112  84i 
178,946  52| 
41,978  45 
24,488  35, 
884  22, 
50.063  64 
87,864  10 

4,980  89 
45,819  88 
84,108  88 
50,049  28 
69.578  00 
57,075  68 
61,180  68 
07.700  06 
180,920  22 

4,0*80  80 

45,610  88 

41,050  18 

50,820  68 

74,406  88 

58,083  10 

62,020  88 

101,725  86 

157,640  07 

117,701  75 

..H 

866,888  56 

...O 

310,874  18} 

7,846  75 

9,271  40 

4.838  79 

1,007  56 

881  25 

4,016  80 

17,720  75 

117.701  75 

..P 

408,423  74 

..B 

550.466,25! 
457,065  71 

..O 

401,747  1* 

..B 

864,820  10 

..  A 

1,250,888  78 

..  1 

040,076  80 

..  2 

841,201  35 

• 

8 

1,068,638  66) 

,(• 

78,068  66 

78,068  66 

..  4 

756,860  02 

i 

..  5 

742,198  87 

6 

797.405  08 

..  7 

1,015,887  00 

14,787  04 

14,787  04 

128,610  47 

128,610  47 

..  8 

810,424  80, 
1,024,906  58 

0 

• 

10 

841,571  92! 
860,805  77! 

i 

.11 

i ;■■ 

1* 

810.888  10 
010,047  80 

.,18 

22,056  40 

22,956  40              ?  240  70 

5,586  18 

12,826  88 

..14 

552.088  46 

..15 

157.014  42J 

25,000  00 

25,000  00 

48,072  07 
13,890  80 

44,244  42 

$  43,072  07 
13,800  80 

222  79 

222  70 

26.687  72 

18,052  85J 

. 

* 

516,504,271  60'  $17,513,050  80    (848,474  06 

$  56,462  87 

$    904,936  98   $    608,685  42 

• 

$    881,665  20 

$000,320  71 
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COMPLETION  OP  SUPERSTRUCTURE  FOR  EL- 
GIN, JOLIET  AND  EASTERN  BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  setting  forth  that  Julius 
G.  Wagner,  doing  business  as  the  Mil- 
waukee Bridge  and  Iron  Works,  has 
completed  all  of  the  work  covered  by 
his  contract  for  the  erection  of  the  su- 
perstructure of  the  Elgin,  Joliet  and 
Eastern  Railway  bridge,  and  that  said 
bridge  has  been  accepted  by  the  railway 
company  as  duly  evidenced  by  certificate 
attached  to  final  voucher,  this  day  pre- 
sented to  the  Board,  and  also  setting 
forth  the  amount  remaining  unpaid  on 
the  contract ;  and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Braden,  moved  that  the  report  be  printed 
and  placed  on  file. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

The  following  is 

THE  REPORT: 

"Chicago,  June  28, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  — I  hereby  certify  that 
Julius  G.  Wagner,  doing  business  as  the 
Milwaukee  Bridge  and  Iron  Works,  has 
completed  all  of  the  work  covered  by  his 
contract,  dated  Octqber  1st,  1896,  for  the 
erection  of  a  bridge  on  the  line  of  the 
Elgin,  Joliet  and  Eastern  Railway,  to 
the  full  satisfaction  of  the  Chief  Engi- 
ner  and  in  accordance  with  the  terms  of 
the  contract  of  this  District  with  the  said 
railway  company,  and  that  the  said 
bridge  has  been  accepted  by  the  said  rail- 
way company  as  evidenced  by  the  cer- 
tificate of  its  general  manager,  C.  H. 
Ackert,  attached  to  the  final  voucher  this 
day  transmitted  to  you  for  approval. 

The   contract    price   for   this 

bridge  is $88,477  00 

Paymen  to  heretofore  made...  20,086  20 

Balance  unpaid $18,890  80 

Charge   for  testing  parts,  as 
provided  in  contract 88  89 

Total  to  be  paid  in  final 
settlement $13.421  69 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 

SUIT  OP  A.  B.  BOWERS  AND  JOHN  B.  BROWN 
AGAINST  THE  DISTRICT  FOR  INFRINGE- 
MENT OF  PATENTS. 

The  Clerk  presented  a  report  from  the 


Attorney  setting  forth  that  suit  has  been 
brought  in  the  sum  of  $300,000  against 
the  District  by  Messrs.  A.  B.  Bowers  and 
John  B.  Brown  for  alleged  infringement 
of    certain    patent   rights   claimed   by 

Slaintiffs  in  the  use  of  certain  hydraulic 
redging  machines,  used  by  contractors 
on  Sections  6,  7,  A  and  B,  and  recom- 
mending that  the  Board  withhold  out  of 
any  moneys  due  or  to  become  due  said 
contractors,  an  amount  sufficient  to  pro- 
tect the  District  from  any  loss  in  the 
matter  ;  and  the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  referred  to  the 
Committee  on  Judiciary. 

The  motion  prevailed  unanimously, 
and  it  was  so  referred. 

The  following  is 

THE  REPORT: 

"Chicago,  June  21,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen  — I  hereby  wish  to  in- 
form your  Honorable  Body  that  a 
suit  has  been  commenced  in  the  Cir- 
cuit Court  of  the  United  States,  North- 
ern District  of  Illinois,  Northern  Di- 
vision, by  Alphonzo  B.  Bowers  and 
John  B.  Brown,  plaintiffs,  against  the 
Sanitary  District  of  Chicago,  defendant, 
in  which  said  plaintiffs  claim  damages 
against  the  District  in  the  sum  of 
three  hundred  thousand  ($800,000.00) 
dollars  for  the  alleged  infringement  of 
certain  patent  rights  claimed  by  plain- 
tiffs. 

It  is  claimed  by  plaintiffs  that  the  in- 
fringement of  said  patent  rights  was 
caused  by  the  use,  by  the  Sanitary  Dis- 
trict, its  agents,  contractors,  servants 
and  workmen,  of  three  hydraulic  dredg-  * 
ing  machines,  respectively  known  as 
Hydraulic  Dredge  No.  1,  Hydraulic 
Dredge  No.  2,  and  Vivian  Dredge,  and 
since  these  dredges,  or  some  of  them, 
were  used  by  the  contractors  on  Sections 
6,  7.  A  and  B,  I  would  suggest  that  your 
Honorable  Body  take  some  action  toward 
protecting  the  District  from  any  liability 
that  may  arise  by  reason  of  such  alleged 
infringement,  if  any,  by  said  contrac- 
tors on  said  sections,  by  withholding,  out 
of  any  moneys  due  or  to  become  due 
such  contractors,  an  amount  sufficient 
to  pay  any  judgments,  costs  and  attor- 
neys1 fees  that  may  result  from  said 
suit. 

Respectfully  submitted, 

(Signed)  Fredk.  W.  C.  Hates, 

Attorney* 
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REPORT  IN  REFERENCE  TO  FINAL  PAY- 
MENT AND  RELEASE  OF  SURETIES  ION 
BOND  ON  CONTRACT  FOR  SECTION  8. 

Mr.  Jones  presented  a  report,  signed 
by  Mr.  Braden,  of  the  Committee 
on  Judiciary,  with  reference  to, 
and  accompanied  by,  communica- 
tion from  Attorney  George  E. 
Dawson,  representing  Messrs.  Mason, 
Hoge  King  &  Co  ,  contractors  on  Section  8 
of  the  Main  Channel,  and  reports  of  the 
Chief  Engineer  and  Attorney  of  the  Dis- 
trict to  the  Committee  in  reference  to 
final  payment  and  release  of  sureties  on 
bond  on  contract  for  Section  8,  the  Com 
mittee  report  reviewing  in  detail  the 
various  questions  surrounding  said  mat- 
ter, and  previous  action  of  the  Board  in 
reference  thereto,  and  recommending 
that  the  former  action  of  the  Board  of 
February  8,  la97  (page  8818  of  Proceed- 
ings), be  reconsidered  and  that  the  above 
report  and  recommendations  be  adopted 
and  made  to  stand  in  place  thereof;  the 
report  also  recommending  that  the  sum 
of  $15,000  be  retained  as  an  indemnifying 
fund  until  claims  pending  and  unsettled 
have  been  finally  disposed  of,  and  that  a~ 
bond  in  the  sum  of  $5,000  be  given  by 
said  contractors  in  lieu  of  the  original 
bond  now  held,  the  sureties  on  said 
original  bond  to  be  released,  but  the  con- 
tractors to  remain  liable  thereon,  when 
said  contractors  have  executed  said  bond 
of  $5,000,  conditioned  and  pursuant  to 
the  order  of  the  Board  of  June  84, 1897, 
and  further  recommending  that  upon 

Sayment  of  the  amount  certified  to  be 
ue  on  the  final  certificate  of  the  Chief 
Engineer,  together  with  the  extras  al- 
lowed by  said  Engineer  in  his  report  to 
the  Committee,  dated  May  17,  1897, 
aggregating  the  sum  of  $5,011.41,  less 
the  amount  to  be  retained  by  the  District 
as  an  indemnifying  fund,  a  receipt  be 
executed  by  said  contractors  in  full  of 
all  claims  against  the  District  in  the 
form  heretofore  adopted  in  such  cases; 
and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood— Yeas: 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart, Jones,  Kelly,  Smyth  and  Wenter — 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  June  15, 1897. 
To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 
Gentlemen— Your  Committee  on  Ju- 


diciary having  had  under  consideration 
the  communication  from  Attorney 
George  E.  Dawson,  dated  28th  ult.,  on 
behalf  of  Mason,  Hoge,  King  &  Co.,  con- 
tractors on  the  Main  Channel,  requesting 
that  a  final  settlement  of  their  contract 
on  Section  8  be  effected  and  payment 
made  to  tbem  according  to  the  final  cer- 
tificate awarded  by  the  Chief  Engineer 
of  the  District,  on  November  5,  1896, 
and  that  the  original  bond,  given  by  said 
contractors  to  secure  the  proper  perform- 
ance of  the  work  by  them,  be  released 
and  a  bond  of  lesser  amount,  to  indemnify 
the  District  against  claims  of  their 
parties,  be  accepted  in  lieu  thereof,  re- 
spectfully report  as  follows: 

On  the  24th  of  June,  1896  (pages  8389- 
3890  of  Proceedings),  the  Joint  Commit- 
tee on  Engineering  and  Finance,  as  to 
the  release  of  sureties  on  bond  of  con- 
tractors on  Section  8,  reported  that 
where  work  on  various  sections  was 
about  completed,  and  contractors  de- 
sired a  release  of  the  original  bond,  new 
bonds  for  a  lesser  amount  might  be  ac- 
cepted by  the  District,  in  lieu  of  said 
original  bonds,  when  settlement  was 
arrived  at  with  said  contractors,  and  re- 
served percentage,  retained  by  District 
under  the  contracts,  paid  over  to  them. 

On  February  8,  1897,  the  Joint  Com- 
mittee on  Engineering  and  Finance 
(pages  3813-8814  of  Proceedings)  di- 
rected that  the  sum  of  seventy  thousand 
six  hundred  thirty- two  and  forty- seven 
one-hundredths  ($70,682.47)  dollars  be 
paid,  upon  said  contractors  executing 
a  release  of  all  claims,  including  claims 
for  damages- against  the  District,  which 
sums  said  Committee  found  to  be 
due  said  contractors  after  deducting 
the  aggregate  of  all  claims  then  pending 
against  said  Mason,  Hoge,  King  &  Com- 
pany on  said  Section  8  in  the  sum  of 
fifty- two  thousand  nine  hundred  eighty- 
seven($52,987.00)  dollars  from  the  amount 
of  the  final  certificates  of  the  Chief  Engi- 
neer on  said  section.  This  part  pay- 
ment of  seventy  thousand  six  hundred 
thirtv-two  and  forty-seven  one-hun- 
dredths ($70,682.47)  dollars,  after  ex- 
cepting the  amount  of  outstanding  claims 
above  referred  to,  was  directed  while 
your  Committee  was  considering  the 
possible  liability  of  the  District  in  the 
litigation  (aggregating  the  sum  of  fifty- 
two  thousand  nine  hundred  and  eighty- 
seven  ($52,987.00)  dollars)  then  pending 
as  to  said  Section  8. 

Since  the  action  of  the  Committee  on 
Engineering  and  Finance  was  taken  on 
February  3,  1897  (page  3813  of  Proceed- 
ings), some  of  the  claims  then  pending 
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and  unsettled  against  contractors  on  Sec- 
tion 8  have  been  settled  and  disposed  of, 
and  in  view  of  the  probability  of  a  final 
disposition  of  some  of  the  claims  still 

Sending  against  said  section,  the  amount 
eretofore  directed  to  be  retained  out  of 
said  final  certificate  might  be  materially 
reduced,  and  the  balance  paid  over  to 
said  contractors. 

Your  Committee  is  advised  by  the  At- 
torney that  the  condition  of  the  various 
suite  pending  against  said  section  is  as 
follows: 

The  suit  of  Michael  Guilford  versus 
»  Sanitary  District  of  Chicago  et  al.,  Cir- 
cuit Court  of  Cook  County,  Illinois, 
General  Number  149138,  was  a  bill  for 
accounting  filed  against  the  District  and 
Agnew  <fe  Company  and  Mason,  Hoge, 
King  &  Company.  On  J anuary  11,1 897, 
the  demurrer  of  defendants  was  sustained 
and  bill  dismissed  for  want  of  equity. 
Appeal  prayed  and  allowed,  but  the  time 
for  taking  of  such  appeal  has  elapsed. 
The  only  possible  way  in  which  the  mat- 
ter can  be  taken  to  a  higher  court  is  by 
writ  of  error  within  five  years. 

There  is  also  pending  two  creditors' 
bills,  one  entitled  Edward  T.  Cahill  ver- 
sus Michael  Guilford  et  al.,  Circuit 
Court  of  Cook  County,  Illinois,  General 
Number  126478,  claims  five  thousand 
seven  hundred  and  fifty  ($5,750.00)  dol- 
lars ;  also  suit  of  the  American  Forcite 
Powder  Manufacturing  Company  versus 
Sanitary  District  of  Chicago  et  al.,  Cir- 
cuit Court  of  Cook  County,  General 
Number  24284.  claims  six  thousand  seven 
hundred  and  sixty  three  ($6,763.00)  dol- 
lars. 

There  is  also  pending  in  the  Superior 
Court  of  Cook  County  an  assumpsit  suit 
of  John  J.  McCaughey  versus  Sanitary 
District  of  Chicago  et  al.,  seeking  to  re- 
cover three  thousand  seven  hundred 
and  seventy-five  and  fifty- one  one  hun- 
dredths ($8,775.51)  dollars. 

The  amount  involved  in  the  three 
above  suits  aggregates  sixteen  thousand 
two  hundred  and  eighty-eight  ($16,288) 
dollars. 

The  work  on  said  Section  8  has,  accord- 
ing to  the  report  of  the  Chief  Engineer, 
been  completed  under  the  contract  of  said 
parties,  and  the  final  certificate  of  said 
Chief  Engineer  in  the  sum  of  one  hundred 
twenty -three  thousand  six  hundred  nine- 
teen and  forty-seven  one-hundreths 
{$128,619  47)  dollars  awarded  to  said  con- 
tractors (page  8815  of  Proceedings)  on 
said  Section  8. 

In  consideration  of  the  premises  and 


the  financial  responsibility  of  the  firm  of 
Mason,  Hoge,  King  &  Company,  your 
Committee  recommends  that  final  pay- 
ment be  made  said  contractors  on  the 
following  conditions : 

That  the  sum  of  fifteen  thousand 
($15,000.00)  dollars,  which  is  sufficient  to 
include  all  suits  and  all  claims  now  on 
file  and  pending  against  said  contractors 
on  Section  8,  be  retained  out  of  the  sum 
awarded  in  the  final  certificate  of  the 
Chief  Engineer  and  held  by  the  District 
until  said  claims  so  pending  and  unset- 
tled have  been  finally  disposed  of,  as  an 
indemnifying  fund. 

That  .a  bond  in  the  sum  of  five  thou- 
sand ($5,000.00)  dollars  be  given  by  said 
contractors,  to  be  accepted  in  lieu  of  the 
original  bond  now  held  by  the  District 
on  Section  8,  and  that  the  sureties  on 
said  original  bond  be  released  (the  con- 
tractors to  remain  liable  thereon)  when 
said  contractors  have  executed  said  bond 
of  five  thousand  ($5,000.00)  dollars,  con- 
ditioned and  pursuant  to  the  order  of 
June  24,  1896,  above  mentioned. 

That  upon  payment  of  the  amount  so 
certified  to  be  due,  in  the  final  certifi- 
cate by  the  Chief  Engineer,  together 
with  the  extras  allowed  by  said  Engineer 
in  his  report  to  your  Committee,  dated 
May  17, 1897,  aggregating  the  sum  of 
five  thousand  eleven  and  forty-one  one- 
hundredths  ($5,011.41)  dollars,  less  the 
amount  above  mentioned  to  be  retained 
by  the  District  as  an  indemnifying  fund, 
a  receipt  be  executed  by  said  contractors 
in  full  of  all  claims  against  the  District, 
in  the  form  heretofore  adopted  in  such 
cases. 

In  conclusion,  your  Committee  recom- 
mends that  the  former  action  of  the 
Board,  with  reference  to  final  payment 
on  said  Section  8  (page  8818  of  Proceed- 
ings) be  reconsidered,  and  the  above  re- 
port and  recommendations  adopted  and 
made  to  stand  in  place  thereof. 

Accompanying  this  report  are  the 
communications  of  the  Chief  Engineer 
and  Attorney  above  referred  to. 

Respectfully  submitted, 
(Signed)  Jos.  C.  Braden, 

Of  the  Committee  on  Judiciary." 

(Three  enclosures.) 

REPORT  IN  REFERENCE  TO  CLAIM  OP 
W.  R.  STUBBS  AGAINST  MESSRS.  ANGUS 
&  GINDELE. 

Mr.  Jones  presented  a  report,  signed 
by  Mr.  Braden,  of  the  Com- 
mittee on  Judiciary,   in  reference  to 
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the  claim  of  W.  R.  Stubbe  for 
$4,677.80  against  Messrs.  Angus  &  Gin- 
dele,  former  contractors  on  Section.  £  of 
the  Main  Channel,  the  report  setting 
forth  that  the  Committee  has  been  in- 
formed by  a  member  of  said  firm  that 
said  firm  is  now  in  the  hands  or  a  re- 
ceiver, and  the  members  of  said  firm 
decline  to  assume  the  responsibility  of 
determining  said  claim  and  desire  to  be 
released  from  further  negotiations  con- 
cerning it,  the  report  further  advising 
that  the  Attorney  be  directed  to  notify 
said  claimant  and  his  attorney  of  the 
action  of  the  Committee  with  reference 
to  said  claim  in  accordance  with  above 
report,  the  report  being  also  accom- 
panied by  reports  of  the  Attorney  of 
the  District  to  the  Committee  in  refer- 
ence to  said  claim,  and  also  correspond- 
ence between  the  representatives  of  the 
parties  in  interest  in  reference  thereto ; 
and  the  report  was  read, 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  recommitted 
to  the  Joint  Committee  on  Judiciary  and 
Labor. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Brad  en,  Carter,  Kelly  and  Wen- 
ter— four.  Nays — Messrs.  Bold  en  week, 
Eckhart,  Jones  and  Smyth— four. 

Upon  which  result  the  President  de- 
clared the  motion  to  recommit  lost. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck,  then  moved  that  the  claim  be  paid. 

Mr.  Carter,  seconded  by  Mr.  Eckhart, 
moved  as  a  substitute  that  |the  matter  be 
referred  to  the  Committee  on  Engi- 
neering, with  instructions  to  report  at 
the  next  meeting  of  the  Board. 

The  motion  prevailed,  and  it  was  so 
referred. 

During  the  discussion  Mr.  Kelly  called 
Mr.  Carter  to  the  Chair,  and  after  speak- 
ing in  reference  to  the  matters  under 
discussion,  again  resumed  the  Chair. 

The  following  is 

THE  REPORT : 

"  Chicago,  June  18, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— In  the  matter  of  the 
claim  of  W.  R.  Stubbe  for  forty-six 
hundred  seventy-se\en  and  eighty  hun- 
dredths ($4,677. 80)  dollars  against  Angus 
&  Gindele,  former  contractors  on  the 
Main  Channel,  your  Committee  on  Ju- 
diciary desire  herewith  respectfully  to 
report  that  your  Committee  has  caused 


to  appear,  and  has  advised  with,  Mr. 
Gindele,  representing  the  firm  of  Angus 
&  Gindele,  concerning  the  nature  of  the 
claim  of  said  Stubbe  and  to  the  -end  of 
ascertaining  whether  said  claim  is  ad- 
mitted by  said  contractors  in  the  manner 
presented  by  said  Stubbe.  But  your 
Committee  reports  that  they  were  in- 
formed by  said  Gindele  that  as  the  busi- 
ness affairs  of  said  firm  of  Angus  & 
Gindele  are  now,  and  have  been  for  some 
time  past,  in  the  hands  and  under  the 
management  of  a  receiver,  the  members 
of  said  firm  declined  to  assume  the  re- 
sponsibility of  determining  said  claim 
and  desired  to  be  relieved  from  further 
negotiation  concerning  it. 

Your  Committee,  therefore,  advises 
and  recommends  that  the  Attorney  be 
directed  to  notify  said  claimant  and  his 
attorney,  George  E.  Dawson,  of  the 
action  of  your  Committee  with  reference 
to  said  claim,  in  accordance  with  the 
above  report. 

Attached  hereto  are  the  several  com- 
munications of  the  Attorney  for  the  Dis- 
trict and  the  attorney  for  said  claimants 
regarding  said  claim. 

(Signed)  J.  C.  Br aden, 

Of  the  Committee  on  Judiciary:1 

(Six  enclosures.) 

REPORT  IN  REFERENCE  TO  CLAIM  OF 
W.  B.  CRANE  &  CO.  AGAINST  MESSRS. 
ANGUS   &   GINDELE. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  with 
reference  to  and  accompanied  by  notice 
of  claim  of  W.  B.  Crane  &  Co.  against 
Messrs.  Angus  &  Gindele,  former  con- 
tractors on  Section  E  of  the  Main  Chan- 
nel, for  the  sum  of  $872.71  for  certain 
material  furnished  and  delivered  to  said 
contractors,  the  report  setting  forth  that 
the  Committee  are  advised  by  the  Attor- 
ney that  the  judgment  on  which  said 
claim  is  based  does  not  come  within  the 
purview  of  the  statute  so  as  to  permit 
payment  by  the  District  and  therefore 
recommending  that  the  claim  be  returned 
and  not  placed  on  file,  the  report  being 
accompanied  by  certified  copy  of  the 
judgment  representing  said  claim  and 
affidavit  attached  thereto;  and  the  re- 
port was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  ,Yeas — 
Messrs.    Boldenweck,    Braden,   Carter, 
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Eckhart,  Jones,Kelly,Smyth  and  Wenter 
— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  ie 

THE   REPORT: 

44  Chicago,  June  15, 1897. . 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  — In  the  matter  of  the 
claim  of  W.  B.  Crane  &  Company  against 
Angus  &  Gindele,  contractors  on  the 
Main  Channel,  your  Committee  on  Ju- 
diciary respectfully  reports  to  your 
Honorable  Body  that  said  claim  consists 
of  a  certified  copy  of  judgment  for  eight 
hundred  seventy-two  and  seventy-one 
hundredths  ($872.71)  dollars  against 
George  A.  Gindele  only,  together  with 
an  affidavit  attached  thereto,  stating  that 
said  judgment  was  obtained  upon  notice 
given  for  the  unpaid  purchase  price  of 
certain  material  furnished  and  delivered 
said  Angus  &  Gindele  and  used  on  the 
Main  Channel.  We  are  advised  by  the 
Attorney,  however,  that  said  judgment 
does  not  come  within  the  purview  of  the 
statute  as  to  the  material  furnished  where 
claim  must  be  admitted,  or  by  law  estab- 
lished, so  as  to  permit  its  payment  by  the 
District. 

We  recommend,  therefore,  that  the 
claim  be  returned  and  not  placed  on  file. 

Attached  hereto  is  a  communication 
from  the  Attorney  with  reference  to  said 
claim. 

Respectfully  submitted, 
(Signed)  Alex.  J.  Jones, 

J.  C.  Braden, 
Committee  on  Judiciary." 
(Three  enclosures). 

REPORT  IN  REFERENCE  TO  CLAIM  OP  JOHN 
DAVISON  AGAINST  MESSRS. .  ANGUS  & 
GINDELE. 

Mr.  Jonee,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  in  ref- 
erence to,  and  accompanied  by,  notice  of 
claim  of  John  Davison  against  Messrs. 
Angus  &  Gindele,  former  contractors  on 
Section  £,  for  the  sum  of  $478.17,  the 
report  recommending  that  said  claim  be 
treated  the  same  as,  and  take  its  course 
with,  other  claims  on  file  on  said  section, 
to  be  paid  and  adjudicated  hereafter; 
and  the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 


the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yean — 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart, Jones,  Kelly,  Smyth  and  Wenter — 
eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  May  17th,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District  and  filed  with 
the  Clerk  notice  of  claim  for  material 
furnished  on  Section  E  of  the  Main 
Channel  by  John  Davison,  amounting 
to  the  sum  of  four  hundred  seventy- 
eight  and  seventeen  one- hundredths 
($478.17)  dollars  against  Messrs.  Angus 
&  Gindele,  contractors. 

The  said  claim  is  listed  among  those 
included  within  the  terms  and  condi- 
tions of  the  assignment  of  the  contract 
on  Section  E  to  rlalvorson,  Richards  & 
Co.  to  be  paid  out  of  the  reserve  when- 
ever the  same  is  turned  over  to  said  new 
contractors.  The  Committee,  therefore, 
advise  that  said  claim  should  be  treated 
the  same  and  take  its  course  with  the 
other  claims  on  file  on  said  section  ;  the 
same  to  be  paid  and  adjudicated  here- 
after. 

Returned  herewith  is  said  notice  for 
filing. 

(Signed)  Alex.  J.  Jones, 

J.  G.  Braden, 
Committee  on  Judiciary." 

(Two  enclosures.) 

ADDITIONAL  BOOKS  FOR  LAW  DEPART- 
MENT. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report,  setting 
forth  the  necessity  for  additional  books 
for  the  Law  Department,  and  recom- 
mending that  the  Attorney  be  authorized 
to  purchase  same  for  the  use  of  the  de- 
partment; and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  to  insert  in  the  report  the 
words  "  at  a  cost  not  to  exceed  the  sum 
of  $400.00,"  the  amendment  being  ac- 
cepted by  general  consent. 

Mr.    Jones,  seconded  by  Mr.  Smyth, 
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moved  that  the  report,  as  amended,  be 
adopted  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  on  the  adoption  of   the  . 
report,  as  amended, the  vote  stood :  Yeas — 
Messrs.    Boldenweck,    Braden,    Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT  AS  AMENDED  : , 

"Chicago,  June  15, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — As  the  litigation  of  the 
District  is  constantly  increasing  and  the 
work  of  the  Law  Department  becoming 
daily  more  diversified,  there  is  a  mani- 
fest insufficiency  of  elementary  text 
books  in  the  library  of  such  department, 
especially  in  view  of  the  increased  litiga- 
tion now  pending  and  anticipated. 

The  Committee,  therefore,  recom- 
mends the  necessity  of  procuring  addi- 
tional legal  text  books  and  digests  suffi- 
cient for  a  proper  working  library.  The 
Attorney  has  caused  to  be  prepared  a 
list  of  books  which  is  deemed  necessary 
for  use  in  said  department,  and  the  Com- 
mittee advises  that  the  Attorney  be 
authorized  to  purchase  same  for  the  use 
of  the  department  at  a  cost  not  to  exceed 
the  sum  of  four  hundred  dollars. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Alex.  J.  Jones, 

Committee  on  Judiciary." 

REPORT  ON  DELINQUENCY  OF  NORTH 
TOWN  COLLECTOR. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  setting 
forth  that  the  books  of  the  County 
Treasurer  show  that  there  is  yet  due  and 
unpaid  to  the  District  from  the  North 
Town  Collector  for  the  year  1896  the  sum 
of  $5,885.97;  that  the  said  Collector  has 
offered  to  pay  in  settlement  of  said 
balance  the  sum  of  $2,395.48,  to  be 
accepted  in  full  of  all  claims,  and  recom- 
mending that  in  view  of  the  fact  that 
said  North  Town  Collector  is  liable  on 
his  official  bond  for  the  full  amount  of 
all  taxes  collected,  that  the  Attorney  be 
directed  to  bring  suit  against  said  Col- 
lector, together  with  such  other  parties 
as  may  be  necessary  to  make  dependents 
in  such  suit,  and  that  said  Attorney  be 


authorized  to  accept  any  sum  or  sums 
which  may  be  tendered  on  account  of 
said  taxes  now  held  by  said  Collector 
belonging  to  the  District  and  proper 
credit  be  made  therefore  on  account  of 
said  Collector  when  such  sums  shall  be 
paid;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

tTpon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE   REPORT: 

"Chicago,  June  15, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen — Your  Committee  on  Ju- 
diciary respectfully  reports  herewith 
that  the  books  of  the  County  Treasurer 
of  Cook  County  show  that  the 
amount  of  taxes  collected  by  the 
North  Town  Collector  for  the  year 
1896,  on  behalf  of  the  Sanitary 
District  of  Chicago,  amounted  to  the 
sum  of  ninety-three  thousand  nine  hun- 
dred twenty- two  and  ninety- three  hun- 
dredths ($98,922.93)  dollars;  that  the 
amount  paid  over  by  said  Collector 
equaled  the  sum  of  eighty -eight  thousand 
thirty- six  and  ninety-six  hundredths 
($88,086.96)  dollars,  and  that  the  amount 
yet  due  and  unpaid  to  the  District  is  the 
sum  of  five  thousand  eight  hundred 
eighty- five  and  ninety-seven  hundredths 
($5,885.97)  dollars. 

Your  Committee  further  reports  that 
said  North  Town  Collector  has  offered  to 
pay.  in  settlement  of  said  balance  yet 
remaining  unpaid,  the  sum  of  two  thou- 
sand three  hundred  ninety-five  and 
forty-eighthundredths($2,395.48)  dollars, 
but  requests  that  the  said  last  mentioned 
sum  be  accepted  by  the  District  in  full 
of  all  claims  against  said  Collector,  as  its 
pro  rata  share  of  the  funds  now  held  by 
him  as  taxes  collected.  But  your  Com- 
mittee advise  and  recommend  that  as 
said  North  Town  Collector  is  liable  on 
his  official  bond  to  make  due  return  to 
the  proper  parties  of  all  the  taxes  col- 
lected by  him  in  said  North  Town  dur- 
ing his  term  of  office,  and  as  said  Col- 
lector refuses  to  pay  to  the  District  the 
amount  of  taxes  belonging  to  it  now 
held  by  him,  except  the  sum  of  twenty- 
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three  hundred  ninety-five  and  forty- 
eight  hundredths  ($2,395.48)  dollars  as  a 
pro  rata  share  of  said  taxes  now  in  his 
hands,  the  Attorney  be  and  he  is  here- 
by directed  to  bring  suit  against 
Paul  Redieski,  Collector,  as  aforesaid, 
for  the  Town  of  North  Chicago,  together 
with  such  other  parties  as  it  may  appear 
to  him  to  be  necessary  to  make  defend- 
ants in  said  suit,  and  that  said  Attorney 
be  authorized  to  accept,  on  behalf  of  the 
District,  any  sura  or  sums  which  may  be 
tendered  or  paid  by  said  Collector  on  ac- 
count of  the  taxes  now  held  by  him  be- 
longing to  the  District,  and  that  proper 
credit  be  made  therefor  on  the  account 
of  said  Collector,  when  any  of  said  sum 
or  sums  shall  be  paid  by  him. 

Respectfully  submitted, 

(Signed)  J.  G.  Bradbn, 

Alex.  J.  Jones, 

Committee  on  Judiciary." 

REPORT  ON  REQUISITION  NO.  958. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
Requisition  No.  952,  for  the  Police  De- 
partment, for  $58.70  for  sundry  supplies, 
presented  and  referred  to  that  Commit- 
tee at  the  meeting  held  June  9,  1897 
(page  4039  of  the  Proceedings),  the  re- 
port recommending  that  the  requisition 
be  allowed;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  June  18,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  Fi 
nance  respectfully  presents  herewith  a 
requisition  from  the  Marshal  for  supplies 
for  the  Police  Department.  As  your 
Committee  has  examined  the  same,  and 
find  that  the  supplies  asked  for  are 
necessary  for  immediate  use  in  said  de- 
partment, your  Committee  recommends 


that  the  requisition  of  said  Marshal  be 
allowed. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman, 

Z.  R.  Carter, 

T.  A.  Smyth, 

Committee  on  Finance." 
(One  enclosure.) 

execution  of  contract  for  construc- 
tion OF  BEAR  TRAP  DAM  AND  COL- 
LATERAL WORK. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  th«*  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
contract  in  duplicate  for  construction  of 
Bear  Trap  Dam  and  Collateral  Work, 
awarded  to  Griffiths  &  McDermott  Con- 
struction Company  at  the  meeting  held 
April  28,  1897  (page  8992  of  the  Proceed- 
ings), the  report  setting  forth  that  said 
contract  had  been  modified  in  certain 
parts  in  the  interest  of  the  District  and 
duly  signed  by  the  President  and  Clerk, 
and  that  a  bond  in  the  sum  of  $15,000 
has  been  executed  by  said  contractors 
and  filed  with  the  Clerk  of  the  District, 
the  report  therefore  recommending  that 
said  contract,  as  presented  herewith,  be 
printed  and  placed  on  file;  and  the  re- 
port was  read. 

Mr.  Carter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in,  and  the  accom- 
panying contract,  as  executed,  ratified 
and  confirmed. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  June  18,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance respectfully  reports  to  your  Hon- 
orable Body  that  on  the  28th  day  of 
April,  1897  (page  8992  of  Proceedings), 
your  Committee  on  Engineering  award 
ed  to  the  Griffiths  &  McDermott  Con- 
struction Company  the  contract  for  the 
construction  of  the  foundations  of  the 
Bear  Trap  Dam  and  Collateral  Work, 
upon  the  condition  that  said  company  ex- 
ecute a  bond  in  favor  of  the  District  in  the 
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penal  ram  of  fifteen  thousand  ($15,- 
000.00)  dollars.  That  said  contract,  hav- 
ing been  submitted  for  final  examination 
to  the  Chief  Engineer,  has  been  modified 
in  certain  particulars  in  the  interest  of 
the  District,  and  that  the  same  has  been 
signed  by  the  contractors  and  by  the 
President  and  Clerk  on  behalf  of  the 
District.  That  a  bond  in  the  sum  of  fif- 
teen thousand  ($15,000.00)  dollars,  with 
the  City  Trust  Safe  Deposit  and  Surety 
Company  of  Philadelphia  as  surety 
thereon,  has  been  executed  by  said  con- 
tractors and  filed  with  the  Clerk  of  the 
District. 

Your  Committee,  therefore,  recom- 
mends that  the  said  contract,  as  presented 
herewith,  be  printed  in  the  Proceedings 
and  placed  on  file  with  the  Clerk,  and  the 
bond  above  mentioned,  heretofore  exe- 
cuted, be  accepted  and  the  surety  thereon 
approved. 

Respectfully  submitted, 

(Signed)  Frank  Wektbb, 

Chairman. 

Z.  R.  Carter, 

T.  A.  Smyth, 

Committee  on  Finance." 

(Accompanied  by  contract  in  dupli- 
cate.) 

The  following  is 

THE  CONTRACT,  ETC.: 

"  SANITARY  DISTRICT  OF  CHICAGO. 

Contract  and  specifications  for  the  Foundations 
of  Bear  Trap  Dam  and  Collateral  Work,  near 
Lockport,  HI. 

This  Agrxzxsnt,  Made  and  entered  into  this 
first  day  of  June,  A.  D.  1897,  by  and  between 
the  Sanitary  District  of  Chicago,  of  the  first  part, 
and  Griffiths  &  McDermott  Construction  Com- 
pany, a  corporation  of  the  City  of  Chicago  in  the 
County  of  Cook  and  State  of  Illinois,  of  the  sec- 
ond part. 

-A— 

Witkesseth:  That  the  said  party  of  the  second 
part  has  covenanted,  contracted  and  agreed,  and 
by  these  presents  does  covenant,  contract  and 
agree  with  the  said  party  of  the  first  part,  for 
the  consideration  of  the  payments  to  be  made  as 
provided  herein,  to  the  said  party  of  the  second 
part,  by  the  said  party  of  the  first  part,  and  under 
a  penalty  as  expressed  in  a  bond  bearing  even  date 
herewith,  at  his  own  proper  cost  and  expense 
to  do  all  the  work,  and  to  furnish  all  material, 
tools,  explosives,  labor  and  all  appliances  and 
appurtenances  called  for  by  this  agreement,  in 
the  manner  and  under  the  conditions  hereinafter 
stipulated,  that  are  necessary  to  the  complete 


doing  of  the  work  known  and  distinguished  by 
the  specifications  herein  contained,  and  the  plans 
accompanying  them,  as  the  construction  of  the 
Foundation  of  Bear  Trap  Dam  and  Collateral 
Work,  which  by  the  terms  of  this  contract  are 
included  in  the  same. 

B— 

It  Is  further  covenanted,  contracted  and  agreed 
that  the  work  shall  be  executed  under  the  direc- 
tion and  supervision  of  the  Chief  Engineer  of  the 
Sanitary  Distriot  of  Chicago,  and  his  properly 
authorized  agents,  by  whose  measurements  and 
calculations  the  quantities  and  amounts  of  the 
several  kinds  of  work  performed  under  this  con- 
tract shall  be  determined,  and  on  whose  inspec- 
tion all  work  shall  be  accepted  or  oondemned. 
The  said  Chief  Engineer  and  bis  properly  author- 
ized agents  shall  have  full  power  to  reject  or 
condemn  all  materials  furnished  or  work  per- 
formed under  this  contract  whioh  do  not  fully 
•conform  to  its  spirit  and  to  the  terms  and  con- 
ditions herein  expressed;  and  the  Chief  Engineer 
shall  decide  every  question  whioh  may  arise 
between  the  parties  hereto  relative  to  the  execu- 
tion thereof,  and  his  decision  shall  be  final  and 
binding  upon  both  parties. 

<7- 

Wherever  the  words  "Sanitary  Distriot"  are 
used  in  this  contract,  they  shall  be  understood  to 
mean  the  Sanitary  Distriot  of  Chicago,  as  repre- 
sented by  the  Board  of  Trustees  of  the  Sanitary 
Distriot,  or  their  duly  authorized  and  accredited 
agents. 

Wherever  the  words  "Chief  Engineer"  or  "En- 
gineer" are  used  herein,  they  shall  be  understood 
to  mean  the  Chief  Engineer  of  the  Sanitary  Dis- 
trict of  Chicago,  or  his  properly  authorized 
agents,  limited  by  the  particular  duties  intrusted 
to  them. 

Wherever  the  word  "Contractor"  is  used  here- 
in, it  shall  be  understood  to  mean  the  person  or 
persons,  copartnership  or  corporation  entering 
into  the  oontraot  as  party  of  the  seoond  part. 

The  drawings,  sheets  Nos.  1  to  14,  inclusive, 
with  the  dimensions  and  specifications  written 
on  them,  shall  be  part  of  this  oontract. 

specifications  for  foundations  fob  bear 
trap  dam  and  collateral  work. 

The  work  to  be  done  shall  consist  of  the  fur- 
nishing, delivering  and  erecting  in  place,  ready 
for  continuous  use,  the  various  parte  of  the 
Foundations  for  Bear  Trap  Dam  and  Collateral 
Work  hereinafter  described  and  specified. 

Said  Foundations  for  Bear  Trap  Dam  and 
Collateral  Work  shall  consist  of  masonry, 
metal  and  timber,  as  hereinafter  described. 

Said  work  shall  be  located  at  the  west  line 
of  the  Main  Channel  of  the  Sanitary  District  of 
Chicago,  on  the  property  of  the  Sanitary  Dis- 
trict, and  between  Stations  1510  and  1620,  in 
Section  15  of  the  Main  Channel,  near  Lockport, 
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Will  County,  Illinois.    The  exact  location  in 
plan  is  shown  and  described  on  Plan  1. 

The  work  to  be  done  under  these  specifica- 
tions shall  be,  in  geneial,  made  up  of  several 
part 8,  as  follows: 

LI.]  Excavation. 

{II.1  Masonry. 

[III.]  Metal  work. 

LtV.l  Timber  work. 


P.1 


EXCAVATION. 


The  boundaries  of  the  excavation  shall  be 
determined  by  the  Engineer  at  the  time  the 
work  is  done,  and  shall  be  of  such  extent  as 
to  develop  suitable  foundations  and  spaces  on 
and  in  which  there  may  be  constructed  the 
structures  shown  on  the  accompanying  Plans 
No.  I  to  No.  14,  and  described  herein.  All  ma- 
terial exoavated  shall  be  removed  and  de- 
posited upon  the  area  marked  "spoil  bank 
area,"  on  Plan  No.  1.  All  material  excavated 
shall  be  classed  as  **  excavation,"  without  re- 
gard to  its  physical  nature,  which  the  bidder 
may  determine  in  his  own  way  at  the  site  of 
the  work.  The  removal  of  all  water  necessary 
to  the  doing  ot  the  work  shall  be  done  by  the 
contractor  at  his  own  cost,  except  that  the 
Sanitary  District  shall  not  permit  the  water  in 
its  Main  Channel  to  rise  above  an  elevation— 
26.00  C.  D.  The  contractor  may  defend  his 
work  against  water  below  this  level  by  means 
of  a  levee,  the  material  in  which  he  must 
eventually  remove  to  the  area  marked  "  spoil 
bank  area  "  on  Plan  No.  1. 

The  use  of  explosives  in  doing  the  work  will 
not  be  permitted  except  by  the  consent  of  the 
Engineer. 

[H.J  MASONRY. 

The  Masonry  Work  shall  consist  of  the  fol- 
io wing  items: 

[1.]    Abutments  for  Bear  Trap. 

[2.]    Foundation  for  Bear    Trap    between 
abutments. 
[8.]    Walls  in  sluice  gate  openings. 

[4.]    Closing  openings. 

[5.]  Setting  metal  and  timber  work  in  ma- 
sonry. 

[6.]    Back  filling. 

[1.]  The  dimensions  of  the  south  abutment 
shall  be  as  shown  on  Plans  Nos.  8  and  4.  It 
shall  be  constructed  of  natural  cement  mortar 
and  concrete  and  Portland  cement  mortar,  ex- 
cept as  hereinafter  provided.  All  exterior 
surfaces  shall  be  made  of  Porland  cement 
mortar,  as  nearly  as  practicable  three  (3) 
inches  thick.  The  surfaces  of  all  well  holes, 
or  other  cavities  within  the  structure,  shall  be 
of  natural  cement  mortar,  as  near  as  prac- 
ticable three  (3)  inches  thick,  which  shall  be  so 
manipulated  that  the  surfaces  shall  be  as 


smooth  and  true  to  dimensions  as  may  be 
made  by  the  use  of  mortar.  Where  the  Port- 
land or  natural  cement  mortar  joins  the  nat- 
ural cement  concrete,  the  two  materials  shall 
be  placed  before  either  has  taken  an  initial 
set,  and  they  shall  be  so  manipulated  by  the 
use  of  rammers  or  forks,  or  in  such  other  man- 
ner as  the  Engineer  may  direct,  in  order  that 
the  one  material  shall  blend  with  the  other,, 
rather  than  that  a  definite  surface  of  demarka- 
tion  shall  have  existence.  The  work  shall  be 
executed  in  horizontal  layers  four  (4)  inches 
thick,  as  nearly  as  practicable,  but  in  no  case 
to  exceed  six  (6)  lnohes,  and  shall  be  kept  thor. 
oughly  wet  during  the  time  of  construction. 
The  finished  work  shall  be  water  tight,  or  as 
nearly  so  as  practicable  with  the  use  of  mater- 
ials prescribed  by  these  specifications. 

The  north  abutment  shall  be  arranged  as 
shown  on  Plan  No.  8,  and  in  its  similar  parts 
shall  have  the  same  dimensions  and  be  con- 
structed in  the  same  way  as  the  south  abut- 
ment. 

|2.]  The  foundations  for  the  bear  trap  be- 
tween abutments  shall  have  the  dimensions 
and  arrangement  shown  on  Plan  No.  3.  They 
shall  be  made  of  natural  cement  concrete, 
except  that  the  exposed  top  surfaces  shall  be 
of  Portland  cement  mortar,  three  (8)  lnohes 
thick.    They  shall  be  constructed  in  the  same 

way  as  the  abutments. 

• 

[8.]  Their  shall  be  wails  constructed  be- 
tween the  piers  of  the  eight  (8)  sluice  gate 
openings,  shown  on  Plan  No.  1,  countings 
south  from  the  north  abutment.  They  shall 
be  looated  as  shown  on  Plan  No.  1.  They  shall 
have  a  oross-seotlon  as  shown  on  Plan  No.  1. 
Exposed  faces  shall  be  of  Portland  cement 
mortar  three  (3)  inches  thick,  and  the  rest  of 
the  wall  of  natural  cement  concrete.  They 
shall  be  constructed  in  the  same  way  as  the 
abutments  of  bear  trap. 

[4.]  The  walls  already  constructed  at  the 
sides  of  the  Main  Channel,  at  the  north  of  the 
sluice  gates  and  at  the  east  of  south  abut- 
ment of  bear  trap,  shall  be  joined  to  the  abut- 
ments of  sluice  gate  and  bear  trap  as  shown 
on  Plan  No.  1.  The  joining  walls  shall  be  con- 
structed in  same  manner  as  the  walls  between 
piers  for  sluice  gates,  except  that  the  backs 
of  the  walls  shall  not  have  Portland  cement 
mortar  faces. 

[5.]  All  metal  and  timber  work  which,  as 
shown  by  the  plans  accompanying,  is  to  be  set 
in  the  masonry,  shall  be  placed  as  the  work 
progresses  and  be  builded  in  place,  proper 
care  being  taken  that  there  shall  be  continu- 
ous mortar  contact  with  the  metal  and  timber, 
and  that,  when  the  work  is  done,  all  the  ma- 
terial shall  be  in  true  and  proper  place.  Should 
any  materials  prove  not  to  be  in  proper  place 
when  work  is  finished,  then  the  contractor 
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shall  remedy  the  error  at  his  own  cost,  Id 
suoh  manner  as  the  Engineer  shall  direct,  and 
to  the  end  that  the  work  shall  be  brought  to 
its  proper  position  in  satisfactory  and  suitable 
manner.  Where  required,  the  Junction  of 
metal  or  Umber  with  masonry  shall  be  made 
of  Portland  cement  mortar,  placed  in  suoh 
manner  as  the  Engineer  may  direct,  the  min- 
imum thickness  of  the  mortar  at  any  point  to 
be  not  less  than  (8)  i  nones. 

[4.]  The  spaoes  indicated  in  Plan  No.  4,  under 
boiler  room,  shall  be  filled  with  rook  which 
■hall  be  thoroughly  rammed  and  compacted 
so  as  not  to  settle  after  the  superincumbent 
floor  is  laid  thereon. 

[III.]  MSTAIi  WORK. 

Th«  Metal  Work  shall  consist  of  the  follow- 
ing items* 

[1.]    Details  under  Bear  Trap  Dam. 

[2.]  Supports  for  rollers  under  front  leaf 
of  Bear  Trap  Dam. 

18.]  Setting  shrouds  for  bear  trap. 

1.4.1  Gates. 

[5.1  Pipes  and  specials. 

\6.]  Small  valves. 

17.]  Trombone  valves. 

[8.]  Weir  tubes. 

Unless  otherwise  specified,  all  materials  and 
work  mentioned  in  these  specifications  shall 
be  furnished,  delivered  and  placed  complete 
in  every  detail  by  the  contractor  at  his  own 
cost  and  in  a  manner  to  be  approved  by  the 
Chief  Engineer  of  the  Sanitary  District. 

The  plans  under  which  the  contract  for  the 
Bear  Trap  Dam  is  being  executed  may  be  seen 
at  theoffioes  of  the  Engineer,  622  Rialto  Build- 
ing, Chicago,  Illinois. 

XL]  Details  under  Bear  Trap  Dam.— These 
shall  be  as  follows: 

(a)  There  shall  be  cast-iron  chairs  to  carry 
the  hinges  of  down  stream  end  of  down  stream 
leaf  of  Bear  Trap  Dam.  The  chairs  shall  be 
made  as  shown  on  Plan  No.  6,  both  as  to  di- 
mensions and  number.  After  being  lined  up 
and  adjusted  in  place,  as  Indicated  on  Plan 
No.  8,  in  a  manner  approved  by  the  Engineer, 
the  interior  of  these  chairs  shall  be  rammed 
full  of  the  specified  natural  cement  mortar, 
care  being  taken  that  the  mortar  shall  extend 
completely  under  all  parts. 

(b)  There  shall  be  shrouds  at  down  stream 
hinges  of  Bear  Trap  Dam  of  dimensions  and 
number  as  shown  on  Plan  No.  8. 

(c)  There  shall  be  holding  down  bolts  for 
-cast-iron  oh  airs  with  number,  dimensions,  de- 
tails and  position  shown  on  Plans  No6. 3  and  6. 
Ail  bolts  with  fox- tail  wedges  shall  be  tested 
In  place  with  a  direct  pull  of  ten  thousand 
(10,000)  pounds.    Any  bolts  failing  of  approval 


shall  be  replaced  by  the  contractor  at  his  own 
expense. 

(d)  Anchor  rods  for  holding  down  chairs  of 
Bear  Trap  Dam  shall  be  placed  by  the  con- 
tractor as  shown  on  Plan  No.  8,  and  on  plans 
of  Bear  Trap  Dam  in  the  office  of  the  Engineer, 
in  the  manner  approved  by  the  Engineer 
These  rods  to  be  furnished  by  the  Sanitary 
District,  but  the  steel  channel  anchor  details 
shall  be  furnished  by  the  contractor,  said  de- 
tails being  shown  on  Plan  No.  6. 

p.]  Supports  for  Rollers  Under  front  Leaf 
of  Bear  Trap  Dam— These  shall  be  as  follows: 

(a)  Frames  with  leveling  screws  and  details 
as  shown  on  Plans  Nos.  a,  8  and  9,  set  in  exact 
position. 

(b)  Z-bar  scantling,  free  from  bends  and 
wind,  fastened  to  frames. 

(o)  Placing  of  track  bars  as  shown  on  Plans 
Nos.  8  and  9.  Track  bars  and  track  bolts  to  be 
furnished  by  the  Sanitary  District. 

(d)  Track  bars,  one  (1)  at  each  frame,  to  be 
first  adjusted  by  bolts  and  wedges  with  faces 
of  track  bars  in  a  true  plane.  After  test  by 
Engineer,  the  frames  to  be  bedded  in  the  spec- 
ified cement  mortar  and  concrete. 

The  joints  between  the  track  bars  and  Z-bars 
shall  then  be  filled  full  of  melted  lead  in  man- 
ner approved  by  the  Engineer.  The  inter- 
mediate track  bars  may  then  be  lined  in  be- 
tween those  already  set.  using  true  straight 
edges  and  setting  with  melted  lead  as  before. 
After  all  the  track  bars  are  set,  each  track  bolt 
shall  be  screwed  up  hard  and  the  whole  sys- 
tem of  track  bars  tested  for  true  plane  by  the 
Engineer. 

(e)  The  sheathing  plates  to  be  free  from 
kinks  and  bolted  in  place,  as  shown  on  Plan 
No.  8.  The  required  curve  to  be  put  into  plates 
by  screw  bolts  passing  through  iron  thimbles 
made  to  fit  the  places  where  used. 

(f)  After  final  inspection  and  approval  by 
Engineer,  the  specified  concrete  and  mortar 
backing  shall  beplaoed. 

[3.]  Setting  Shrouds  for  Bear  Trap— As  fol- 
lows: 

(a)  An  upper  and  lower  shroud  built  in 
place  in  abutment  at  each  end  of  the  up 
stream  leaf  of  Bear  Trap  Dam,  as  shown  on 
Plans  Nos.  3  and  4. 

(b)  These  shrouds  will  be  furnished  by  the 
Sanitary  District  and  shall  be  placed  by  the 
contractor  at  his  own  oost,  as  directed  by  the 
Engineer. 

[4]    Gates— These  shall  be  as  follows: 

(a)  Nine  (9)  Z-bar  gate  frames,  as  shown  on 
Plan  No.  5,  to  be  built  into  masonry  conduits, 
as  shown  on  Plans  Nos.  8  and  4.  These  gate 
frames  shall  be  perfectly  bedded  in  at  least 
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three  (3)  inches  of  the  specified  Portland  ce- 
ment mortar  so  as  to  be  water  tight. 

(b)  Eight  (8)  white  oak  gates,  details  and 
dimensions  as  shown  on  Plans  Nos.  4  and  7. 
The  up-set  rods  used  in  these  gates  shall  be 
rivet  steel  and  shall  be  up-set— not  welded. 
The  timber  used  shall  be  water  soaked  into 
final  size  when  fitted  in  place. 

(c>  The  operating  gear  shall  be  as  shown  on 
Plans  Nos.  4,  7  and  14,  and  after  lining  up  into 
place  shall  be  built  into  concrete  masonry 
with  at  least  ibree  (3)  inches  of  specified  Port- 
land oement  mortar  about  all  parts  in  masonry. 

(d)  The  Z-bar  seats  of  the  hydraulic  cylin- 
der and  the  crossbead  guides  shall  be  as  free 
from  bends,  kinks  and  wind  as  possible  when 
assembled,  and  shall  be  bedded  in  a  planer 
without  strain,  and  planed  to  a  finish  with  one 
setting.  To  be  fitted  with  steadyplns,  and  ad- 
jacent parts  heavily  marked  with  figures  at 
least  one-quarter  (£)  inch  diameter  by  steel 
dies. 

(e)  The  bearings  of  hydraulic  cylinders  to 
be  planed,  and  all  parts  accurately  lined. 
When  dimensions  are  same,  all  similar  parts 
to  be  made  duplicate  and  interchangeable  by 
approved  shop  methods. 

(f)  The  8x10  gate  frame  to  be  fitted  with  ten 
(10)  inch  timber.  The  three  (8)  deep  gates 
taking  water  from  canal  side  to  have  six  (6) 
Inch  timber  breasts  up  to  elevation  +  5.00. 

(g)  The  two  (2)  4x4  gates,  connecting  with 
oanal,  to  be  fitted  with  screens  and  Z-bar 
guides,  as  shown  on  Plans  Nos.  4  and  14. 

[6.]  Pipes  and  Specials— These  shall  be  as 
follows: 

(a)  A  twenty-four  (24)  inch  oast-Iron  water 
pipe  line,  with  leaded  and  calked  joints,  be- 
tween two  (2)  counter- weight  pits,  as  shown 
on  Plans  Nos.  8  and  4. 

(b)  Two  (2)  twenty-four  (2t)  inch  oast-iron 
specials  at  bottom  of  counter-weight  pit.-, 
with  faced  flanges  drilled  to  template,  as 
shown  on  Plans  Nos.  4  and  6. 

re)  Two  (2)  twenty-four  (24)  inch  cast-iron 
specials  into  weir  tube  pits,  with  faced  flange 
drilled  to  template,  as  shown  on  Plans  Nos.  4 
and  6. 

(d)  One  (1)  twenty-four  (24)  inch  oast-iron 
water  pipe  line  with  leaded  and  calked  joints, 
and  special  end  flange  faced  and  drilled  to 
template,  as  shown  on  Plans  Nos.  4  and  6. 

(e)  One  (1)  twenty- four  (24)  inch  special  be- 
tween outside  well  and  sub-tallrace,  with 
flanged  ends,  one  (1)  flange  faced  and  drilled 
to  template,  as  shown  on  Plans  Nos.  4  and  6. 

ff)  Two  (2)  sixteen  (16)  inch  cast-iron  water 
pipes  with  special  faoed  flanges  drilled  to 
template  of  special  sixteen  (16)  inch  Chapman 


outside  screw  light  water  gate  valve,  as  shown 
on  Plans  Nos.  4  and  6. 

(g)  All  the  above  specials,  and  all  the 
twenty-four  (24)  inch  pipe  lines,  and  all  the 
sixteen  (16)  inch  pipes,  shall  be  perfectly 
bedded  into  at  least  three  (3)  inches  of  the 
specified  Portland  cement  mortar,  in  building 
same  into  specified  concrete  masonry. 

(h)  A  cast-iron  curb  pipe  on  outside  trom- 
bone well,  faced  on  upper  flange,  to  carry 
operating  gear  of  valves  below,  as  shown  on 
Plans  Nos.  8, 4,  6  and  18. 

[6.  J    Small  Valves— These  shall  be  as  follows: 

(a)  Five  (5)  twenty- four  (24)  inch  disk  valves 
fitted  with  rods,  orossheads  and  Z-bar  guides, 
etc.,  as  shown  on  Plans  Nos.  8, 4, 6  and  13. 

(b)  Two  (2)  special  sixteen  (16)  Inch  Chap- 
man outside  screw  light  water  gate  valves, 
fitted  with  rods,  guides,  etc.,  as  shown  on 
Plans  Nos.  8, 4. 6  and  18. 

(o)  All  of  above  eight  (8)  valves  properly 
packed  to  specials,  and  fitted  with  yokes, 
double  acting  screws  and  hand  wheels  at  upper 
level,  as  shown  on  Plans  Nos.  3,  4, 6  and  18. 

[7.]  Trombone  Totaes  —  These  shall  be  as- 
follows: 

Two  (2)  trombone  valves  and  gearing,  as- 
shown  on  Plans  Nos.  8, 4, 6  and  18. 

[8.]    Weir  Tubes— These  shall  be  as  follows: 

(a)  Two  (2)  oast-iron  ring  curbs  and  two  (2> 
steel  plate  curbs  with  connections,  as  shown 
on  Plans  Nos.  3, 4  and  6. 

(b)  Two  (2)  steel  plate  tubes  with  steel  oast- 
Inge,  gearing  and  other  details,  as  shown  on 
Plans  Nos.  3, 4, 6, 10, 11  and  12. 

[IV.]  TIMBER. 

The  timber  work  shall  be  all  white  oak,  water 
soaked  to  true  dimensions.  It  shall  have  the- 
dlmensions  and  location  shown  on  the  plans, 
the  general  description  thereof  being  as  fol- 
lows: 

(a)  Twelve  (12)  inch  floor  in  bottom  of 
counter-weight  pits,  as  shown  on  Plan  No.  4. 

(b)  Six  (6)  inch  floor  in  bottom  of  weir  tube 
counter-weight  pits,  as  shown  on  Plan  No.  4. 

(o)   Timber  in  gates  as  shown  on  Plan  No.  7. 

(d)  Timber  to  All  8x10  gate  frame  (No.  4),  as 
shown  on  Plan  No.  4. 

(e)  Timber  to  All  slots  to  elevation  +5.00  in 
front  of  operating  gear  of  three  gates,  two  (2> 
of  No.  1  and  one  (1)  of  No.  8  pattern,  as  shown 
on  Plan  No.  4. 

(f)  Timber  sill,  as  shown  on  Plans  Nos.  8- 
and  8. 

MATERIALS   OF   CONSTRUCTION    AMD   CERT  A  IK 
SPECIFICATIONS  AS  TO   CONSTRUC- 
TION  AND   WORKMANSHIP. 

The  various  materials  of  construction  shall 
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be   classified    under   the    following:   general 
beads: 

[a]  Wrought  Iron,  structural. 

[b]  Steel,  structural. 

[c]  Steel,  castings.  * 

[d]  Cast-iron. 

[e]  Bronze. 

[f]  Chain. 

[g]  Timber. 

[h]    Workmanship  and  details  of  construc- 
tion. 

[i]  Machinery. 

[J]  Sand. 

[k]  Broken  stone. 

[1]  Portland  and  natural  oements. 

[m]  Portland  cement  mortar. 

[n]  Natural  oement  mortar. 

[o]  Natural  oement  oonorete. 

[p]  Datum. 

[a]  SPECIFICATIONS  FOR  STRUCTURAL  IRON. 

Character  and  Finish.— All  wrought  iron  must 
be  tough,  ductile,  fibrous  and  of  uniform 
quality.  Finished  bars  must  be  thoroughly 
welded  during  the  rolling,  and  be  straight, 
smooth  and  free  from  injurious  seams, 
blisters,  buckles,  craoks  or  imperfeot  edges. 

Manufacture.  — "So  specific  process  or  pro- 
vision of  manufacture  will  be  demanded,  pro- 
Tided  the  material  fulfills  the  requirements  of 
these  specifications. 

Standard  Test  Piece.— The  tensile  strength, 
limit  of  elasticity  and  duotility  shall  be  de- 
termined from  a  standard  test  piece  of  as  near 
one-half  (%)  square  inch  sectional  area  as 
possible.  The  elongation  shall  be  measured 
on  an  original  length  of  eight  (8)  inches. 

Elastic  Limit.— Iron  of  all  grades  shall  have 
an  elastic  limit  of  not  less  than  twenty-six 
thousand  (26,000)  pounds  per  square  inch. 

High  Test  of  Tension  Iron.— When  tested  in 
specimens  of  uniform  sectional  area  of  at  least 
one-half  (H)  square  inch,  taken  from  mem. 
bers  which  have  been  rolled  to  a  section  of 
not  more  than  four  and  one- half  (4*4)  square 
inches,  the  iron  shall  show  a  minimum  ulti- 
mate strength  of  fifty  thousand  (50,000)  pounds 
per  square  inoh  and  a  minimum  elongation  of 
eighteen  (18)  per  cent  in  eight  (8)  inches. 

Specimens  taken  from  bars  of  a  larger  cross 
section  than  four  and  one-half  (4*4)  square 
inches  will  be  allowed  a  reduction  of  five  hun- 
dred (600)  pounds  for  each  additional  square 
inch  of  section  down  to  a  minimum  of  forty- 
eight  thousand  (48,000)  pounds,  and  have  an 
elongation  of  fifteen  (16)  per  cent  in  eight  (8) 
Inches. 

Bending  Test.— All  Iron  for  tension  members 


must  bend  cold  through  ninety  (90)  degrees;  to 
a  curve  whose  diameter  is  not  over  twice  the 
thickness  of  the  piece, '  without  cracking.  At 
least  one  (1)  sample  in  three  (3)  must  bend 
through  one  hundred  and  eighty  (180)  degrees 
to  this  curve  without  cracking.  When  nicked 
on  one  side,  and  bent  by  a  blow  from  a  sledge, 
the  fracture  must  be  mostly  fibrous. 

Angleand  Other  Shaped  Iron.— The  same  sized 
specimens  taken  from  angle  and  other  shaped 
iron  shall  have  a  minimum  ultimate  strength 
of  forty-eight  thousand  (48,000)  pounds  per 
square  inch,  and  a  minimum  elongation  of 
fifteen  (16)  per  cent  in  eight  (8)  inches. 

Specimens  from  angle  and  other  shaped  iron 
must  bend  cold  through  ninety  (90)  degrees,  to 
a  curve  whose  diameter  is  not  over  twice  the 
thickness  of  the  piece,  without  cracking. 

Plates.— The  same  sized  specimens,  taken 
from  plates  eight  (8)  inches  to  twenty-four  (24) 
inches  in  width,  shall  show  a  minimum  ulti- 
mate strength  of  forty-eight  thousand  (48,000) 
pounds  per  square  inch,  and  a  minimum  elon- 
gation of  fifteen  (15)  per  cent  in  eight  (8) 
inches;  plates  from  twenty-four  (24)  inches  to 
thirty-six  (86)  inches  wide  shall  show  a  mini- 
mum ultimate  strength  of  forty  six  thousand 
(46,000)  pounds  per  square  Inch,  and  elongate 
ten  (10)  per  cent  in  eight  (8)  Inches;  plates  over 
thirty-six  (86)  inches  wide  shall  shave  a  mini- 
mum elongation  of  eight  (8)  per  cent  in  eight 
(8)  inches 

Samples  of  plate  iron  shall  stand  bending 
cold  through  ninety  (90)  degrees,  to  a  curve 
whose  diameter  is  not  over  three  (8)  times  its 
thickness,  without  oraoklng,  When  nicked 
and  bent  cold,  the  fracture  must  be  mostly 
fibrous. 

Rivet  Iron— Bivet  iron  shall  have  the  same 
physloal  requirements  as  high  test  iron,  and, 
in  addition,  shall  bend  cold  one  hundred  and 
eighty  (180)  degrees  to  a  curve  whose  diameter 
is  equal  to  the  thickness  of  the  rod  tested, 
without  sign  of  fracture  on  the  convex  side. 

Pin  Iron.— Specimens  taken  from  pin  iron 
under  four  (4)  inches  diameter  shall  have  a 
minimum  ultimate  strength  of  fifty  thousand 
(50,000)  pounds  per  square  inch,  and  elongate 
fifteen  (15)  per  cent  in  eight  (8)  inches.  Rounds 
over  four  (4)  inches  diameter,  having  a  mini- 
mum elongation  of  ten  (10)  per  oent  in  eight 
(8)  inches  will  be  satisfactory. 

Full  Size  Test.— Full  size  pieces  of  fiat,  round 
or  square  iron  not  over  four  and  one- half 
(4H)  inches  In  sectional  area,  shall  have  an 
ultimate  strength  of  fifty  thousand  (50,000) 
pounds  per  square  inoh,  and  stretch  twelve 
and  one-half  (12H)  percent  in  the  body  of  the 
bar.  Bars  of  a  larger  sectional  area  than  four 
and  one-half  (44)  square  inches  will  be  allowed 
a  reduction  of  one  thousand  (1,000)  pounds  per 
square  inoh  down  to  the  minimum  of  forty- 
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Biz  thousand  (46,000)  pounds  per  square  inch, 
and  stretch  ten  (10)  per  cent  in  the  body  of  the 
bar. 

Variation  in  Weight.— The  variation  in  cross 
section  or  weight  of  rolled  material  of  more 
than  two  and  one-half  (2H)  per  cent  from  that 
specified,  may  be  cause  for  rejection. 

[b]     SPECIFICATIONS  FOR  STRUCTURAL  STEEL. 

Test  Pieces.— The  tensile  strength,  limit  of 
elasticity  and  ductility  shall  be  determined 
from  a  standard  test  piece  out  from  the  fin- 
ished material  and  planed  or  turned  parallel; 
the  piece  to  have  as  near  one-half  {%)  square 
lnoh  sectional  area  as  possible,  and  elongation 
to  be  measured  on  an  original  length  of  eight 
(8)  inches;  two  (2)  test  pieces  to  be  taken  from 
each  heat  or  blow  of  finished  material,  one  (1) 
for  tension  and  one  (1)  for  bending. 

Every  finished  piece  of  steel  shall  be  stamped 
on  one  side  near  the  middle  with  the  blow 
number  identifying  the  melt,  and  steel  for 
pins  shall  have  melt  number  stamped  on  the 
ends.  Rivet  and  lacing  steel  and  small  pieces 
for  pin  plates  and  stiffeners  may  be  shipped  in 
bundles  seourely  wired  together,  with  the 
melt  number  on  a  metal  tag  attached. 

General.— All  plates,  structural  shapes,  bars, 
shafts  and  metal  material  not  otherwise  spec- 
ified, shall  have  the  properties  and  meet  the 
requirements  given  in  what  follows.  Any  de- 
viation from  the  limits  given  by  these  prop- 
erties and  retirements  shall  be  cause  for  re- 
jection by  the  Engineer. 

Phosphorus.— In  all  cases  the  amount  of 
phosphorus  contained  shall  not  exceed  one- 
tenth  (0.1)  of  one  per  cent. 

Mild  Steel.—  Specimens  from  finished  ma- 
terial for  test,  out  to  size  specified  above,  shall 
have  an  ultimate  strength  of  sixty  thousand 
(60,000)  pounds  per  square  inch;  a  deviation  of 
four  thousand  (4,000)  more  or  less  than  sixty 
thousand  (60,000)  [fifty-six  thousand  (56,000) 
to  sixty- four  thousand  (64,000)]  will  be  allowed; 
minimum  elastic  limit,  one-half  (4)  the  ulti- 
mate strength;  minimum  elongation,  twenty- 
five  (25)  per  cent  in  eight  (8)  inches;  minium 
reduction  of  area  at  fractures,  forty-five  (45) 
per  cent. 

Before  or  after  heating  to  a  cherry  red.  and 
quenching  in  water  at  eighty-two  (88)  degrees 
Fahrenheit,  this  steel  shall  bend  one  hundred 
and  eighty  (180)  degrees  to  a  diameter  equal  to 
thickness  of  the  piece  tested,  without  sign  of 
fracture. 

Any  rivet  hole  for  three-quarters  {%)  inch 
rivet,  punched  as  in  ordinary  praotioe  (with 
center  not  more  than  one  and  one-quarter 
(Vhi)  inches  from  edge  of  piece),  shall  stand 
drifting  to  a  diameter  twenty-five  (25)  per  cent 
greater  than  the  original  hole,  without  crack- 
ing, either  in  the  periphery  of  the  hole  or  in 


tbe  extreme  edges  of  the  piece,  whether  they 
be  sheared  or  rolled. 

Hivet  Steel.— M\  rivet  steel  shall  meet  the  re- 
quirements and  have  the  properties  given  for 
structural  steel,  except:  Tbe  minimum  reduc- 
tion of  area  shall  be  fifty  (60)  per  cent;  rivets 
shall  bend  cold  one  hundred  and  eighty  (180) 
degrees,  with  sides  to  close,  contact,  without 
sign  of  fracture,  and  shall  stand  the  quench- 
ing test  at  a  bright  yellow  heat. 

Variation.— The  variation  in  cross  section  or 
weight  of  more  than  two  and  one-half  (2V4)  per 
cent  from  that  specified  will  be  sufficient 
cause  for  rejection. 

Pin  Steel.— All  pin  steel  shall  meet  the  re- 
quirements and  have  the  properties  given  for 
structural  steel,  except:  The  minimum  elon- 
gation shall  be  twenty  (80)  per  oent;  the  mint- 
mum  reduction  of  area  forty  (40)  per  oent. 

Pins,  Rollers  and  Shafts.— Up  to  six  (6)  inches 
diameter  may  be  turned  out  of  rolled  pin 
steeL  The  blooms  to  be  used  for  pin  steel 
shall  have  at  least  three  (8)  times  the  sectional 
area  of  the  finished  size. 


[o] 


8TBEL  CASTINGS. 


All  steel  castings  shall  have  the  properties 
and  meet  tbe  requirements  given  in  what  fol- 
lows, unless  otherwise  specified.  The  amount 
of  phosphorous  contained  shall  not  exceed 
one-tenth  (0.1)  of  one  per  cent;  the  ultimate 
strength  shall  not  be  less  than  sixty- thousand 
(60,000)  pounds  per  square  inch;  minimum 
elastic  limit,  twenty-five  thousand  (25.000) 
pounds;  minimum  elongation,  fifteen  (15)  per 
oent.  All  steel  castings  shall  be  sound  and 
free  from  injurious  roughness,  sponginess, 
pitting,  shrinkage  cracks  or  other  cracks, 
cavities,  etc..  and  shall  be  thoroughly  annealed 
according  to  good  praotioe. 

[dl  CAST  iron. 

When  not  otherwise  specified,  all  castings 
shall  be  tough  gray  iron,  sound  and  free  from 
injurious  cold  shuts  or  blow  holes,  true  to  pat- 
tern and  of  workmanlike  finish.  8ample 
pieoes  one  (1)  inoh  square,  cast  from  the  same 
heat  of  metal  in  sand  moulds,  shall  be  capable 
of  sustaining  on  a  clear  span  of  four  and  one- 
half  (454)  feet  a  central  load  of  five  hundred 
(500)  pounds  when  tested  in  the  rough  bar. 

Gearing.— Cast  iron  used  in  gearing  shall 
have  an  ultimate  tensile  strength  of  not  less 
than  thirty  thousand  (30,000)  pounds  per  square 
inch,  and  of  a  quality  subject  to  the  approval 
of  the  Chief  Engineer. 

Counterbalance  Weights — Cast  iron  used  In 
counterbalance  weights  may  be  any  cheap 
scrap  or  pig,  suitable  for  the  purpose. 

In  every  case,  castings  shall  be  sound  and 
free  from  Injurious  cold  shuts  or  blow  holes, 
true  to  pattern  and  of  workmanlike  finish. 
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le]  BRONZI. 

All  bronze,  whether  Tobin,  Aluminum  or 
Phosphor  bronze,  shall  meet  the  following  re- 
quirements, unless  otherwise  specified.  Ulti- 
mate strength  in  tension  shall  not  he  less  than 
sixty-thousand  (60,000)  pounds  avoirdupois  per 
square  inoh;  minimum  elastlo  limit  twenty- 
five  thousand  (26,000)  pounds  per  square  inoh: 
minimum  elongation  in  eight  (8)  Inobee,  fifteen 
<15)  percent.  All  metal  shall  be  sound  and 
free  from  flaws,  and  shall  present  surfaces 
suitable  for  the  purpose  for  which  the  metal 
Is  to  be  used. 


OT 


CHAIN. 


Test  of  Chain.— The  chain  to  be  made  of  the 
best  approved  chain  iron,  by  a  competent  and 
responsible  chain  maker,  and  shall  satisfy  the 
following  tests:  Minimum  breaking  strength 
of  five-eighth  (X)  inch  chain,  twenty-three 
thousand  eight  hundred  (88,800)  pounds;  min- 
imum proof  load  of  eleven  thousand  nine  hun- 
dred (11,900)  pounds,  which  shall  be  applied  to 
each  length  of  finished  chain  without  distort- 
ing the  links  of  the  chain  or  injurious  strain. 
(8ee  under  bead  of  Workmanship  and  Details 
of  Construction.) 

Minimum  breaking  strength  of  three-eighths 
(%)  inoh  chain,  seven  thousand  two  hundred 
(7,200)  pounds;  minimum  proof  load  of  three 
thousand  six  hundred  (3,600)  pounds,  which 
shall  be  applied  to  each  length  of  finished 
ohain  without  Injurious  strain. 

[g]  TIMBER. 

The  timber  shall  be  strictly  first-class  white 
oak,  sawed  true  and  out  of  wind,  full  size,  free 
from  wind  shakes,  large  or  loose  knots,  de- 
cayed or  sap  wood,  worm  boles  or  other  de- 
fects impairing  its  strength  or  durability.  It 
will  be  subjeot  to  the  inspection  of  the  Chief 
Engineer. 

IbJ 

WORKMANSHIP    AND    DETAILS   OF    CONSTRUC- 
TION. 

General— AM  workmanship  shall  be  first-class 
in  every  particular.  All  parts  shall  be  free 
from  undue  twists  and  bends.  All  steel  shall 
be  properly  annealed.  No  metal  shall  be 
worked  at  a  heat  injurious  to  that  metal.  The 
edges  of  all  sheared  plates  shall  be  planed  or 
milled. 

Punching—The  diameter  of  the  punch  shall 
not  exceed  by  more  than  one- sixteenth  (1-16) 
inch  the  diameter  of  the  rivets  to  be  used  and 
all  holes  must  be  clean  cuts,  without  torn  or 
ragget  edges.  Hivet  holes  must  be  accurately 
spaced;  the  use  of  drift  pins  will  be  allowed 
only  for  bringing  together  the  several  parts 
forming  a  member;  they  must  not  be  driven 
with  such  force  as  to  disturb  the  metal  about 
the  boles;  occasional  variations  may  be  cor- 


rected by  reaming.  Holes  in  plates  five-eighths 
(ft)  inch  or  more  in  thickness  shall  not  be 
punched,  but  shall  be  drilled,  unless  other- 
wise specified. 

Riveting—  EUvets  must  completely  fill  the 
holes,  have  full  heads  concentric  with  the 
rivets,  of  a  height  not  less  than  six-tenths  (0.6) 
the  diameter  of  the  rivet,  and  in  full  contact 
with  the  surface,  or  be  countersunk  when  so 
required,  and  machine  driven  whenever 
practicable.    No  loose  rivets  will  be  allowed. 

Field  Riveting  and  Bolting— All  parts  to  be 
assembled  in  the  shop,  and  after  adjusting  to 
exact  position,  the  bolt  and  rivet  holes  shall 
be  drilled  or  reamed  in  position,  and  pieces 
marked  so  that,  when  taken  down  and  erected 
in  field,  the  parts  will  easily  and  surely  as- 
semble in  exact  position,  and  be  securely 
bolted  before  any  field  riveting  is  done. 

Bolts— All  bolts,  when  not  otherwise  speci- 
fied, are  to  be  turned  to  a  driving  fit  in  reamed 
holes,  and  all  nuts  and  beds  faced  square  with 
axes  of  thread  and  bolt.  When  bolts  are  In 
shear,  plate  washers  shall  be  used  thiok 
enough  to  keep  thread  out  of  bearing  exoept 
in  very  thick!  plates;  or  an  approved  recess 
nut  may  be  used.  All  screw  threads  shall  be 
U.  S.  standard,  unless  otherwise  specified  or 
directed. 

Steadypins— All  machine  parts  requiring 
precise  adjustment  shall  be  fitted  with  steady- 
pins,  after  final  adjustment,  in  a  manner  ap- 
proved by  the  Engineer. 

Pins— Shall  be  turned  true  to  size  and 
straight.  The  diameter  of  pin  shall  be  one- 
fiftieth  (1-60)  inch  smaller  than  the  diameter  of 
the  pin  hole. 

Ptn  and  Bolt  Holes— When  not  otherwise 
specified,  all  pin  and  bolt  holes  shall  be  bored 
('not  punched)  exactly  normal  to  plane  of 
piece,  and  when  required  shall  be  reamed  with 
a  standard  reamer  after  parts  are  assembled 
in  correct  position. 

Web  Plates— Web  plates  of  all  girders  shall 
be  arranged  so  as  not  to  project  beyond  the 
faces  of  the  flange  angles;  not  to  be  more 
than  one-sixteenth  (1-16)  inch  below  the  face 
of  these  angles  at  any  point. 

Stiffeners— All  stiffeners  shall  be  ground  or 
machined  to  a  tight  fit  against  the  flanges  at 
both  ends  of  stiffeners. 

Filler*- All  fillers  shall  fill  out  the  full  space 
as  far  as  practicable. 

Cement  Filler— All  inclosed  spaces  shall  be 
filled  solid  with  some  approved  material  which 
will  exclude  water  and  stand  freezing. 

Chain— The  chain  shall  be  of  the  quality 
known  as  special  pitch  crane  ohain,  made  to  fit 
the  pocketed  chain  wheel,  and  run  freely  over 
the  wheel,  under  maximum  load,  after  apply- 
ing to  ohain  the  prescribed  proof  test;   this 
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maximum  load  will  not  exceed  three-quarters 
(X)  of  the  proof  test  load. 

Chain  Wheel— -The  pocketed  chain  wheels 
shall  be  exact  duplicates  of  accurate  and  uni- 
form pitch,  the  contractor  to  furnish  the  chain, 
maker  a  duplicate  chain  wheel  without  cost  to 
the  Sanitary  District. 

Painting— All  iron  or  steel,  before  leaving 
the  shop,  shall  be  cleaned  from  all  loose  scales 
and  rust,  and  be  given  one  (1)  good  coat  of 
pure  linseed  oil.  All  surfaces  in  contact  with 
each  other  shall  receive  one  (1)  heavy  coat  of 
approved  paint  before  assembling,  and  all 
finished  surfaces  shall  be  ooated  with  white 
lead  and  tallow  before  leaving  the  shop.  Bot- 
toms of  bed  plates,  and  any  parts  not  acces- 
sible for  painting  after  erection,  shall  have 
two  (8)  coats  of  approved  paint  at  works. 
After  erection,  all  iron  and  steel  work  shall  be 
thoroughly  and  evenly  painted  with  two  (St) 
coats  of  paint  of  quality  and  color  approved 
by  the  Chief  Engineer. 

Inspection— All  facilities  for  inspection  of 
material  and  workmanship  shall  .be  furnished 
by  the  contractor  to  inspectors,  and  the  Chief 
Engineer  and  his  inspectors  shall  be  allowed 
free  access  to  any  part  of  the  works  In  which 
any  portion  of  the  material  is  made. 

The  contractor  shall  furnish,  without  charge, 
such  specimens  (prepared)  of  the  several  kinds 
of  material  to  be  used,  as  may  be  required  to 
determine  their  character. 

Filial  Acceptance— Any  material  or  work- 
manship which  does  not  satisfy  the  require- 
ments of  these  specifications  may  be  rejected 
by  the  Chief  Engineer  at  any  time  before  the 
final  acceptance  of  the  work,  and  the  con- 
tractor shall  make  good  all  deficiencies  at  his 
own  cost.  The  fact  that  the  authorized  in- 
spectors have  accepted  said  material  or  work- 
manship shall  not  make  the  Sanitary  District 
liable  for  extra  cost  above  that  specified  in  the 
contract,  for  replacing  same  with  material  or 
workmanship  accepted  by  the  Chief  Engineer 
on  final  acceptance. 

[1]  MACHINERY. 

In  General  -All  material  and  workmanship 
shall  be  first-class  in  every  particular,  and  all 
parts  shall  be  made  as  rigid  and  durable  as 
practicable  by  approved  shop  methods.  The 
journals  and  bearings  shall  be  made  with  the 
least  practicable  amount  of  spring  and  lost 
motion.  Such  details  as  may  not  be  fully  de- 
veloped or  shown  on  the  drawings  shall  be 
developed  in  harmony  with  the  design.  So  far 
as  practicable,  all  similar  parts  shall  be  made 
duplicate  and  interchangeable.  All  subject  to 
the  approval  of  the  Chief  Engineer. 

Journals  and  Friction  Surfaces— In  general, 
all  journals  and  shaft  bearings,  and  all  other 
friction  surfaces,  shall  be  lined  with  brass  or 
other  approved  non-corrosive  metal,  and  every 


precaution  used  to  insure  durability  and  easy 
working  after  standing  idle,  exposed  to 
weather  conditions,  for  long  periods  of  time. 

Expansion -All  materials  are  designed  to 
expand  over  a  range  of  one  hundred  and  fifty 
(ISO)  degrees  Fahrenheit,  and  proper  provision 
shall  be  made  for  this  expansion  both  in  con* 
struotion  and  erection. 

Ottino  Facilities— All  moving  parts  needing 
lubrication  shall  be  provided  with  suitable  oil 
holes,  oil  cups  or  compression  grease  oups  as 
directed  by  the  Engineer. 

Drawings— The  contractor  will  be  expected 
to  verify  the  correctness  of  the  drawings,  and 
will  be  required  to  make,  without  extra  charge, 
any  changes  in  the  work  which  are  necessi- 
tated bv  errors,  where  such  errors  oould  have 
been  discovered  by  an  inspection  of  the  draw- 
ings. 

The  contractor  will  be  expected  to  make,  at 
his  own  coat,  whatever  shop  drawings  may  be- 
required,  and  as  soon  as  made,  shall  furnish, 
free  of  charge,  four  (4)  copies  of  each  to  the 
Chief  Engineer. 

Patterns,  Etc.— Patterns  of  all  special  metal 
castings  used  in  executing  this  contract  shall 
be  the  property  of  the  Sanitary  District,  and , 
shall  be  delivered  to  said  Sanitary  District 
by  the  contractor,  properly  boxed  and  packed, 
at  the  time  the  contract  is  completed,  and 
without  oost  to  said  Sanitary  District. 

(Jl  BAND. 

All  sand  used  to  be  clean,  sharp  and  free 
from  loam  or  pebbles  in  a  degree  to  be  ap- 
proved by  the  Chief  Engineer. 

[k]  BROKEN  STONE. 

The  broken  stone  shall  be  of  sound  and  hard 
limestone,  free  from  dust  and  dirt,  the  largest 
stone  being  such  as  will  pass  through  a  ring 
not  larger  than  two  (2)  inches  in  diameter. 
The  stone  shall  be  "run  of  the  crusher,"  ex- 
oept  that  the  dust  and  dirt  must  be  separated. 

PORTLAND  AND  NATURAL  CEMENTS. 

The  best  Portland  and  natural  cements  shall 
be  used,  brand  and  quality  to  be  subject  to  ap- 
proval by  the  Chief  Engineer,  who  shall,  from 
time  to  time,  cause  such  tests  to  be  made  as 
may  seem  to  him  proper  for  determining  the 
quality  of  the  cement  which  Is  to  be  used  in 
the  work.  The  development  of  tensile  strength 
for  Portland  cement  shall  be  four  hundred 
(400)  pounds  per  square  inoh,  after  having  set 
seven  (7)  days,  and  for  natural  cement  one 
hundred  (100)  pounds  per  square  Inch,  after 
having  set  seven  (7)  days.  All  lumpy,  dirty  or 
damaged  cement  shall  be  rejected;  also  dam- 
aged and  short  weight  packages. 

[m]  PORTLAND   CEMENT: MORTAR. 

Portland  cement  mortar  shall  be  made  In 
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the  proportion  of  one  hundred  (100)  pounds 
avoirdupois  of  the  specified  Portland  cement 
to  two  (2)  cubic  feet  of  the  specified  sand.  The 
mixture  shall  be  made  and  used  in  a  manner 
to  be  approved  by  the  Chief  Engineer  in  order 
to  secure  first-class  workmanship. 

[n]  NATURAL    CBMBNT  MORTAR. 

Natural  cement  mortar  shall  be  made  in  the 
proportion  of  sixty-seven  (67)  pounds  avoirdu- 
pois of  the  specified  natural  cement  to  one  (I) 
cubic  foot  of  the  specified  sand .  This  mixture 
shall  be  made  and  used  in  a  manner  to  be  ap- 
proved by  the  Chief  Engineer  in  order  to  seoure 
first-class  workmanship. 

[O]      NATURAL  CEMENT  CONCRETE. 

The  natural  cement  oonorete  shall  consist  of 
two  (2)  parts  by  volume  of  broken  stone  to  one 
(1)  part  by  volume  of  the  specified  natural 
cement  mortar.  The  stone  and  mortar  shall 
he  thoroughly  incorporated  so  as  to  make  a 
homogenous  mass. 

The  conorete  mass  shall  be  rammed  in  a 
manner  to  be  approved  by  the  Chief  Engineer. 
On  being  placed,  the  conorete  shall  have  a 
wetness  such  as  to  permit  quaking  or  mobil- 
ity likened  to  liver. 

[p]  DATUM. 

Datum,  as  used  in  these  specifications,  shall 
be  understood  to  be  Chioago  Datum  as  es- 
tablished by  the  Sanitary  District 

GENERAL. 

Drainage.— The  contractor  is  to  provide  all 
necessary  pumping  machinery,  and  is  to  oper- 
ate same  at  his  own  cost  and  expense  during 
the  time  of  doing  the  work  and  until  the  whole 
work  is  fully  completed  and  inspected,  as  pro- 
vided for  in  other  sections  of  this  contract. 
The  contractor  shall  dispose  of  any  water 
pumped  in  such  manner  as  not  to  Interfere 
with  the  operations  of  other  contractors  for 
the  Sanitary  District. 

Explosive* —The  contractor  1b  to  furnish  all 
explosive  compounds  for  blasting  (he  material 
provided  to  be  excavated  under  this  contract, 
and,  whereas,  the  storing,  handling  and  use  of 
so  large  an  amount  of  explosive  material  re- 
quires the  utmost  care  and  discrimination,  it 
is,  therefore,  understood  and  agreed  that  the 
said  contractor  shall  arrange  for  the  storage 
of  all  explosive  materials  at  a  distance  of  not 
less  than  six  hundred  (000)  feet  from  the  work, 
or  from  any  dwelling  occupied  for  a  habita- 
tion,and  that  not  more  than  five  thousand  (5,000) 
pounds  shall  be  kept  in  one  place.  It  is  fur- 
ther understood  and  agreed  that  said  explosive 
material  shall  in  no  case  be  brought  on  to  the 
work  except  when  needed  for  tbe  propose  of 
charging  the  blast  holes,  and  then  only  in  such 
quantity  as  is  needed  tor  the  particular  work 
in  hand,  and  that  none  but  skilled  and  careful 


men  shall  be  employed  in  the  handling  or  use 
of  said  explosives,  and  that  no  liquid  explosive 
shall  be  used. 

It  is  further  understood  and  agreed  that  the 
ground  surrounding  all  magazines  shall  be 
kept  free  of  vegetable  or  oombustible  ma- 
terial for  a  radius  of  one  hundred  (100)  feet, 
and  that  their  walls  shall  be  made  bullet  proof 
to  the  heigbt  of  one  (I)  foot  above  the  con" 
tained  explosives,  and  that  in  no  case  shall 
tbey  be  made  of  brick  or  stone.  It  is  also  un- 
derstood and  agreed  that  such  signals  of  dan- 
ger as  may  be  directed  by  the  Chief  Engineer 
shall  be  given  or  displayed  before  the  firing  of 
any  blast,  and  that  the  said  contractor  shall 
conform  his  acts  to  and  obey  all  rules  and 
regulations  relative  to  the  handling  of  ex- 
plosives and  the  firing  of  blasts,  for  the  pro- 
tection of  life  or  property,  whioh  may  be  made 
by  the  Chief  Engineer  from  time  to  time;  and 
said  contractor  shall  hold  and  keep  said  party 
of  the  first  part  harmless  from  any  loss  or 
damages  or  liability  whatsoever  whioh  It  may 
suffer  or  incur,  directly  or  indirectly,  through 
the  handling  of  explosives,  or  through  the 
negligonce  of  the  contractor  or  any  one  un- 
der him. 

Extra  WorA— All  claims  for  extra  labor  or  ma- 
terials furnished  by  the  contractor,  or  for  dam- 
ages from  any  cause  whatever,  must  be  reported 
to  the  Chief  Engineer  at  the  time  such  labor  or 
material  are  furnishd  or  such  damages  oocur, 
and  they  must  also  be  presented  to  him  in  writ- 
ing at  the  end  of  the  month;  provided,  that  noth- 
ing shall  be  paid  for  as  extra  work  that  can  be 
classified  under  any  of  the  heads  upon  which 
prices  are  fixed  by  this  contract. 

Whenever  work  is  required  to  be  done  which  is 
not  now  contemplated  or  covered  by  the  prices 
hereinafter  given,  the  Chief  Engineer  shall  fix 
such  prices  for  the  work  as  he  shall  consider 
just  and  equitable,  and  the  contractor  shall  abide 
by  such  prices ;  provided,  he  enters  upon  such 
work  with  full  knowledge  of  the  prices  so  fixed  by 
the  Chief  Engineer ;  but  if  the  contractor  declines 
executing  said  work  at  the  prices  fixed  by  the 
Chief  Engineer,  then  the  Sanitary  District  may 
enter  into  contract  with  any  person  or  persons 
for  Its  execution  the  same  as  if  this  contract  had 
never  existed  ;  and  if  extra  work,  or  work  not 
provided  for  in  this  contract,  Is  performed  by  the 
contractor  before  prices  have  been  fixed  for  such 
work,  then  the  Chief  Engineer  shall  estimate  the 
same  at  such  prices  as  he  shall  deem  just  and 
reasonable,  and  his  decision  shall  be  final,  and 
the  said  contractor  shall  accept  of  such  prices  in 
full  satisfaction  of  all  demands  against  the  Sani- 
tary District  for  said  extra  work  ;  provided,  that 
if  the  extra  work  done  under  this  contract  is  of 
such  a  nature,  being  distinct  from  other  work 
being  done  by  said  contractor,  that  the  actual 
cost  of  the  same  can  be  determined,  then  the 
said  contractor  shall  receive,  and  the  Sanitary 
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District  shall  pay,  in  full  satisfaction  of  the 
same,  theaotoalcostof  the  work, with  fifteen  (15) 
per  cent  added ;  provided,  further,  that  nothing 
shall  be  deemed  extra  work  which  can  be  meas- 
ured or  estimated  under  the  provisions  of  this 
oontract.  It  is  further  agreed  that  in  all  oases  of 
question  or  dispute,  arising  or  growing  out  of 
this  contract  in  any  way  regarding  the  cost  or 
value  of  extras,  variations,  allowances,  deduo- 
tions  or  the  amount  of  damages  in  any  manner 
growing  out  of  the  violations  of  this  oontract, 
the  decision  of  the  Engineer  shall  be  final  and 
binding  on  both  parties  hereto. 

Responsibility  of  Contractor— kXL  the  work  pro- 
vided for  in  this  oontract  is  to  be  done  under  the 
direction  and  supervision  of  the  Chief  Engineer 
and  his  properly  authorized  agents.  The  con- 
tractor Is  to  be  guided  by  the  lines,  stakes,  marks 
and  grades  given  by  them,  and  is  to  carefully 
preserve  the  same  as  far  as  possible  during  the 
progress  of  the  work,  and  is  to  furnish  all  needed 
facilities,  without  charge  therefor,  to  enable  the 
Chief  Engineer  to  properly  give  lines  and  grades 
to  measure  the  work  from  time  to  time. 

All  work  will  be  subject  to  inspection  by  the 
said  Chief  Engineer  and  his  said  agents,  and  if 
not  in  aooordanoe  with  the  requirements  of  this 
contract  it  is  to  be  made  good  by  the  contractor. 

The  contractor  will  be  responsible  for  the 
entire  work  until  completed  and  accepted  by  the 
Sanitary  District.  The  contractor  will  be  re- 
quired to  give  his  personal  attention  to  the  fulfill- 
ment of  this  contract  and  to  the  execution  of 
the  work.  He  is  to  keep  the  same  under  his 
control,  and  will  not  be  allowed  to  sublet  all  or 
any  part  of  ii;  it  being  distinctly  understood 
and  agreed  that  the  subletting  of  the  work 
oovered  by  this  oontraot,  or  any  part  thereof, 
shall  after  ten  (10)  days'  notice,  work  a  forfeiture 
of  the  contract,  at  the  option  of  the  Sanitary 
District. 

The  contractor  will  not  be  allowed  to  assign 
by  power  of  attorney,  or  otherwise,  any  portion 
•of  the  moneys  that  may  become  due  through  the 
workings  of  this  oontraot.  In  oase  the  con- 
tractor fails  to  comply  with  the  provisions  of 
this  oontract,  as  to  progress  and  character  of 
work,  he  shall  be  duly  notified  in  writing,  and  ten 
(10)  days  after  the  giving  of  said  notice  the  party 
of  the  first  part  may  declare  this  contract  for- 
feited If  there  is  substantial  failure  to  oomply 
with  the  provisions. 

Changes  in  Plan— In  addition  to  the  reserva- 
tions hereinbefore  made,  the  Sanitary  District 
reserves  the  right  to  make  alterations  in  the 
line,  grade  and  minor  details  of  plan,  form, 
dimensions  or  material  of  the  work  herein  pro- 
vided for,  either  before  or  after  the  beginning  of 
•construction;  provided  that,  if  alterations  are 
made,  the  general  character  of  the  work  as  a 
whole  is  not  thereby  changed.  If  such  altera- 
tions diminish  the  quantity  of  the  work  to  be 
-done,  they  shall  not  constitute  a  claim  for  dam- 


ages or  for  anticipated  profits  on  the  work  that 
may  be  dispensed  with;  if  they  increase  the 
amount  of  work,  such  increase  shall  be  paid  for 
according  to  the  quantity  of  the  work  actually 
done,  and  at  prices  and  rates  established  for  such 
work  under  this  oontraot.  Notioe  of  any  change 
of  plan  must  be  given  the  contractor  In  writing. 
And  it  Is  expressly  agreed  that  no  alterations  or 
additions  or  extra  work  are  to  be  paid  for  unless 
directed  in  writing. 

Tods— The  contractor  is  to  furnish  all  the  tools 
of  every  kind  and  description,  Including  pumps, 
oars  and  tracks  necessary  to  the  full  and  com- 
plete carrying  out  of  this  oontraot,  and  on  com- 
pletion of  {he  work  is  to  remove  all  tools,  build- 
ings and  material  of  all  kinds  from  the  right  of 
way  of  the  Main  Drainage  Channel. 

Precautions  —  Whatever  precautions  may  be 
necessary  to  render  any  portion  of  the  work 
more  secure  in  any  respect,  or  to  decrease  the 
liability  of  aooident  from  any  cause,  or  to  avoid 
contingencies  which  are  liable  to  delay  the  com- 
pletion of  the  work,  shall  be  taken  by  the  con- 
tractor. 

Workmen- The  contractor  shall  employ  com- 
petent foremen  and  laborers,  and  shall  discharge, 
at  the  request  of  the  Chief  Engineer,  any  incom- 
petent or  unfaithful  men  in  his  employ.  None 
but  men  expert  in  their  respective  branches  of 
work  shall  be  employed  where  special  skill  is 
required. 

Patents— It  is  further  agreed  that  second  party 
shall  Indemnify,  keep  and  save  harmless  said 
first  party  from  all  liabilities,  judgments,  costs, 
damages  and  expenses  which  may  in  any  wise 
come  against  said  first  party,  or  which  may 
result  on  account  of  any  infringement  of  any 
patent  by  means  of  the  use  of  any  materials, 
machinery,  device  or  apparatus  used  in  the  per- 
formance of  this  contract,  or  of  designs  fur- 
nished by  second  party  and  accepted  by  Sanitary 
District. 

And  in  event  of  any  claim  or  suit  or 
action  at  law  or  equity  of  any  kind  whatsoever 
being  made  or  brought  against  said  first  party, 
then  first  party  shall  have  the  right  to  retain  a 
sufficient  amount  of  money,  in  the  same  manner 
and  upon  the  same  conditions  as  hereinafter,  in 
the  next  following  clause  of  this  contract,  pro- 
vided. 

Damages— It  any  damage  shall  be  done  by  the 
contractor,  or  by  any  person  or  persons  in  his 
employ,  to  the  owner  or  occupants  of  lands,  or 
to  any  property  adjoining  or  In  the  vicinity  of 
the  work  herein  contracted  to  be  done,  or  to  a 
neighboring  contractor,  the  Chief  Engineer  shall 
have  the  right  to  estimate  the  amount  of  said 
damages,  and  to  cause  the  Sanitary  District  to 
pay  the  same  to  the  said  owners  or  occupant,  and 
the  amount  so  paid  for  such  damages  shall  be 
deducted  from  the  money  due  said  contractor 
under  this  oontract. 

Said  contractor  covenants'  and  agrees  to  pay 
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all  damages  for  any  personal  injury  sustained  by 
any  person  growing  out  of  any  act  or  doing  of 
himself  or  his  employes  that  is  in  the  nature  of  a 
legal  liability,  and  he  hereby  agrees  to  indemnify 
and  to  save  the  Sanitary  District  harmless  against 
all  suits  or  actions  of  every  name  and  descrip- 
tion brought  against  the  said  Sanitary  District 
for  or  on  account  of  any  such  injuries,  or  such 
damages  received  or  sustained  by  any  person  or 
persons,  by  or  from  said  contractor,  his  servants, 
agents  or  employes,  in  the  execution  of  said 
work;  or  by  or  in  consequence  of  any  negligence 
in  guarding  the  same;  or  by  or  on  account  of 
any  act  or  omission  of  said  contractor,  his  agents 
or  employes;  and  the  said  contractor  further 
agrees  that  so  much  of  the  money  due  him, 
under  and  by  virtue  of  this  contract,  as  shall  be 
considered  necessary  by  the  Board  of  Trustees 
of  the  Sanitary  District,  may  be  retained  by  the 
said  Sanitary  District  until  such  suit  or  claim  for 
damages,  as  aforesaid,  shall  have  been  settled, 
and  evidence  to  that  effect  furnished  to  the 
satisfaction  of  the  said  Board  of  Trustees. 

Sanitary  District  Law— The  said  contractor 
hereby  agrees  to  carry  on  all  the  work  provided 
for  in  this  contract,  in  strict  conformity  to  the 
requirements  of  the  law  under  whtch  the  Sani- 
tary District  of  Chicago  is  organized,  entitled 
"An  act  to  create  Sanitary  Districts  and  to  re- 
move obstructions  from  the  Desplaines  and  Illi- 
nois Rivers,"  approved  May  29, 1889,  in  force  July 
1, 1889,  which  provides  in  Section  11,  among  other 
things,  that  "No  person  shall  be  employed  on 
said  work  unless  he  be  a  citizen  of  the  United 
States,  or  has  in  good  faith  declared  his  inten- 
tions to  become  such  a  citizen.  In  all  cases 
where  an  alien,  after  filing  his  declaration  of  in- 
tention to  become  a  citizen  of  the  United  States 
shall,  for  the  space  of  three  (8)  months  after  he 
could  lawfully  do  so,  fall  to  take  out  his  final 
papers  and  complete  his  citizenship,  such  failure 
shall  be  prima  facie  evidence  that  his  declaration 
of  intentions  was  not  made  in  good  faith.  And 
that  eight  (8)  hours  shall  constitute  a  day's 
work." 

Time— The  contractor  agrees  to  begin  work 
within  fifteen  (15)  days  after  the  execution 
of  this  oontract,  weather  permitting.  Provided, 
that  the  said  contractor  agrees  not  to  proceed  to 
the  execution  of  any  part  of  the  work  until  he 
shall  have  been  notified  by  the  said  Sanitary  Dis- 
trict to  proceed  therewith. 

The  works  hereinbefore  specified  to  be  done 
are  to  be  prosecuted  with  all  possible  diligence. 
That  part  of  the  work  underneath  the  Bear 
Trap  Dam  up  to  a  level  of  —13,  including  the 
placing  and  imbedding  of  the  extreme  supports 
for  rollers,  shall  be  prosecuted  with  all  diligence, 
and  as  soon  as  done  the  contractors  for  erection 
of  the  Bear  Trap  Dam  shall  be  allowed  to  pro- 
ceed with  said  erection.  It  is  especially  pro- 
vided that  no  work  shall  be  done  when,  in  the 
opinion  of  the  Engineer,  the  weather  Is  unfit. 


The  whole  work  shall  be  completed  on  or  before 
November  1,  1897. 

Prices— In  consideration  of  the  said  work  being 
carried  on  and  completed  in  time  and  manner  as 
hereinbefore  specified,  the  said  party  of  the  first 
part  agrees  to  pay  to  the  said  party  of  the  second 
part  the  following  amounts  for  each  kind  of 
work  respectively,  and  the  said  party  of  the 
second  part  agrees  to  receive  and  accept  the 
same  as  full  compensation  for  the  performance 
of  the  work,  including  the  furnishing  of  the 
material,  tools,  labor,  etc.,  to-wlt.: 

(a)  Lump  sum  price  for  all  metal  and  timber 
work  in  place,  including  all  work  involved 
therein,  fourteen  thousand  two  hundred  dollars 
($14,200.00). 

(6)  Price  per  cubic  yard  for  excavation,  meas- 
ured in  excavation,  two  dollars  ($9.00.) 

ifi)  Price  per  actual  cubic  yard  for  concrete 
masonry  in  place,  including  all  mortar,  concrete, 
labor,  appliances  and  every  other  item  of  ex- 
pense attending  Its  construction: 

(1)  Between  north  and  south  faces  of  abut- 
ments for  Bear  Trap  Dam,  four  and  sixty  hun- 
dredths dollars  ($4.00.) 

(2)  Between  the  sluice  gate  piers,  three  and 
sixty  hundredths  dollars  ($3.60.) 

(8)  Retaining  walls  north  of  sluice  gates  and 
at  south  end  of  Main  Channel,  three  and  sixty 
hundredths  dollars  ($3.60.) 

(4)   All  other  concrete,  three  dollars  ($3.00). 

The  prices  named  shall  include  cost  of  all 
work  and  materials  of  whatever,  kind  that  shall 
be  needed  to  complete  the  work  in  all  details 
ready  for  the  purpose  for  which  it  is  intended. 
The  prices  proposed  must  include  all  royalties 
for  patents  or  patented  materials  and  appliances 
used  in  the  construction  of  the  work  described 
in  the  specifications  and  agreements,  and,  before 
final  payment  is  made,  the  contractor  shall 
furnish  a  satisfactory  guarantee  against  all  said 
olalms. 

Time  and  Manner  of  Payment.— The  lump  sum 
payment  for  metal  and  timber  work  shall  be 
made  in  two  parts,  sixty  (60)  per  oent  when  all 
the  metal  and  timber  shall  have  been  delivered 
at  the  site  of  the  work,  and  the  remainder  when 
the  work  shall  have  been  completed. 

For  all  the  excavation  and  masonry  work,  on 
which  there  Is  a  specified  price  per  cubic  yard, 
monthly  estimates  will  be  made  and  returned  by 
the  Chief  Engineer,  and  payment  made  on  or  be- 
fore the  tenth  (10th)  day  of  each  month  for  the 
work  done  during  the  preceding  month  to  the 
amount  of  eighty-seven  and  one-half  (8?K)  per 
oent  of  the  value  thereof. 

Bight  of  Way— The  contractor  may  have  access 
to  the  site  of  the  work  over  the  right,  of  way  of 
the  Sanitary  District  from  the  south  in  a  manner 
that  shall  not  unreasonably  interfere  with  the 
operations  of  the  contractors  for  Section  15  of 
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the  Main  Channel  or  the  contractors  for  the 
Regulating  Works  of  the  Sanitary  District.  He 
may,  for  the  purpose  of  prosecuting  his  work, 
occupy  the  ground  to  the  south  of  the  Main 
Channel,  south  of  the  existing  structures  of  the 
contractors  for  said  works,  and  the  space  be- 
tween the  railroad  tracks  of  said  contractor, 
providing,  always,  he  occupy  the  right  of  way  of 
the  Sanitary  District.  He  may  occupy  a  space 
of  one  hundred  and  twenty  (190)  feet  west  and 
one  hundred  (100)  feet  east  6f  the  west  line  of 
the  Main  Channel,  and  northerly  to  the  north 
end  of  the  Bite  of  the  work.  He  may  maintain  a 
roadway  west  and  southerly  over  the  railroad 
tracks  of  the  contractors  for  the  Regulating 
Works,  provided,  that  there  be  no  unnecessary 
interference  with  the  operation  of  said  tracks. 
When  the  work  to  be  done  beneath  the  Bear 
Trap  Dam  has  been  completed,  the  contractors 
for  the  dam  shall  have  access  to  the  site  for  the 
purpose  of  erecting  the  dam.  The  contractors 
for  the  Bear  Trap  pam  shall,  at  such  times  and 
in  such  manner  as  the  Engineer  may  direct,  nave 
access  to  the  site  of  the  work  for  the  purpose  of 
constructing  parts  of  the  work  for  which  they 
are  under  contract  with  the  8anitary  District, 
and  no  expense  to  the  Sanitary  District  shall 
follow  therefrom.  The  eight  (8)  spans  of  bridge 
(over  the  openings  for  sluice  gates  which  are  to 
be  filled  with  masonry)  shall  be  removed  under 
the  direction  of  the  Engineer,  free  of  cost  to  the 
second  party. 

Failure  to  Complete— It  is  further  agreed  by  the 
said  party  of  the  seoond  part,  that  if  the  work  to 
be  done  under  this  contract  shall  be  abandoned, 
or  if  it  shall  be  assigned  by  him,  or  if  he  loses 
control  of  the  work  from  any  cause  excepting 
the  acts  of  God  and  the  public  enemy,  or  if  the 
rate  of  progress  is  not  such  as  to  insure  its  com- 
pletion within  the  time  specified,  or  if  at  any  time 
the  Chief  Engineer  shall  be  of  the  opinion  and  shall 
so  certify  in  writing  to  the  said  party  of  the  first 
part,  that  the  said  work,  or  any  part  thereof,  is 
unnecessarily  or  unreasonably  delayed,  or  that 
the  contractor  is  willfully  and  persistently  violat- 
ing any  of  the  conditions  or  covenants  of  this 
contract,  or  is  not  executing  said  oontraot  in 
good  faith,  the  said  party  of  the  first  part  shall 
have  the  power  to  notify  said  contractor  to  dis- 
continue all  work,  or  any  part  thereof,  as  may 
be  designated  by  said  party  of  the  first  part,  and 
the  said  party  of  the  first  part  shall  thereupon 
have  the  power  either  to  complete  said  work  by 
contract  or  to  employ  such  men  and  teams,  and  to 
obtain  such  machinery,  implements  and  tools,  and 
to  purchase  such  material  as  the  said  Chief  Engi- 
neer may  deem  necessary  to  complete  the  work 
herein  described,  or  any  part  thereof.  And  in  so 
doing,  the  said  Chief  Engineer  may  use  such 
tools,  implements  and  materials  as  may  be  found 
upon  the  line  of  work.  The  cost  of  doing  such 
work  shall  be  charged  to  the  said  contractor,  and 
any  moneys  that  may  then  be  due,  or  may  at  any 
time  thereafter  beoome  due  to  said  contractor, 


under  and  by  virtue  of  this  contract  or  any  part 
thereof,  shall  be  applied  by  first  party  to  the  pay- 
ment of  such  cost  so  far  as  the  same  shall  suffice 
therefor,  and  the  remainder  of  the  cost  of  so 
completing  said  work,  if  any,  shall  be  paid  by 
said  contractor  to  first  party  on  demand. 

Payment  of  Laborers— Said  contractor  shall  pay 
the  laborers  employed  by  him  promptly  at  reg- 
ular intervals,  and  at  least  twice  each  month, 
and  shall  not  pay  said  laborers  in  scrip,  checks 
or  other  evidenoes  of  indebtedness,  nor  in  any 
manner  other  than  with  lawful  currency  of  the 
United  States,  and  if  at  any  time  during  the 
progress  of  said  work,  the  said  contractor  shall 
fail  or  neglect  to  pay  for  labor  performed,  and  in 
manner  aforesaid,  or  for  materials,  tools,  explo- 
sives, machinery,  appliances,  fuel,  provisions  or 
supplies  of  any  sort  or  kind  used  or  consumed  in, 
upon  or  on  account  of  the  work  covered  by  this 
contract,  the  party  of  the  first  part  shall  have 
power  to  pay  for  such  labor  or  materials,  explo- 
sives, machinery,  appliances,  fuel,  provisions  or 
supplies  of  whatever  sort  or  kind,  out  of  any 
moneys  that  may  be  due  to  said  contractor,  and 
said  amount  so  paid  shall  be  retained  out  of  any 
money  due  or  to  beoome  due  to  said  contractor. 
In  any  such  case,  the  party  of  the  first  part  is 
hereby  authorized  and  empowered  by  the  said 
party  of  the  seoond  part  to  ascertain  by  its 
Engineer  the  amounts  due  or  owing  from  said 
contractor  to  any  laborer  or  laborers,  or  to 
any  person  or  persons,  for  materials,  tools,  ex- 
plosives, machinery,  apparatus,  fuel,  provisions 
or  supplies  of  any  sort  or  kind,  or  consumed 
upon,  in  or  on  aooount  of  the  work  covered  by 
this  oontraot,  in  such  manner  and  upon  such 
proof  as  he,  said  Engineer,  may  deem  sufficient, 
and  without  giving  any  notice  of  such  proceed- 
ings to  said  contractor,  and  the  amount  or 
amounts  so  found  by  the  said  party  of  the  first 
part  to  be  due  and  owing  to  said  laborer  or 
laborers,  or  to  said  persons  furnishing,  as  afore- 
said, shall  be  final  and  conclusive  evidence  as 
against  said  contractor,  and  may  thereafter  be 
paid  over  by  the  said  first  party  to  such  laborer 
or  laborers  or  to  such  persons  furnishing,  at 
aforesaid. 

Final  Payment— The  said  party  of  the  second 
part  further  agrees  that  he  shall  not  be  entitled 
to  demand  or  receive  final  payment  for  any  por- 
tion of  the  aforesaid  work  or  materials  except -in 
the  manner  set  forth  in  this  agreement,  nor  until 
each  and  all  of  the  stipulations  hereinbefore 
mentioned  are  complied  with,  and  the  said  Chief 
Engineer  shall  have  given  his  certificate  to  that 
effect;  whereupon  the  said  party  of  the  first 
part  will,  at  the  expiration  of  thirty  (90)  days 
after  such  completion  and  satisfactory  test  and 
successful  operation,  and  delivery  of  such  cer- 
tificate, pay,  and  it  hereby  binds  itself  to  pay, 
the  said  party  of  the  seoond  part,  in  cash,  the 
whole  amount  of  money  accruing  to  said  second 
party  under  this  oontraot,  excepting  such  sum  or 
sums  of  money  as  may  be  lawfully  retained 
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under  any  of  the  provisions  of  this  contract 
hereinbefore  set  forth.  Provided,  that  nothing 
herein  contained  shall  be  oonstrued  to  aflfeot  the 
Tight  hereby  reserved  of  the  said  party  of  the 
first  part  to  reject  the  whole  or  any  portion  of 
the  aforesaid  work  should  the  said  certificate  be 
f  ound  to  be  inconsistent  with  the  terms  of  this 
agreement  or  otherwise  improperly  given. 

It  is  farther  stipulated  and  agreed  that  the  ob- 
ligation of  this  oontract  shall  not  be  taken  as 
fully  performed  by  the  contractor,  nor  shall  the 
sureties  hereto  be  released,  until  said  founda- 
tions for  Bear  Trap  Dam  and  Collateral  Work 
shall  have  been  tested  by  the  letting  of  water 
into  the  Main  Channel,  and  its  flowage  through 
said  works;  and,  should  such  test  disclose  any 
defects  In  material  or  workmanship  not  conform- 
ing to  the  original  specifications,  plans  and  con- 
tract, the  contractor  snail  replace  all  such 
•defective  parts  at  his  own  expense. 

Health  Ji€fftdailon8—S&\d  party  of  the  second 
part  agrees  to  make  provision  for  an  ample  sup- 
ply of  suitable  drinking  water  for  employes,  and 
to  take  such  means  as  shall  effectually  prevent 
the  creation  of  a  nuisance  on  any  part  of  the 
right  of  way  of  said  Sanitary  District  or  adjacent 
-thereto. 

Contractor's  Bond— The  contractor  shall  fur- 
nish a  bond  in  the  sum  of  fifteen  thousand 
($15,000)  dollars,  with  good  and  sufficient  sure- 
ties, the  same  to  be  satisfactory  to  the  Board  of 
Trustees  of  the  Sanitary  District,  conditioned  for 
the  faithful  performance  of  all  the  terms  and 
conditions  of  this  oontract,  and  should  the  sure- 
ties on  said  bond  at  any  time  fail  financially,  or 
be,  in  the  opinion  of  said  Board  of  Trustees,  in- 
sufficient security  for  the  penalty  of  said  bond, 
then,  in  that  case,  they  may,  on  giving  ten  (10) 
days'  notice  thereof  in  writing,  require  said  con- 
tractor to  furnish  a  new  or  additional  bond  in 
the  place  of  the  bond  so  having  become  insuffi- 
cient or  worthless. 

In  Witness  Whebeof,  on  the  day  and  year 
first  above  written,  the  said  Sanitary  District  of 
Chicago  has  caused  this  agreement  to  be  signed 
by  its  President,  and  attested  by  its  Clerk,  and 
its  corporate  seal  to  be  hereto  affixed,  and  the 
said  party  of  the  second  part  has  hereunto 
set  its  hand  and  seal." 

THE  SANITARY  DISTRICT  OP  CHICAGO. 
(Signed)  By  Thomas  Kelly, 

Attest :  President. 

Jas.  Riddick,  Clerk. 

THE  GRIFFITHS  &  MoDBRMOTT  CONSTRUC- 
TION COMPANY, 

M.  McDbrmott. 
{seal]  President. 

John  Griffiths, 

Secretary." 

REPORT  ON  ORDINANCE  FOR  ENFORCE- 
MENT OF  EIGHT-HOUR  LAW  AND  FOR 
PREFERENCE  OF  UNION  LABOR. 

Mr.  Braden,  Chairman,  presented   a 


report  from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  an  ordinance  for  the  enforcement  of 
the  eight-hour  law  and  for  preference  of 
union  labor,  presented  to  that  Committee  • 
at  the  meeting  held  June  2,  1897,  (page 
4034  of  the  Proceedings),  the  report 
recommending  that  the  ordinance  be 
adopted;  and  the  report  and  ordinance 
were  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted, 
the  recommendations  contained  therein 
concurred  in,  and  the  accompanying 
ordinance  passed. 

In  the  same  connection  Mr.  Jones 
presented  the*  following  communication, 
which  was. read  by  the  Clerk: 

"Chicago,  III.,  June  28, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  undersigned,  in  con- 
curring in  the  report  of  the  majority 
recommending  the  adoption  of  the  eight- 
hour  day  and  union  labor  ordinance,  de- 
sires to  submit  additional  observations 
on  the  necessity  of  the  union  labor  pro- 
vision. Whether  it  be  for  good  or  for 
evil,  we  must  recognize  that  organiza- 
tion is  the  spirit  of  the  age;  and  in  these 
days  of  the  aggregation  of  capital  in 
great  enterprises,  of  combinations  and 
trusts  and  monopolies,  I  agree  with  the 
contention  of  all  earnest  students  of 
political  economy  that  labor,  too,  must 
organize  if  it  is  to  be  able  to  successfully 
cope  against  the  exactions  of  organized 
capital.  I  therefore  believe  that  the  pro- 
vision of  the  ordinance  requiring  that 
preference  shall  be  given  by  contractors 
to  union  labor  is  a  salutary  one  and  in 
consonance  with  the  natural  develop- 
ment of  that  economic  principle  which 
recognizes  in  the  organization  of  labor 
the  greatest  safeguard  against  oppression 
of  capital.  Apart,  however,  from  this 
consideration,  is  the  plain  duty  devolving 
upon  the  Trustees  of  the  Sanitary  Dis- 
trict to  place  every  safeguard  around  the 
lives  and  health  of  those  employed  in  one 
great  engineering  enterprise.  Union 
labor  consists  not  so  much  in  union  prices 
as  it  does  in  the  promotion  and  encourage- 
ment of  that  fraternal  feeling  which 
should  exist  between  artisans  or  work- 
men of  the  same  class  and  which  in  every 
progressive  union  has  led  to  the  adoption 
of  provident  rules  for  caring  for  the  sick 
ana  unfortunate  in  the  hour  of  their 
distress.  Sickness  and  accident  and  fre- 
quent deaths  are  unavoidable  in  our 
great  work ;  and  while  we  cannot  pre- 
vent these,  we  can  and  should  encourage 
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every  voluntary  organization  of  labor 
which  numbers  among  its  objects  the 
care  of  the  sick  and  afflicted,  Christian 
ministration  to  the  dying,  and  a  decent 
*  burial  for  the  dead. 

The  average  Drainage  Canal  laborer  is 
the  Pariah  of  modern  civilization,  an 
outcast  of  society.  Let  us  encourage  him, 
too,  to  organize — not  for  the  oppression 
of  some  one  else,  but  for  his  own  pro- 
tection, for  his  own  elevation.  We  have 
not  hesitated  to  exert  the  great  powers 
of  this  Board  to  crush  out  intemperance 
and  licentiousness  along  our  works.  We 
have  declared  war  on  the  brothel;  let  us 
now  go  a  step  farther  and  declare  war 
on  the  potter's  field. 

Respectfully  submitted, 
(Signed)  Alex.  J.  Jones." 

Mr.  Eokhart  presented  a  minority  re- 
port, signed  by  Messrs.  Eckhart,  Wenter 
and  Carter,  setting  forth  at  some  length 
their  views  upon  the  questions  at  issue 
before  the  Board,  and  asking  that  the 
ordinance  accompanying  the  same  be 
adopted  as  a  substitute  for  the  one  pre- 
sented with  the  majority  report;  and 
the  minority  report  was  read. 

Mr.  Eckhart,  seconded  by  Mr.  Wenter, 
moved  that  the  minority  report  be  sub- 
stituted for  the  majority  report. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Carter,  Eckhart  and  Wenter — 
three.  Nays — Messrs.  Boldenweck,  Bra- 
den,  Jones,  Kelly  and  Smyth — five. 

Upon  which  result  the  President  de- 
clared the  motion  to  substitute  lost. 

Mr.  Braden  then  renewed  his  motion 
for  the  adoption  of  the  majority  report 
and  passage  of  accompanying  ordinance. 

On  roll-call,  on  the  adoption  of  the 
majority  report,  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Jones, 
Kelly  and  Smyth — five.  Nays — Messrs. 
Carter,  Eckhart  and  Wenter — three. 

Upon  which  result,  the  President  de- 
clared the  motion  carried,  the  majority 
report  adopted,  and  the  accompanying 
ordinance  passed. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  then  moved  that  the  Chief  Engi- 
neer be  instructed  to  have  a  copy  of  the 
ordinance,  just  adopted,  printed  in  all 
future  specifications  and  contracts  of 
the  District. 

On  roll-call  the  vote  stood :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Smyth  and  Wenter — seven. 
Nays — Mr.  Eckhart — one. 


Upon  which  result  the  President  de- 
clared the  motion  carried. 

Before  voting,  Messrs.  Eckhart,  Jones 
and  Wenter  made  the  following  explana- 
tions, which  they  asked  to  have  recorded 
in  the  Proceedings: 

Mr.  Eckhart — "I  want  to  explain  my 
vote.  I  vote  no  upon  this  proposition  be- 
cause it  is  embodied  in  the  ordinance." 

Mr.  Jones — "I  wish  to  explain  my 
vote,  too,  and  have  it  made  part  of  the 
record.  I  vote  aye  for  the  reason  that  I 
understand  the  effect  of  this  motion  to  be 
that  each  contract  will  contain  the  fol- 
lowing words,  that  is,  the  ordinance, 
and  that  '  this  contract  is  made  subject 
to  the  following  terms  and  conditions,' 
thereby  quoting  the  ordinance  in  full." 

Mr.  Wenter — "I  desire  to  say  that  I 
am  in  favor  of  the  ordinance  as  far  as 
the  minority  went,  and  let  that  eight- 
hour  question  go  in,  but  I  do  not  believe 
that  preference  should  go  in." 

The  following  is 

THE  MAJORITY  REPORT  AND  ACCOMPANY- 
ING ORDINANCE. 

"  Chicago,  June'  8th,  1807. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Committee  on  En- 
gineering, to  whom  was  referred  the  or- 
dinance introduced  by  Trustee  Jones  on 
June  2nd,  1897  (page  4084  of  Proceed- 
ings), beg  leave  to  report  that  they  have 
considered  the  same  and  herewith  re- 
turn it  to  the  Board  with  the  recom- 
mendation that  it  be  adopted. 

The  law  under  which  this  District  was 
organized  provides  that  eight  hours  shall 
constitute  a  legal  day's  work,  and  all 
contracts  heretofore  executed  by  the 
Board  of  Trustees  have  contained  this 
provision.  It  is  found,  however,  that 
the  custom  of  all  contractors  has  been 
to  employ  their  employes  by  the  hour 
and  require  them  to  work  ten  or  more 
hours  per  day,  thus  violating  the  plain 
spirit  of  the  eight  hour  law  while  per- 
haps not  infringing  upon  its  strict  legal 
construction.  It  is  the  opinion  of  your 
Committee,  however,  that  in  the  adop- 
tion of  the  eight-hour  provision  to  the 
Sanitary  District  law  the  General  As- 
sembly not  only  intended  that  eight 
hours  should  constitute  a  day's  work, 
but  also  meant  to  lay  down  the 
humane  mandate  that  eight  hours 
should  be  the  maximum  day's  work.  It 
is  in  accordance  with  this  spirit  and  in- 
terpretation that  we  recommend  the 
adoption  of  the  ordinance  as  introduced; 
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because  it  secures  the  observance  of  an 
eight  hour  day  by  giving  the  Board 
discretion  to  exact  severe  penalties  from 
any  employer  who  may  violate  this  pro- 
vision by  requiring  any  employe  to  labor 
more  than  eight  hours  out  of  the  twenty- 
four. 

Your  Committee  fully  appreciates  the 
valueB  of  the  suggestions  that  have  been 
made  that  certain  emergencies  may  arise, 
such  as  breaks  in  levees,  temporary  over- 
flows, and  accidents  of  various  kinds, 
which  may  require  employes  to  work  in 
excess  of  eight  hours  on  some  rare 
occasions.  To  prevent  injustice  in  such 
cases  as  these  the  Board  is  given  ample 
discretion  to  waive  the  penalty  on  the 
proper  showing  of  facts,  since  the  power 
of  imposing  the  penalty  is  entirely  within 
the  discretion  of  the  Board  and  naturally 
subject  to  modification  on  the  proper 
petition  of  the  parties. 

In  these  days  of  the  aggregation  of 
capital,  we  agree  with  the  contention  of 
all  earnest  students  of  political  economy 
that  labor,  too,  must  organize  if  it  is  to 
be  able  to  successfully  cope  against  the 
exaction  of  organized  capital.  We  there- 
fore believe  that  the  provision  of  the 
ordinance  requiring  that  preference  shall 
be  given  by  contractors  to  union  labor  is 
a  salutary  one  and  in  consonance  with 
the  natural  development  of  that  econ- 
omic principle  which  recognizes  in  the 
organization  of  labor  the  greatest  safe- 
guard against  oppression  of  capital. 

•  Since  the  introduction  of  this  ordi- 
nance and  its  reference  to  your  Commit- 
tee it  has  been  formally  endorsed  by  the 
Chicago  federation  of  Labor,  the  Build- 
ing Trades  Council  of  Chicago  and  vari- 
ous other  labor  organizations  of  this  city, 
and  we  believe  its  adoption  will  be  in 
harmony  with  the  sentiments  of  this 
community  and  be  received  with  ap- 
proval by  the  taxpayers  and  voters  of 
the  Sanitary  District  of  Chicago,  of 
whom  the  members  of  this  Board  are  the 
accredited  representatives. 

Respectfully  submitted, 
(Signed)  J.  G.  Bbaden, 

Wm.  Boldenweck, 
Alex.  J.  Jones, 
T.  A.  Smyth, 
Thomas  Kelly, 
Committee  on  Engineering." 


all  future  specifications  for  contracts  for 
the  construction  of  the  Main  Channel 
and  auxiliary  works,  the  Engineering 
Department  shall  provide  that  such  con- 
tracts shall  be  executed  in  conformance 
with  the  law  constituting  eight  hours  a 
legal  day's  work  in  all  contracts  under 
the  Sanitary  District  of  Chicago,  and 
that,  in  the  employment  of  labor,  con- 
tractors shall  be  required  and  specifically 
agree  to  give  preference  to  union  labor. 

Section  2.  That  all  contracts  here- 
after executed  for  the  works  of  the  Sani- 
tary District  of  Chicago  shall  contain 
I>rovisions  constituting  eight  hours  a 
egal  day's'. work,  and  forbidding  the  em- 
ployment of  any  employe  or  employes 
for  a  longer  period  than  eight  hours  in 
any  twenty- four  hours,  and  that  said 
contracts  shall  vest  specific  authority  in 
the  Police  Department  of  the  Sanitary 
District  of  Chicago  to  exercise  super- 
vision for  the  enforcement  of  this  pro- 
vision, and  shall  provide  that  the  Board 
of  Trustees  of  the  Sanitary  District  of 
Chicago  shall  be  empowered  in  all  cases 
of  violation  of  said  eight  hour  law  to 
deduct  and  retain  from  any  moneys  ac- 
cruing to  said  contractors  a  sum  as 
liquidated  damages  at  the  rate  of  five 
dollars  per  hour  for  each  employe  who 
shall  be  required  to  work  in  excess  of 
eight  hours  per  day  by  any  contractor  on 
said  Canal." 


ORDINANCE  : 

liBe  it  ordained  by  ike  Board  of  Trustees 
of  the  Sanitai  y  District  of  Chicago: 

Section  1.    That  in  the  preparation  of 


The  following  is 

THE  MINORITY  REPORT  AND  ACCOMPANY- 
ING ORDINANCE: 

"Chicago,  June  23,  1897. 

To  the  Honorable,  the  Board  of  Irttstees, 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — The  undersigned  mem- 
bers of  the  Engineering  Committee  re- 
spectfully submit  herewith  a  minority 
report  upon  the  labor  resolution  reported 
by  a  majority  of  the  Committee. 

We  heartily  concur  in  that  portion  of 
the  majority  report  which  refers  and 
seeks  to  carry  into  effect  the  eight  hour 
labor  law.  We  believe  that  eight  hours 
should  constitute  a  day's  wage.  We, 
therefore,  cheerfully  support  and  urge 
full  and  complete  enforcement  of  the 
Illinois  Statute  by  the  insertion  of 
proper  and  compulsory  provisions  re- 
specting the  same  in  all  future  contracts 
of  the  District. 

As  to  that  portion  of  the  majority  re- 
port which  declares  "  that  in  the  em- 
ployment of  labor,  contractors  shall  be 
required  and  specifically  agree  to  give 
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preference  to  union  labor,"  we  are  stren- 
uously opposed.  • 

We  protest  against  any  preference  be- 
ing shown  other  than  as  declared  by  the 
Statutes  of  the  State,  namely,  for  Ameri- 
can labor,  native  and  naturalized. 

We  assert  that  all  men  should  stand 
upon  an  equality  before  this  Board  as 
before  the  law.  That  every  wage  earner 
should  have  an  equal  chance  to  earn  his 
daily  bread,  whether  he  be  a  union  man 
or  otherwise. 

We  maintain  that  the  doctrine  of  the 
equality  of  mankind  should  be  respected 
and  observed  by  our  Board  of  Trustees  in 
all  official  acts  and  dealings. 

We  denounce  as  un-American  any  at- 
tempt to  discriminate,  by  the  corporate 
action  of  any  public  bod  v,  between  or- 
ganizations and  individuals.  Glass 
preferment  is  as  odious  to  the  American 
mind  as  that  of  birth  or  creed. 

We  contend  that  this  municipality 
should  recognize  no  distinction  in  the 
employment  of  men  save  for  American 
labor.  Upon  the  broad  plane  of  Ameri- 
can citizenship  only  are  we  willing  to 
measure  and  to  be  measured. 

As  Trustees  of  the  Sanitary  District  of 
Chicago,  we  have  been  elected  by  the 
voters  of  all  classes,  members  of  organ- 
izations and  otherwise,  and,  representing 
all  the  people,  we  have  no  right,  moral 
or  legal,  to  discriminate  against  or  favor 
a  part.  The  only  qualification  we  can 
rightfully  exact  of  labor  is  that  of  citi- 
zenship. This  is  the  only  one  recognized 
by  law. 

As  servants  and  representatives  of  all 
the  people,  our  official  dealings  should 
be  without  fear  or  favor  and  our  public 
acts  fair  and  equal  alike  to  all. 

We  contend  that  the  declaration  con- 
tained in  the  majority  report  is  both  weak 
and  insincere ;  weak  in  that  it  merely 
requires  that  a  preference  be  given  with- 
out providing  any  means  to  enforce  the 
same ;  insincere  in  that  it  asserts  a  claim 
which  it  fails  to  make  mandatory. 

Either  the  supporters  of  the  majority 
report  realize  that  such  a  discrimination 
would  be  enjoined  by  the  courts,  as  un- 
reasonable and  unjust,  or  they  lack  the 
courage  to  enforce  their  convictions. 
No  one  is  satisfied  or  deceived  by  a  hol- 
low declaration — a  bare  statement  with- 
out effect.     It  is  a  mockery  and  a  sham. 

The  mere  offer  of  a  stone  for  the  true 
loaf  asked  will  not  delude  the  union 
laborer.     None  are  more  keen  to  detect 


political  quackery  and  demagogism 
than  the  members  of  that  organization. 
We  here  openly  assert  that  the  only  test 
which  should  be  urged  in  the  employ- 
ment of  men  by  this  District  is  that  of 
citizenship  without  other  discrimination. 
By  this  declaration  we  are  willing  to 
judge  and  be  judged,  now  and  hereafter. 

In  the  expenditure  of  the  vast  sum  of 
eighteen  millions  in  the  construction  of 
the  Canal,  over  three- fourths  of  that 
amount  has  been  paid  to  the  day  laborer. 
So  far,  the  wage-earner  has  been  the 
chief  beneficiary  of  this  great  enterprise. 
Our  laborer  has  been  better  oared  for, 
better  paid,  and  more  consideration 
given  his  welfare  and  well  being  than 
the  workers  in  any  other  undertaking  of 
like  magnitude. 

During  the  five  years  already  con- 
sumed in  this  great  enterprise,  in  which 
at  times  8,700  men  have  been  at  work, 
no  discrimination  in  employment  has 
ever  been  made,  no  labor  disturbances  or 
strikes  have  occurred,  and  no  serious 
complaints  have  been  heard. 

Heed  the  words  of  the  labor  statisti- 
cian, Joseph  Greenhut,  relative  to  the 
condition  and  employment  of  men  on 
this  work,  in  his  report  to  the  Board, 
November  18,  1895,  Proceedings  page 
2986: 

"Trade  unions  are  impracticable  along 
thirty  miles  of  the  Channel,  in  an 
almost  uninhabited  stretch  of  territory 
along  the  Illinois  and  Michigan  Canal 
and  the  tracks  of  two  trunk  railways. 
There  has  been  from  the  beginning  abso- 
lute free  trade  in  labor  on  this  public 
work,  and  the  contractors,  on  the  whole, 
have  not  reduced  wages  by  attempting 
to  import  low  priced  working  people, 
and  the  few  hundred  colored  teamsters 
and  laborers  earn  the  same  wages  as  the 
white  laborers.  This  is  a  great  achieve- 
ment in  the  necessary  amalgamation  of 
the  working  forces  in  a  mixed  popula- 
tion, by  raising  all  laborers  to  the  high 
American  standard  of  earning  a  living. n 

Are  these  not  words  of  wisdom,  and  a 
tribute  to  the  condition  and  treatment  of 
the  laborers  under  our  supervision? 
Why  should  this  record  be  changed? 
Now,  when  four-fifths  of  the  undertak- 
ing is  completed,  why  should  a  discrimi- 
nation in  toe  employment  of  men  be  in- 
augurated? Remember  the  old  saying, 
''Let  well  enough  alone." 

We  urge  upon  this  Honorable  Board 
the  recognition  of  no  discrimination 
except  for  the  American  citizen,  no  pre- 
ferment except  for  American  labor  in 
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its  highest  and  broadest  meaning,  and 
we  herewith  enter  our  solemn  protest 
upon  the  records  of  this  municipality 
against  official  favoritism  for,  or  distinc- 
tion against,  any  part  or  portion  of  aU 
the  people  whom  we  are  here  to  repre- 
sent. 

Firmly  believing,  as  we  do*  in  the 
above  statements,  we  herewith  respect- 
fully submit  this  as  a  minority  report 
and  ask  that  the  following  resolution  be 
adopted  as  a  substitute  for  the  one  con- 
tained in  the  majority  report. 

(Signed)  B.  A.  Bckhart, 

Frank  Wenter, 
Z.  JEL  Carter. 
Of  the  Committee  on  Engineering." 


The  following  is 

THE  ORDINANCE: 

"Be  it  ordained  by  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Section  1.  That  in  the  preparation  of 
all  future  specifications  for  contracts  for 
the  construction  of  the  Main  Channel 
and  auxiliary  works,  the  Engineering 
Department  shall  provide  that  such  con- 
tracts shall  be  executed  in  conformance 
with  the  law  constituting  eight  hours  a 
legal  day's  work  in  all  contracts  under 
the  Sanitary  District  of  Chicago. 

Section  2.  That  all  contracts  hereafter 
executed  for  the  works  of  the  Sanitary 
District  of  Chicago  shall  contain  provis- 
ions constituting  eight  hours  a  legal  day's 
work  and  forbidding  the  employment  of 
any  employe  or  employes  for  a  longer 
period  than  eight  hours  in  any  twenty- 
four  hours,  and  that  said  contracts  shall 
vest  specific  authority  in  the  Police  De- 
partment of  the  Sanitary  District  of 
Chicago  to  exercise  supervision  for  the 
enforcement  of  this  provision,  and  shall 
provide  that  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago  shall  be 
empowered  in  all  cases  of  violation  of 
said  eight  hour  law  to  deduct  and  retain 
from  any  moneys  accruing  to  said  con- 
tractors a  sum  as  liquidated  damages  at 
the  rate  of  five  dollars  per  hour  for  each 
employe  who  shall  be  required  to  work 
in  excess  of  eight  hours  per  day  by  any 
contractor  on  said  Canal." 

report  transmitting  form  of  supple- 
mental AGREEMENT  WITH  WEST  CHI- 
CAGO PARK  COMMISSIONERS. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, with  reference  to,  and  accompanied 
by,  a  form  of  supplemental  agreement 
with  the  West  Chicago  Park  Commis- 
sioners, providing  for  the  substitution  of 


one  joint  swing  bridge  for  park  and  pub" 
lie  purposes,  instead  of  two  separate 
bridges,  at  and  about  Western  Avenue 
Boulevard,  in  consideration  of  the  deliv- 
ery of  a  certain  quantity  of  earth,  as 
specified,  by  the  District  to  the  West 
Park  Board;  the  report  recommending 
that  the  President  and  Clerk  be  author- 
ized to  execute  said  supplemental  agree- 
ment and  deliver  same  to  the  said  Com- 
missioners; and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Wenter, 
moved    that    the    report    be    adopted 
and    the    recommendations    contained 
therein  concurred  in. 

On  roll-call   the  vote  stood:    Yeas — 
Messrs.    Boldenweck,   Braden,    Carter 
Eckhart;  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  June  18, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering respectfully  submit  herewith 
a  supplemental  agreement  to  the  con- 
tract, dated  June  5,  1895,  between  the 
Board  of  West  Chicago  Park  Commis- 
sioners and  the  District,  which  provides 
for  the  substitution  of  one  joint  swing 
bridge  for  park  and  public  purposes  in- 
stead of  two  separate  bridges  at  and 
about  Western  Avenue  boulevard,  the 
District,  in  consideration  thereof,  agree- 
ing to  deliver  to  the  West  Park  Board  a  • 
certain  quantity  of  earth  mentioned 
therein. 

Your  Committee,  therefore,  recom- 
mends that  the  President  and  Clerk  of 
the  District  be  authorized  and  directed 
to  execute  said  supplemental  agreement, 
on  behalf  of  this  District,  and  that  the 
same  be  delivered  to  said  Board  of  West 
Chicago  Park  Commissioners  for  execu- 
tion, and  when  returned  be  placed  on 
file  with  the  Clerk  of  the  District. 

Respectfully  submitted. 
(Signed)  J.C.  Braden, 

Chairman. 
Alex.  J.  Jones, 
Wm.  Boldenweck, 
Z.  R.  Carter, 
T.  A.  Smyth, 
B.  A.  Eckhart, 
Prank  Wenteb, 
Committee  on  Engineering.'1 
(Accompanied  by  form  of  agreement.) 
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THE    FORM    OF    SUPPLEMENTAL    AGREE- 
MENT. 

"Whereas,  The  West  Chicago  Park 
Commissioners  and  the  Sanitary  District 
of  Chicago  did  on  the  5th  day  of  June, 
A.  D.  1895,  execute  a  certain  agreement 
for,  among  other  things,  the  extension 
of  the  Main  Drainage  Channel  of  said 
District  across  that  portion  of  Southwest 
Boulevard  which  lies  east  of  Western 
avenue,  upon  certain  terms  and  condi- 
tions in  said  agreement  specified;  and 

Whereas,  Said  Sanitary  District  is 
now  desirous  of  modifying  certain  of  the 
terms  and  conditions  of  the  said  agree- 
ment, to- wit:  Substituting  one  double 
swing  bridge  in  place  of  the  two  fixed 
bridges,  one  of  which  said  bridges  was 
for  tne  exclusive  use  of  the  West  Chi- 
cago Park  Commissioners;  and 

Whereas,  Such  change  is  agreed  to 
bv  said  West  Chicago  Park  Commis- 
sioners, and  now,  in  consideration 
thereof,  the  said  Sanitary  District  agrees 
herewith  to  perform  the  additional  and 
supplemental  undertakings  hereinafter 
set  forth,  and  said  agreement  of  June  5, 
1895,  is  so  modified  and  changed,  other- 
wise to  remain  in  full  force  and  effect; 

* 

It  is  therefore  hereby  agreed,  That  the 
Sanitary  District  construct  over  its  Chan- 
nel, excavated  under  said  agreement 
across  Southwest  Boulevard,  a  swing 
bridge  of  iron  or  steel  construction,  in 
accordance  with  plans  and  specifications 
to  be  submitted  to  and  approved  by  said 
West  Chicago  Park  Commissioners,  with 
two  roadways  each  twenty-four  (24)  feet 
clear  width,  with  sidewalks  six  (6)  feet 
clear  width;  the  east  roadway  of  which 
to  be  paved  with  square  hardwood  blocks 
and  used  exclusively  for  boulevard  pur- 
poses. The  elevation  of  the  finished  road- 
ways of  said  bridge  shall  be  at  such 
height  above  Chicago  city  datum  that 
the  grade  on  the  approaches  shall  not 
exceed  one  foot  in  twenty- five  (25)  and 
the  headroom  through  the  subway  be- 
neath the  Chicago,  Madison  and  Northern 
and  the  Atchison,  Topeka  and  Santa  Fe 
Railroads  shall  be  maintained  at  twelve 
and  one-half  (12)£)  feet,  which  condition 
shall  exist  at  the  time  of  the  acceptance 
of  said  bridge  and  approaches  hy  the 
said  Park  Commissioners.  The  Sanitary 
District  shall  maintain  the  east  one-half 
of  said  bridge  in  such  manner  as  the 
West  Chicago  Park  Commissioners  shall 
from  time  to  time  direct,  and  keep  both 
of  said  roadways  open  to  travel  at  all 
hours,  and  to  at  no  time  swing  the  bridge 


so  as  to  bring  the  east  one-half  thereof, 
or  boulevard  portion  of  said  bridge,  to 
receive  the  traffic  from  Western  avenue, 
or  in  other  words  the  bridge  shall  only 
be  given  a  one-quarter  swing  and  return. 

The  Sanitary  District  shall  grade  the 
approaches  to  said  bridge  and  shall  ex- 
tend said  grading  so  as  to  cover  the 
entire  surface  of  said  boulevard,  gradu- 
ally sloping  said  ground  at  the  east  line 
of  said  boulevard,  and  shall  construct  and 
maintain  such  retaining  walls,  and  divis- 
ion wall  between  roadways,  as  shall  be 
directed  by  said  West  Chicago  Park  Com- 
missioners. Said  walls  shall  not  be  less 
than  sixteen  (16)  inches  in  width  at  the 
top  thereof,  and  not  less  than  eighteen 
(18)  inches  above  street  grade,  and  shall 
be  capped  with  a  neat  stone  coping. 

Said  Sanitary  District  shall  grant  to 
said  West  Chicago  Park  Commissioners, 
free  of  charge,  a  right  of  way  over  and 
across  the  Channel  of  said  District  for 
the  construction  of  a  bridge  at  such  time 
as  said  Park  Commissioners  may  desire, 
and  of  such  character  and  design  and  at 
such  point  as  may  be  selected  by  said 
Park  Commissioners,  with  ample  and 
sufficient  room  to  operate  the  same,  and 
in  connection  therewith  to  acquire  title 
to  and  convey  to  said  Park  Commission- 
ers a  strip  of  land  two  hundred  and  fifty 
(250)  feet  in  width  lying  east  of  and 
adjacent  to  the  east  line  of  said  boule- 
vard, extending  from  the  north  ordi- 
nance line  of  the  Main  Channel  of  the 
Sanitary  District  south  to  the  north  right 
of  way  line  of  the  Chicago,  Santa  Fe  & 
California  Railway  Company. 

In  the  elevation  of  the  tracks  of  the 
Chicago,  Santa  Fe  and  California  Rail- 
way Company,  and  the  tracks  of  other 
railroads  adjacent  thereto,  the  head- 
room shall  not  be  less  than  twelve  and 
one  half  (12)£)  feet  under  said  subway. 

In  addition  to  the  filling  whioh  said 
Sanitary  District  is  to  place  in  8outhwest 
Boulevard,  south  of  the  West  Fork  of  the 
South  Branch  of  the  Chicago  River,  un- 
der its  agreement  of  June  5, 1895,  said 
Sanitary  District  shall  also  furnish,  de- 
liver and  spread  at  such  points  in  said 
Southwest  Boulevard,  and:  in  Douglas 
Park,  south  of  Ogden  avenue,  as  may  be 
directed  by  said  Park  Commissioners, 
two  hundred  thousand  (200,000)  cubic 
yards  of  earth  filling,  to  be  measured  ac- 
cording to  directions  of  said  West  Chi- 
cago Park  Commissioners,  and  to  also 
place  at  the  disposal  of  said  Park  Com- 
missioners, whioh  is  now  on  the  bank  of 
said  Channel,  immediately  west  of  Ked- 
zie  avenue,  seventy -five  thousand  (75,000) 


June  28,] 


—4088— 


[1897. 


cubic  yards  of  earth  filling,  and  to  also 
place  at  the  disposal  of  said  Park  Com- 
missioners, which  is  now  on  the  bank  of 
said  Channel ,  near  Willow  Springs, 
twenty-five  thousand  (35,000)  cubic  yards 
of  black  soil  free  from  all  foreign  sub- 
stance, and  said  earth  filling  and  black 
soil,  so  placed  at  the  disposal  of  said  Park 
Commissioners,  shall  be  located  on  the 
line  of  the  temporary  tracks  now  used  by 
said  Sanitary  District,  or  the  contractors 
employed  upon  said  Channel,  to  convey 
similar  material,  in  order  that  it  may  be 
more  easily  conveyed  by  said  Park  Com- 
missioners. 

The  building  of  the  approaches  and 
the  filling  herein  provided  for  shall  be 
carried  on  and  completed  without  un- 
necessary delay,  and  the  two  hundred 
thousand  (200,000)  cubic  yards  of  earth 
filling,  herein  specified  for  Southwest 
Boulevard  and  Douglas  Park,  shall  all  be 
delivered  and  spread  on  or  before  the 
15th  day  of  October,  A.  D.  1807. 

In  Witness  Whereof,  The  parties  hereto 
have  caused  these  presents  to  be  signed 
by  their  respective  officers,  thereunto 
duly  authorized,  and  their  respective  cor- 
porate seals  to  be  hereto  affixed,  the  day 
and  year  first  above  written." 

REPORT  IN  REFERENCE  TO  WAIVING  OF 
BOND  ON  CONTRACT  FOR  PREPARATION 
OF  CERTAIN  ABSTRACTS  AND  SUPPLE- 
MENTAL AGREEMENT  FOR  EXTENSION 
OF  TIME. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to  the  contract  for  the 
preparation  of  abstracts  and  memoranda 
of  title  to  lands,  authorized  at  the  meet- 
ing held  June  9, 1807  (page  4050  of  the 
Proceedings),  the  report  being  accom- 
panied by  form  of  supplemental  con- 
tract, and  recommending  that  the  surety 
on  the  bond  required  in  the  said  original 
contracts  be  waived,  and  that  the  Presi- 
dent and  Clerk  of  the  District  be  author- 
ized and  directed  to  execute  the  supple- 
mental contracts  herewith  presented, 
extending  the  time  for  the  completion  of 
said  original  contract  for  pencil  state- 
ments until  July  0, 1807,  and  for  making 
of  abstracts  until  October  1,  1807,  as  set 
forth  in  the  report;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in . 


On  roll-call  the  vote  stood: 
Messrs.    Boldenweck,    Braden,    Carter, 


Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  Preside* t  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"  Chicago,  June  15, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Smitary  District  of  CMcaao: 

Gentlemen— Your  Committee  on  En- 
gineering respectfully  present  herewith 
a  communication  from  the  Attorney  re- 
garding the  contracts  for  the  preparation 
of  abstracts  and  memoranda  of  title  to 
lands  in  Joliet  along  the  route  of  the 
Main  Channel,  heretofore  adopted  by 
Your  Honorable  Body  at  the  meeting  of 
the  Board  on  the  9th  inst.  (page  4050  of 
Proceedings),  the  President  and  Clerk 
were  directed  to  execute  contracts  for 
the  preparation  of  abstracts  of  title  to 
the  lands  above  mentioned,  upon  the 
execution  of  a  bond,  in  the  sum  of  fif- 
teen thousand  ($15,000.00)  dollars,  with 
surety  thereon.  In  his  communication 
to  your  Committee,  the  Attorney  ad- 
vises the  Committee  that  contracts  have 
been  entered  into  on  behalf  of  the  Dis- 
trict with  one  O'Connor  for  the  making 
of  abstracts  to  the  lands  in  Joliet,  and 
that  it  has  since  become  necessary  to  en- 
ter into  a  supplemental  contract  with 
said  O'Connor  extending  the  time  for 
the  preparation  of  pencil  statements  to 
July  9, 1897,  and  the  writing  of  the  ab- 
stracts to  October  1,  1897,  but  that 
although  the  contracts  have  been  exe- 
cuted on  behalf  of  the  District,  said 
O'Connor  declines  to  furnish  a  bond  with 
surety  thereon. 

Your  Committee  advises,  however, 
that  as  the  necessity  of  bond,  with  surety 
thereon  for  the  performance  of  the  work 
contracted  for,  is  not  altogether  an 
important  one,  and  as  said  O'Connor  is 
reputed  to  be  an  entirely  responsible 
party,  they  deem  it  safe  and  expedient 
to  waive  the  surety  on  the  bond  hereto- 
fore directed  to  be  given,  provided  said 
O'Connor  shall  furnish  a  bond  in  the  sum 
heretofore  mentioned  without  surety,  so 
as  to  indemnify  the  District  against  loss 
by  any  inaccuracies  which  might  occur 
in  the  preparation  of  the  abstracts. 

Your  Committee,  therefore,  recom- 
mend that  the  surety  on  said  bond  be 
waived  upon  the  condition  above  named, 
and  that  the  President  and  Clerk  of  the 
District  be  authorized  and  directed  to 
execute  the  supplemental  contract  ex- 
tending the  time  for  the  completion  of 
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said  original  contracts,  in  the  manner 
indicated  by  the  Attorney,  namely,  for 
pencil  statements  until  July  9,  1897,  and 
for  the  making  of  abstracts  until  Octo- 
ber 1,  lb 97,  copy  of  which  is  attached 
hereto. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 

Z.  R.  Carter, 

Wm,  Boldenweck, 

b.  a.  eckhart, 

Thomas  Kelly, 

T.  A.  Smyth, 

Frank  Wrnter, 

Committee  on  Engineering.11 

(Accompanied  by  form  of  contract.  > 

AGREEMENT  WITH  CHICAGO,  MADISON 
AND  NORTHERN  RAILROAD  COMPANY 
FOR  CROSSING  RIGHT  OP  WAY. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  En- 
gineering and  Finance,  with  reference 
to,  and  accompanied  by,  form  of  agree- 
ment with  the  Chicago,  Madison  and 
Northern  Railroad  Company  in  refer- 
ence to  the  various  matters  connected 
with  the  crossing  of  the  right  of  way 
of  said  railroad,  the  report  also  being 
accompanied  by  map  of  proposed  changes 
of  right  of  way,  and  recommending  that 
the  draft  of  agreement  be  approved  and 
submitted  to  the  directory  of  the  said 
Chicago,  Madison  and  Northern  Rail- 
way Company  for  its  formal  accept- 
ance and  execution,  and  when  so  exe- 
cuted that  the  same  be  duly  executed  on 
behalf  of  the  Sanitary  District  by  its 
President  and  Clerk ;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  June  21, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your   Joint   Committee 
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on  Engineering  and  Finance  would 
speotfuUy  report  unto  your  Honorable 
Body  that  your  Committee,  having  nego* 
ttated  for  some  time  past  with  the  Chi- 
cago, Madison  and  Northern  Railroad 
Company  for  a  right  of  way  for  the 
Main  Channel  across  said  company's 
right  of  way,  have  arrived  at  a  basis  of 
settlement  with  said  Railroad  Company, 
satisfactory  alike  to  the  District  and  to 
the  Railroad  Company.  The  terms  of 
suoh  settlement  are  contained  in  the 
draft  of  proposed  agreement  to  be  en- 
tered into  between  the  District  and  said 
Chicago,  Madison  and  Northern  Railroad 
Company,  accompanying  this  report. 

The  difficulties  surmounted  by  this 
settlement  have  been  numerous  and 
great,  and  the  cost  to  the  District  is  very 
reasonable.  The  several  points  covered 
may  be  briefly  enumerated,  as  follows: 

Change  of  alignment  o(  said  Railroad 
Company's  lines. 


Conveyance  of  lands  from 
Company  to  District  for  right  of  way  for 
Main  Channel. 

Waiver  of  claims  for  damages  by  Rail- 
road Company,  by  reason  of  changes  of 
line  and  grade  or  by  reason  of  the  con- 
struction and  operation  of  necessary 
bridges  in  proposed  new  line. 

District  to  construct  new  double  track 
railroad  along  proposed  new  route  across 
Main  Channel. 

The  construction  of  a  double  track 
bridge  to  carry  railroad  across  Channel. 

Arrangement  for  change  to  swing 
bridges  at  any  time,  at  the  option  of  the 
District,  on  providing  for  their  cost  and 
maintenance. 

Conveyance  to  Railroad  Company  of 
lands  described,  necessary  for  change  of 
route  and  new  alignment. 

Right  of  Railroad  Company  to  require 
construction  by  the  District  of  four- track 
bridge,  when  deemed  necessary  by  Board 
of  Arbitration. 

Provision  for  temporary  crossing  for 
said  Railroad  Company. 

Abstracts  of  title. 

Right  of  District  to  widen  Channel  at 
railroad  crossing  to  meet  requirements 
of  any  future  legislation. 

Amicable  adjustment  of  disputes  be- 
tween parties  under  contract,  by  arbitra- 
tion. 

Your  Committee  having  had  the  mat- 
ter under  consideration  for  some  time. 
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and  having  conferred  with  the  represen- 
tatives of  the  railroad,  and  thoroughly 
discussed  every  detail,  and  believing 
that  it  is  the  best  and  most  favorable 
settlement  obtainable,  and  in  all  proba- 
bility better  than  could  be  secured  by 
litigation,  accordingly  report  said  draft 
of  agreement  to  your  Honorable  Body, 
and  recommend  that  the  same  be  ap- 
proved and  submitted  to  the  Directory 
of  said  Chicago,  Madison  and  Northern 
Railroad  Company  for  its  formal  accept* 
ance  and  execution,  and  that  when  so 
executed,  the  same  be  executed  on  be- 
half of  the  Sanitary  District  of  Chicago, 
in  its  corporate  name,  by  its  President, 
attested  by  its  Clerk,  under  the  corporate 
seal  of  said  District,  and  that  said  Presi- 
dent and  Clerk  be  hereby  directed  to  that 
end. 

Respectfully  submitted, 


(Signed) 


J.  C.  Bbadsn, 


Chairman. 

Frank  Wehtbb, 

Thomas  Krlly,  , 

b.  a.  eckhabt, 

Z.  R.  Cabtbb, 

Wm.  Boldbnweck, 

T.  A.  Smyth, 

Joint  Committee  on  Engineering  and  Fi- 
nance. 

(Accompanied  by  form  of  agreement.) 


The  following  is 

THB  POEM  OF  AGREEMENT  : 

'•This  Agreement,  made  and  entered  into  this 
day  of ,  A.  D.  1897,  by  and 


between  the  Chicago,  Madison  and  Northern 
Railroad  Company,  a  corporation  created  by 
and  existing  under  the  laws  of  the  Btates  of 
Illinois  and  Wisconsin,  the  party  of  the  first 
part,  hereinafter  called  the  Railroad  Company, 
and  the  Sanitary  District  of  Chicago,  a  cor- 
poration created  by  and  existing  under  the 
laws  of  the  State  of  Illinois,  party  of  the 
second  part,  hereinafter  called  the  Sanitary 
District;  SFttn«s**th: 

Whkrbab,  The  Sanitary  District,  in  the 
prosecution  of  the  work  for  whlob  it  was 
organized,  having  located  its  Main  Channel 
across  Section  86,  in  Township  80  North,  Range 
18  Bast  of  the  Third  Principal  Meridian.  In 
Cook  County,  Illinois,  on  a  line  whloh  inter- 
sects the  right  of  way  and  railroad  tracks  of 
the  Railroad  Company  at  an  acute  angle, 
desires  to  move  the  said  railroad  to  a  line  that 
Intersects  the  line  of  its  said  Main  Channel  at 
an  angle  less  acute  than  the  present  intersec- 
tion, and  to  change  the  grade  or  elevation  of 


the  said  tracks  so  that  the  said  traoks  maybe 
carried  oyer  the  said  Main   Channel   on  a 
shorter  and  higher  bridge  than  would  be  avail 
able  with  the  present  alignment  and  grade  of 
the  said  traoks;  and, 

Whbrbah,  The  Sanitary  District  desires  to 
acquire  a  right  of  way  for  its  Main  Channel 
across  the  right  of  way  and  under  the  traoks 
of  the  Railroad  Company,  and  the  right  to 
operate  the  said  railroad  bridge  hereafter  afi  a 
draw  or  swing  bridge;  Now,  therefore,  thie 
Agreement  WUneeeeth; 

ARTICLE  I. 

That  the  Railroad  Company  consents  to  the 
said  proposed  changes  under  and  subject  to 
the  terms  and, conditions  herein  expressed; 
and,  in  consideration  of  the  performance  of 
all  the  covenants,  agreements  and  undertak- 
ings of  the  Sanitary  District  hereinafter  con- 
tained, the  Railroad  Company  covenants  and 
agrees  as  follows; 

Section  l.  The  Railroad  <  Company  hereby 
permits  the  8anltary  District  to  change  the 
alignment  of  the  said  Railroad  to  a  new  route 
shown  on  the  map  marked  *•  Exhibit  A,"  hereto 
attaohed  and  made  a  part  hereof,  the  center 
line  of  which  new  route  is  described  as  fol- 
lows: 

Beginning  at  a  point  equidistant  from  the 
center  lines  of  the  two  main  traoks  of  the 
Railroad  Company  as  now  laid  thirteen  hun- 
dred and  sixty-three  and  eight-tenths  (1,868.8> 
feet  west  of  the  center  line  of  Kedzie  avenue; 
thence  southeasterly  on  a  curve  of  one  de- 
gree and  thirty  minutes  to  the  right  (angle  of 
intersection  fourteen  degrees  and  twenty-six 
minutes),  for  a  distance  of  nine  hundred  and 
sixty  two  and  twenty-two  one-hundredths 
(982.22)  feet ;  thence  on  a  tangent,  thirteen 
hundred  and  four  and  twenty  one-hundredths 
(1,804.20)  feet;  thence  on  a  curve  of  four  de- 
grees to  the  left  (angle  of  Intersection  thirty- 
five  degrees  and  fifty-three  minutes),  for  a  dis- 
tance of  eight  hundred  and  ninety- seven  and 
eight  one-hundredths  (887.08)  feet:  thence  on  a 
tangent  sixteen  hundred  and  fifty-three  and 
twenty-four  one-hundredths  (1,658.24)  feet,  to  a 
point  equi -distant  from  the  center  lines  of  the 
said  two  main  tracks  as  now  laid.  And  the 
sub-grade  line  on  the  new  route  shall  be  as 
follows : 

Beginning  at  a  point  in  the  present  grade 
two  thousand  six  hundred  and  sixty-nine  and 
eighty-nine  one-hundredths  (2,889.89)  feet  west 
of  the  center  line  of  Kedzie  avenue  ;  thence 
easterly  on  an  ascending  grade  or  thirty-six 
one-hundredths  (38)  of  one  foot  per  one  hun- 
dred (100)  feet  to  a  point  sixty-nine  and  five- 
tenths  (89.5)  feet  west  or  the  center  line  of 
Kedzie  avenue,  at  which  point  the  elevation 
shall  be  twenty-three  (23)  feet  above  Chicago 
datum  ;  thence  on  a  level  at  the  same  eleva- 
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tlon,  twelve  hundred  and  sixty  (1,260)  feet,  to  a 
point  on  the  south  bank  of  said  Main  Channel; 
thence  a  descending  grade  of  fifteen  one-hun- 
dredths (.16)  of  one  foot  per  one  hundred  (100) 
feet,  for  a  distance  of  eight  hundred  (800)  feet; 
tbenoe  on  a  descending  grade  of  three-tenths 
of  one  foot  per  one  hundred  (100)  feet,  for  a 
distance  of  twelve  hundred  and  sixteen  and 
sixty-seven  one-hundredth*  (1,216,07)  feet; 
thence  on  a  level  until  the  proposed  grade 
meets  the  present  grade  of  said  tracks. 

Section  2.  The  Railroad  Company  agrees 
that  when  all  the  provisions  of  Article  II 
hereof  shall  have  been  complied  with,  it,  the 
Railroad  Company,  shall  and  will  convey  to 
the  Sanitary  Distriot  by  good  and  sufficient 
warranty  deed,  (1)  a  strip  of  land  one  hundred 
(100)  feet  wide  and  twenty-two  hundred  and 
seventy-four  and  two  one- hundredths  (2274.03) 
feet  long,  lying  in  the  northwest  quarter  of 
Section  86,  Township  80  North,  Range  13  Bast 
of  the  Third  Principal  Meridian,  in  Cook 
County,  Illinois,  being  the  north  one  hundred 
(100)  feet  of  the  south  half  of  the  northwest 
quarter  of  said  Section  86  (excepting  the  west 
thirty-three  (88)  feet,  and  the  east  three  hun- 
dred and  sixty-two  (882)  feet);  containing  an 
area  of  five  and  twenty- two  one-hundredths 
(5.22)  acres,  more  or  less.  (2)  Also  a  strip  of 
land  one  hundred  (100)  feet  wide  lying  in  the 
northeast  quarter  o¥  Section  86,  Township, 
Range,  County  and  State  aforesaid,  bounded 
by  lines  described  as  follows: 

Beginning  at  the  southeast  oorner  of  the 
northeast  quarter  of  the  northeast  quarter  of 
said  Section  86;  thence  running  west  along  the 
south  line  of  the  northeast  quarter  of  the 
northeast  quarter  of  said  section,  a  distance 
of  six  hundred  and  sixty-six  and  twenty-two 
one-hundredths  (666.22)  feet;  thence  south- 
easterly on  a  straight  line,  a  distance  of  three 
hundred  and  ninety-seven  and  sixteen  one- 
hundredths  (807.16)  feet,  to  a  point  four  hun- 
dred and  sixty-one  and  seventy-three  one- 
hundredths  (461.73)  feet  west  of  the  east  line  of 
said  section  and  one  hundred  (100)  feet  south 
of  the  south  line  of  the  northeast  quarter  of 
the  northeast  quarter  of  said  Section  86; 
thence  east,  four  hundred  and  sixty-one  and 
seventy-three  one-hundredths  (461.78)  feet,  to 
the  east  line  of  said  Section  86;  tbenoe  north 
one  hundred  (100)  feet  to  the  point  of  begin- 
ning, containing  an  area  of  one  and  thirty 
one-hundredths  (1.80)  acres,  more  or  less. 

Section  3.  The  Railroad  Company  hereby 
agrees  to  waive  all  claims  for  damages  due  to 
increased  curvature,  grade  and  distanoe  on  its 
said  railroad  by  reason  of  the  said  changes  of 
line  and  grade;  and  release  the  Sanitary  Dis- 
trict from  all  claims  which  it,  the  Railroad 
Company,  may  have  because  of  the  construc- 
tion of  the  said  Main  Channel  as  outlined  and 
shown  on  the  said  map  marked  "Exhibit  A," 


or  because  of  the  changes  being  made  as 
herein  proposed  and  described,  or  because  of 
any  damage  arising  from  or  attributable  to 
the  construction  and  operation  of  the  neces- 
sary bridges  in  the  proposed  new  line. 

ARTICLE  n. 

That  the  Sanitary  District,  in  consideration 
of  the  covenants,  agreements  and  undertak- 
ings of  the  Railroad  Company  herein  con- 
tained, does  on  its  part  covenant  and  agree  as 
follows: 

Section  1.  The  Sanitary  District  shall  and 
will,  at  its  own  expense  and  within  two  years 
from  the  date  hereof,  make  and  pay  for  all 
changes  in  the  right  of  way,  alignment  and 
grade  of  the  railroad  of  the  Railroad  Company 
herein  proposed  and  outlined,  as  shown  upon 
the  said  map  marked  "Exhibit  A" ;  the  said 
work  to  include: 

(a)  The  construction  of  a  new  double  track 
railroad,  complete  In  all  its  details,  along  the 
entire  length  of  the  said  proposed  new  route. 

(b)  And  everything  necessary  to  the  raising, 
relaying,  reballastlng,  resurfacing  and  reilnlng 
of  all  tracks  that  shall  be  changed  as  to  grade, 
and  not  as  to  alignment  or  location. 

(o)  And  everything  inoldent  to  or  neces- 
sitated by  the  said  changes  of  right  of  way, 
alignment  and  grade,  or  the  construction, 
maintenance  and  operation  of  the  said  Main 
Channel. 

All  the  said  construction  and  work  done  and 
material  furnished  in  effeoting  the  changes, 
herein  proposed  to  be  strictly  first-class  and 
to  conform  in  every  respect  to  the  Railroad 
Company's  present  standards,  including  new 
rail  of  the  Railroad  Company's  present  stan- 
dard seotion  weighing  seventy-five  (75)  pounds 
per  yard. 

And  the  Sanitary  Distriot  shall  and  will  re- 
lieve the  Railroad  Company  and  save  it  barm- 
less  from  ail  claims  for  damage  or  cause  of 
action  arising  out  or  or  attributable  to  any- 
thing that  shall  be  done  in  pursuance  of  this 
agreement,  or  in  effecting  the  changes  herein 
proposed.  The  Sanitary  Distriot  shall  be  en- 
titled to  all  salvage:  from  J  he  old  tracks 
abandoned  and  taken  up, 

Section  2.  The  Sanitary  District  shall  at  it* 
own  oost  and  expense  build  a  double  track 
steel  or  wrought  Iron  bridge,  with  piers  and 
abutments  therefor  of  first-class  bridge 
masonry  laid  in  Portland  cement  mortar,  to 
carry  the  said  railroad  across  the  said  Main 
Channel  in  the  said  proposed  new  alignment; 
also  a  steel  plate  girder  bridge,  with  abut- 
ments therefor  of  first-class  bridge  masonry 
laid  in  Portland  cement  mortar  to  carry  the 
said  railroad  over  Kedzle  avenue  In  the  said 
proposed  new  alignment.  The  said  bridges 
and  the  piers  and  abutments  therefor,  and  all 
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thereto  pertaining,  shall  be  constructed  ac- 
cording to  plans  and  specifications  that  shall 
have  been  approved  in  writing  by  the  Chief 
Engineer  of  the  Railroad  Company  before  the 
building  of  the  same  shall  have  been  com- 
menced or  contracts  let  therefor.  The  Chief 
Engineer  of  the  Railroad  Company  shall  have 
free  access  to  all  shop  inspection  reports,  and 
the  right  to  inspect  any  material  or  workman- 
ship used  in  the  construction  of  the  said 
bridges,  piers  and  abutments,  and  to  reject  all 
that  in  his  opinion  is  not  suitable  and  first- 
class. 

The  said  bridge  over  Kedzie  avenue  shall  be 
constructed  according  to  plans  that  shall  have 
been  approved 'and  accepted  by  the  City  of 
Chicago. 

Section  8.  The  Sanitary  District  shall  have 
the  right,  if  it  so  elects,  to  construct  the  said 
proposed  railroad  bridge  over  its  said  Main 
Channel  in  such  form  and  of  such  type  that  it 
can  thereafter  be  readily  equipped  with  oper- 
ating mechanism  and  made  a  swing  or  draw 
bridge,  subject, however,  to  the  terms  and  con- 
ditions expressed  in  Article  III  hereof. 

Sbction  4.  The  Sanitary  District  agrees 
that  it  will  plan  and  do  all  the  work  provided 
for  in  this  agreement  in  such  way  and  by  such 
method,  manner  and  means  as  shall  reduce 
the  obstruction  to  or  interference  with  the 
operation  of  the  said  railroad  because  of  said 
wor^,  to  the  minimum  reasonably  possible 
under  all  the  circumstances. 

Section  5.  The  Sanitary  District  shall,  with- 
in two  years  from  and  after  the  date  hereof, 
pay  to  the  Railroad  Company,  as  an  indem- 
nity for  the  cost  of  ordinary  repairs  and  main- 
tenance of  the  said  proposed  bridges,  includ- 
ing cross  ties  and  guard  rails  thereon,  and  as  a 
consideration  *  for  the  Railroad  Company's 
assuming  all  liability  for  natural  depreciation 
of  and  acoident  to  the  said  structures,  a  sum 
of  money  In  cash  equal  to  twenty-five  times 
the  amount  or  estimated  annual  cost  of  the 
following  items: 

(a)  For  the  annual  cost  of  cleaning  and 
painting,  three  one-hundredths  (.08)  of  one 
cent  per  pound,  oomputed  on  the  whole 
weight  of  metal  contained  in  said  structures, 
not  including  track  material;  (b)  lor  the  an- 
nual cost  ot  renewing  cross  ties  and  guard 
rails  on  said  structures,  five  dollars  per  thou- 
sand feet  (b.  m.),  oomputed  on  all  the  lumber 
in  said  cross  ties  and  guard  rails;  (c)  for  the 
annual  cost  of  general  inspection  and  minor 
repairs,  twenty  (20)  cents  per  lineal  foot,  oom- 
puted on  the  entire  length  of  said  structures; 
{d)  for  annual  depreciation  in  value  and 
liability  to  acoident,  one  and  one-half  OH)  per 
•cent  of  the  cost  of  all  metal  in  the  said  struc- 
tures erected  in  place. 

The  amount  of  the  four  items  mentioned 


above  shall  be  verified  by  the  respective  chief 
engineers  of  the  parties  hereto. 

The  Railroad  Company  shall  be  the  sole  and 
exclusive  owner  of  the  said  structures  and 
shall  have  entire  charge  of  and  control  over 
the  same,  subject  to  the  provisions  of  Section 
1  of  Article  III  hereof;  but  until  the  payment 
above  provided  for  in  this  section  shall  have 
been  made  the  Sanitary  District  shall,  at  its 
own  expense,  maintain  the  said  structures  in 
good  condition. 

Section  6.  The  Sanitary  District  shall 
within  two  years  from  the  date  hereof  convey 
or  cause  to  be  conveyed  to  the  Railroad  Com- 
pany, by  good  and  sufficient  warranty  deed, 
the  following  parcels  of  land : 

(1)  A  strip  of  land  one  hundred  (100)  feet 
wide  lying  in  Sections  85  and  36,  Township  80 
North,  Range  18  East  of  the  Third  Principal 
Meridian,  in  Cook  County,  Illinois,  the  center 
line  of  which  strip  of  land  is  described  in  Sec- 
tion 1,  Article  I,  hereof,  as  the  center  line  of 
the  proposed  new  route  of  the  railroad  of  the 
Railroad  Company,  (excepting  from  the  said 
strip  of  land  so  much  thereof  as  lies  north  of 
the  south  line  of  the  present  right  of  way  of 
the  Railroad  Company  In  said  Section  85,  and 
excepting  so  much  thereof  as  lies  south  of  the 
north  right  of  way  line  of  the  Atchison,  To- 
peka  and  Santa  Fe  Railroad  in  Chicago,  and 
excepting  so  much  thereof  as  lies  east  of  a 
line  three  hundred  and  sixty-two  (362)  feet 
west  of  and  parallel  to  the  north  and  south 
center  line  of  said  Section  86),  the  land  con- 
veyed containing  an  area  of  five  and  seven- 
tenths  (5.7)  acres,  more  or  less. 

(-i)  Also  a  strip  of  land  forty-three  (43)  feet 
wide  lying  in  the  southeast  quarter  of  the 
northwest  quarter  and  in  the  southwest 
quarter  of  the  northeast  quarter  of  said  Sec- 
tion 36,  bounded  by  lines  described  as  follows: 
Beginning  at  a  point  in  the  west  line  of  the 
southeast  quarter  of  the  northwest  quarter  of 
said  Section  86,  five  hundred  and  eighty-two 
and  sixty-seven  one-hundredths  (582.67)  feet 
south  of  the  northwest  corner  of  the  south- 
east quarter  of  the  northwest  quarter  of  said 
Section  36;  thence  northeasterly  in  a  straight 
line  parallel  to  and  fifty  (50)  feet  northerly 
from  the  center  line  of  the  north  main  track 
of  the  Atchison,  Topeka  and  Santa  Fe  Railroad 
in  Chioago,  as  now  laid,  for  a  dlstanoe  of  fifteen 
hundred  and  eighty-nine  and  ninety  one-hun- 
dredths (1,589.90)  feet  to  the  north  line  of 
the  southwest  quarter  of  the  northeast  quarter 
of  said  Section  86;  thence  east  on  said  north 
line  of  the  southwest  quarter  of  the  northeast 
quarter  of  said  Section  36,  a  distance  of  one 
hundred  and  fifteen  and  three- tenths  (115.3) 
feet  to  a  point  seven  (7)  feet  northerly  from 
the  center  line  of  the  north  main  track  of  the 
Atchison,  Topeka  and  Santa  Fe  Railroad  In 
Chicago,  as  now  laid;  thence  southwesterly  in 
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a  straight  line  parallel  to  and  seven  (7)  feet 
northerly  from  the  oenter  line  of  the  north 
main  track  of  the  Atchison,  Topeka  and  Santa 
Fe  Railroad  in  Chicago,  as  now  laid,  a  distance 
of  seventeen  hundred  and  fourteen  and  seven- 
tenths  (1,714.7)  feet  to  the  west  line  of  the 
southeast  quarter  of  the  northwest  quarter  of 
said  Section  86;  thence  north  forty-six  and 
three-tenths  (46.3)  feet  to  the  point  of  begin- 
ning;  containing  an  area  of  one  and  six  hun- 
dred and  thirty-one  one-thousandths  (1.681) 
acres,  more  or  less. 

ARTICLE  III. 

That  the  parties  hereto  mutually  covenant 
and  agree  with  each  other  as  follows: 

Section  1.  If  at  any  time  hereafter  any 
State  or  Federal  authority  shall  require  the 
bridge  that  shall  carry  the  railroad  of  the  Rail- 
road Company  over  the  said  Main  Channel  to 
be  operated  as  a  draw  or  swing  bridge,  the 
Sanitary  District  shall,  at  its  own  expense, 
equip  the  said  bridge  across  its  Main  Channel 
with  such  mechanism,  and  make  such  altera- 
tions In  and  additions  to  the  said  bridge  and 
to  the  substructure  thereof  as  shall  be  neces- 
sary to  operate  it  as  a  draw  or  swing  bridge; 
or,  shall  construct  a  draw  or  swing  bridge  in 
place  of  the  said  fixed  or  stationary  bridge; 
provided,  that  all  suoh  equipments  of  the  said 
bridge  and  alterations  in  or  additions  thereto, 
or  to  the  substructure  thereof,  or  the  new 
draw  or  swing  bridge,  if  such  shall  be  required, 
shall  be  constructed  according  to  plans  and 
specifications  that  shall  have  been  approved 
in  writing  by  the  Chief  Engineer  of  the  Rail- 
road Compapy,  before  any  suoh  work  shall 
have  been  commenced  or  contracts  let  there- 
for; and  the  Chief  Engineer  of  the  Railroad 
Company  shall  have  the  right  to  inspect  any 
material  or  workmanship  used  in  suoh  con- 
struction, and  to  reject  all  that  he  shall  not 
consider  first  class  and  suitable;  and,  pro- 
vided, that  the  Sanitary  Distriot  shall,  at  its 
own  expense,  and  before  suoh  draw  or  swing 
bridge  shall  have  been  operated  as  such,  fur- 
nish and  set  up  in  place,  an  interlocking,  de- 
railing and  signalling  system  for  the  protec- 
tion of  trains  crossing  the  said  bridge;  the  said 
interlocking  system  to  be  designed,  con- 
structed and  set  up  in  place  to  the  entire  satis- 
faction of  the  Chief  Engineer  of  the  Rail- 
road Company;  and,  provided,  that  before 
suoh  draw  or  swing  bridge  shall  have  been 
operated  as  suoh,  the  respective  Chief  Engi- 
neers of  the  parties  hereto  shall  determine  the 
estimated  annual  cost  of  maintaining,  renew- 
ing and  operating  the  said  draw  or  swing 
bridge  and  the  said  interlocking  system,  and 
the  estimated  annual  depreciation  in  value  of 
the  same,  and  the  Sanitary  Distriot  shall  pay 
to  the  Railroad  Company  a  sum  of  money  in 
cash  equal  to  twenty-five  times  the  amount  so 
determined,  Instead  of  the  payment  provided 


for  in  Section  5,  Article  II  hereof.  If,  bow- 
ever,  suoh  changes  shall  be  effected  in  said 
bridge  after  the  payment  provided  for  in  Sec- 
tion 6,  Article  II,  hereof  shall  have  been  made, 
then  the  amount  to  be  paid  by  the  said  Sani- 
tary Distriot  shall  be  only  twenty-five  times 
the  excess  of* the  estimated  annual  oost  of  the 
maintenance,  operation  and  depreciation  of 
the  altered  bridge  and  interlocking  system 
over  the  amount  estimated  on  the  original 
bridge,  as  provided  in  Section  5,  Article  II. 

In  oase  changes  in  this  section  proposed 
shall  be  made,  the  Sanitary  District  shall  be 
entitled  to  the  salvage  of  the  bridge  or  parts 

thereof  removed. 

< 

Section  2.  And  it  Is  further  provided  that 
if  at  any  time  the  traffic  upon  the  tracks  of 
the  Railroad  Company  over  said  Main  Chan- 
nel shall  have  become  so  great  as  to  render 
four  tracks  necessary  for  its  accommodation, 
then  the  Railroad  Company  shall  have  the 
right  to  require  the  Sanitary  District  to  con- 
struct a  four-track  bridge  under  the  terms  and 
conditions  mentioned  In  Section  1  of  this 
article,  including  the  payment  of  money  by 
the  Sanitary  District  to  the  Railroad  Company 
for  the  purpose  therein  mentioned;  provided, 
that  if  the  parties  hereto,  shall  fall  to  agree 
respecting  the  necessity  for  four  tracks  on 
the  said  bridge  the  question  shall  be  submitted 
to  and  decided  by  a  board  of  arbitration,  to 
be  constituted  as  hereinafter  provided.  I|  the 
said  board  of  arbitration  shall  decide  that 
there  Is  no  necessity,  for  additional  tracks,  the 
Railroad  Company  shall  still  have  the  right 
then  or  at  any  time  thereafter,  and  at  its  own 
expense,  to  oon struct  additional  tracks  across 
the  said  Main  Channel  and  alter  and  enlarge 
the  said  bridge  to  accommodate  the  same. 

Section  8.  If,  In  carrying  out  the  work 
herein  proposed,  the  Sanitary  Distriot  shall 
desire  the  Railroad  Company  to  abandon  its 
present  railroad  tracks  Before  the  said  new 
railroad  on  the  said  proposed  new  route  shall 
have  been  completed  as  hereinbefore  pro- 
vided, then  the  Sanitary  District  shall  at  its 
own  expense  provide  and  oonstruot  temporary 
tracks  and  bridging  for  the  safe  and  con- 
venient use  of  the  trains  of  the  Railroad  Com- 
pany; but  the  Railroad  Company,  shall  not  be 
required  to  abandon  its  present  tracks  or  any 
part  thereof  or  use  the  said  temporary  tracks 
and  bridging  until  the  Chief  Engineer  of  the 
Railroad  Company  shall  consider  such  tem- 
porary tracks  and  bridging,  and  all  thereto 
pertaining,  safe  and  suitable  for  such  use. 

Section  4.  It  is  further  agreed  that  if.  after 
the  Railroad  Company  shall  have  abandoned 
the  use  of  its  present  tracks  and  roadbed  at 
their  Intersection  with  the  said  Main  Channel 
In  pursuance  of  the  plan  of  action  hereinbe- 
fore proposed,  the  Sanitary  District  shall  for 
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any  cause  fall  to  do  what  it  has  hereinbefore 
agreed  to  do.  and  such  failure  shall  continue 
six  months  from  the  date  of  written  notice 
thereof  from  the  Railroad  Company,  then  and 
in  such  case  the  Railroad  Company  shall  have 
the  right  at  its  own  option  to  take  full  charge 
of  any  and  all  said  work  and  complete  it  ac- 
cording to  plans  herein  outlined,  or  accord- 
ing to  other  and  different  plans;  and  the  Sani- 
tary District  covenants  and  agrees  to  pay  to 
the  Railroad  Company  the  full  cost  and  ex- 
pense  of  such  work  done  by  the  Railroad  Com- 
pany on  presentation  of  bills  therefor;  pro- 
vided, the  Sanitary  District  shall  not  pay  more 
for  such  completed  work  than  the  same  would 
have  oost  if  oompleted  according  to  the  plans 
herein  outlined. 

Section  5.  Each  party  hereto  shall  furnish 
to  the  other  party  an  abstraot,  or  abstracts,  of 
title,  prepared  and  certified  by  a  regular  ab- 
stract company,  showing  good  title  in  it,  the 
party  conveying,  to  lands  hereinbefore  de- 
scribed to  be  conveyed  by  it. 

Section  6.  Bach  party  agrees  that  it  will, 
promptly  on  request  of  the  other  party,  take 
such  steps  as  may  be  necessary  to  perfect  the 
title  to  lands  to  be  conveyed  as  herein  pro- 
vided, and  to  carry  Into  effeot  the  stipulations 
contained  In  this  agreement. 

Section  7.  The  Sanitary  District  shall  at 
any  time  hereafter  have  the  right  to  widen  its 
said  Miin  Channel  at  its  intersection  with  the 
said  railroad  to  meet  the  requirements  of  any 
legislation  relating  thereto;  provided,  that  in 
the  event  of  such  work  being  done  the  Sani- 
tary District  shall,  at  its  own  expense,  extend 
the  said  railroad  bridge  over  its  said  Main 
Channel  and  make  all  other  changes  and 
alterations  in  the  same,  and  in  the  substruc- 
ture thereof  and  in  said  Interlocking  system, 
that  shall  be  required  by  the  Railroad  Com- 
pany, and  all  such  changes  and  alterations 
shall  be  made  according  to  plans  and  specifica- 
tions that  shall  have  been  approved  in  writing 
by  the  Chief  Engineer  of  the  Hail  road  Com- 
pany; and  the  Sanitary  District  shall  pay  to 
the  Railroad  Company  a  sum  of  money  in  cash 
to  be  determined  on  the  basis  mentioned  in 
Section  5  of  Article  II  hereof  as  compensation 
for  the  increased  cost  of  maintenance  and 
depreciation  of  the  said  bridge. 

Section  8.  The  Sanitary  District  agrees 
that  where  any  of  the  work  above  described 
is  of  such  a  nature  that  the  same  cannot  be 
safely  done  by  contract  or  otherwise  by  the 
Sanitary  District,  and  especially  where  there 
is  liability  of  accident  to  trains,  then  and  in 
that  case  the  Sanitary  District  agrees  that  at 
the  place  or  places  where  any  such  work  may 
be  required  to  be  done  the  Railroad  Company 
shall  have  the  right  to  do  such  work  at  the 
cost  and  expense  of  the  Sanitary  District,  and 


said  Sanitary  District  shall  pay  to  said  Rail- 
road Company,  within  ten  days  after  the  end 
of  each  month  during  which  any  such  work 
may  be  done,  the  amount  expended  by  said 
Railroad  Company  on  such  work  during  the 
previous  month,  and  said  amount  shall  Include 
the  cost  of  all  damage  to  persons  or  property 
caused  by  the  neglect  of  the  employes  en- 
gaged on  such  work,  or  otherwise,  the  Sani- 
tary District,  however,  to  have  the  right  to 
exercise  such  supervision  as  will  enable  the 
oost  of  said  work  so  done  by  the  Railroad 
Compnny  to  be  verified,  and  said  Sanitary 
District  shall  be  liable  for  such  costs  and  ex- 
penses only  when  the  Railroad  Company 
would  be  liable. 

Section  0.  If  any  misunderstanding  or  dis- 
pute shall  arise  between  the  parties  hereto 
with  regard  to  their  respective  rights  and 
duties  under  this  agreement,  the  matter  In 
dispute  shall  be  determined  by  arbitration. 
Either  party  may  demand  such  arbitration  by 
giving  written  notice  thereof  to  the  other 
party,  setting  forth  therein  the  point  or  points 
in  dispute  and  the  name  of  some  person  ap- 
pointed by  it  to  act  as  arbitrator.  The  party 
on  whom  such  notice  is  served  shall  appoint 
an  arbitrator  and  give  the  party  demanding 
the  arbitration  notice  in  writing  of  such  ap-  , 
pointment  within  ten  days  from  the  time  of 
such  notice.  The  two  arbitrators  so  chosen 
shall  select  and  appoint  a  third  arbitrator. 

If  the  patty  on  whom  such  demand  for  arbi- 
tration is  made  shall  refuse  or  fail  to  appoint 
an  arbitrator  within  ten  days  after  the  service 
of  such  notice,  then  the  single  arbitrator  ap- 
pointed by  the  party  demanding  such  arbitra- 
tion shall,  at  the  request  of  the  party  appoint- 
ing him,  proceed  to  hear  and  determine  the 
matter  as  if  he  were  an  arbitrator  appointed 
for  that  purpose  by  both  parties  hereto.  The 
three  arbitrators  chosen  as  aforesaid,  or  the 
single  arbitrator  If  there  be  but  one,  shall 
proceed  at  once  to  hear  and  determine  the 
matter  in  controversy,  after  giving  to  each  of 
the  parties  reasonable  notice,  of  which  the 
arbitrator  or  arbitrators  shall  be  the  judge,  of 
the  time  and  place  of  hearing.  If  any  arbi- 
trator 8 nail  decline  or  fall  to  act,  the  party  or 
parties  by  whom  he  was  chosen  shall  appoint 
another  to  act  in  bis  place. 

All  the  arbitrators  appointed  shall  be  com- 
petent persons,  wholly  disinterested  in  the 
matter  in  controversy  and  in  no  way  con- 
nected with  either  of  the  parties  hereto,  nor 
in  any  degree  inimical  to  their  respective 
interests;  nor  shall  any  person  be  appointed 
as  an  arbitrator  whose  business  connections 
or  affiliations  are  with  corporations  or  Interests 
hostile  or  rival  to  either  party  hereto. 

If  the  two  arbitrators  chosen  as  aforesaid  by 
the  respective  parties  hereto  shall  fail  to 
agree  upon  a  third  arbitrator,  then  the  third 


^! 


Juue  28,| 


—4095- 


J18W7. 


arbitrator  shall,  at  the  request  of  either  of  the 
said  two  arbitrators,  be  chosen  by  the  Judgre 
of  the  United  States  Distrlot  Court  for  the 
Northern  District'  of  Illinois.  Tbe  decision  or 
award  of  a  majority  of  the  said  arbitrators,  or 
of  tbe  said  arbitrator,  if  there  shall  be  but  one, 
made  in  writing  after  hearing  tbe  parties  or 
party  who  shall  have  attended  in  compliance 
with  the  notice  (riven  as  above  required,  shall 
be  final  and  blndiag  upon  the  respective  par- 
ties hereto. 

Section  10.  This  agreement  shall  be  bind- 
ing upon  and  inure  to  the  respective  succes- 
sors and  assigns  of  the  parties  hereto. 

In  Witness  Whereof,  The  parties  hereto  have 
caused  these  presents  to  be  signed  by  their 
respective  Presidents,  and  their  corporate 
seals  to  be  hereunto  affixed,  and  duly  attested, 
the  day  and  year  first  above  written.'* 

ORDER    FOR    PREPARATION    OF    ADVER- 
TISEMENTS  FOR   BRIDGE   MASONRY. 

Mr.  Braden,  Chairman,  on  behalf  of 
the  Committee  on  Engineering,  presented 
an  order  directing  that  the  Chief  Engi 
neer  prepare  the  necessary  advertise- 
ments calling  for  bids  for  the  bridge 
masonry  for  certain  bridges  to  be  erected 
across  the  Main  Channel,  as  set  forth  in 
the  order;  and  the  order  was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  order  be  adopted. 

On  roll  call,  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter — eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  order: 

4 'Whereas,  The  plans  and  specifica- 
tions for  the  masonry  of  a  number  of 
the  bridges  to  be  erected  across  the  Main 
Channel  of  this  District  have  been  nearly 
completed ;  and 

Whereas,  It  is  important  that  all  of 
the  work  which  must  be  done  to  make 
the  same  available  should  be  pushed  to 
completion  ;  therefore,  be  it 

Ordered,  That  the  Chief  Engineer  pre- 
pare the  necessary  advertisements  call- 
ing for  bids  for  the  bridge  masonry  and 
the  Clerk  be  instructed  to  publish  the' 
same  in  the  usual  manner." 

payment  of  maturing  bonds  and  in- 
terest. 

Mr.  Wenter,  Chairman  of  the  Com- 
mittee on  Finance,  presented  an  order 
instructing  the  Clerk  to  draw  a  warrant 
payable  to  the  order  of  the  Treasurer,  in 
the  sum  of  $895,846,  to  be  used  in  the 
payment  of  the  principal  and  interest  of 


bonds  maturing  July  1,  1897,  as  provided 
in  the  order;  and  the  order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  the  adoption  of  the  order. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  Is 

THE  ORDER: 

"  Ordered,  That  the  Clerk  of  the  Dis- 
rict  be  and  he  hereby  is  instructed  to 
draw  a  warrant,  payable  to  the  order  of 
the  Treasurer  of  the  District,  for  the 
sum  of  three  hundred  ninety- five  thou- 
sand eight  hundred  forty-six  ($395,- 
846.00)  dollars,  said  sum  to  be  drawn 
from  amount  heretofore  appropriated 
for  payment  of  bonds  and  interest  there- 
on and  to  be  used  by  said  Treasurer  in 
the  payment  of  the  principal  and  interest 
of  bonds  maturing  on  the  first  day  of 
July,  1897,  as  follows : 

Third  Issue,  160  bonds  (third 
payment) 

Second  Issue,  0  months*  in- 
terest on  $2,550,000  at  5*.  $68,750  00 

Third  issue,  6  months1  in- 
terest on  $3,700,000  at  5j* . .   67.500  00 

Fourth  issue.  6  months1  in- 
terest on  $3,600,000  at  4^  81,000  00 

Fifth  issue,  6  months1  in- 
terest on  $760,000  at  4>gf .  17,100  00 

Sixth  Issue,  5}£  months1  in- 
terest on  $800,000  at  #0 
(less  fractional  gain  $4.00)  16.496  00 


$150,000  00 


Interest. 


Total. 


$945,846  00 
$895,846  00" 


ADJOURNMENT  TO  SPECIAL  TIME. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  when  the  Board  ad- 
journs, it  do  adjourn  to  meet  Wednes- 
day, June  30,  1897,  at  1:30  o'clock  P.  M. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

ADJOURNMENT. 

On  motion  of  Mr.  Smyth,  seconded  by 
Mr.  Eckhart,  the  Board  then  adjourned. 
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Sanitary  District  of  Chicago. 


JUNE  30.  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  fifty-seventh  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building, 
Wednesday,  June  80, 1897,  at  1 :30  o'clock 
P.  M.,  pursuant  to  motion. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones,  Kelly, 
Smyth  and  Wenter— eight  members, 
were  present. 

MINUTES. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Eckhart,  the  approval  of 
the  minutes  of  the  regular  meeting  held 
June  28,  1897,  was  laid  over  until  the 
next  meeting  of  the  Board. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

PAT  BOLLS. 

Eng.  Dept— Chief  Engineer's  Roll,  June  1, 1897 $    800  00 

Eng.  Dept— Division  of  Construction  Roll,  June  1, 1897 8.661  00 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  Jane  1, 1897..     8.187  80 
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Eng.  Dept— Division  of  Records  Roll,  June  1, 1897 $    691  00 

Eng.  Dept— Sptcial  Service  Roll,  June  1,  1897 8,7 1 5  03 

Clerical  Dept— Clerk's  Roll,  June  1, 1897 

Law  Dept— Attorney's  Roll,  June  1, 1897 $1,866  68 

Law  Dept-Joliet  Roll,  June  1,  1897 588  84 

Treasury  Dept— Treasurer's  Roll,  June  1, 1897 

General  Account— General  Roll,  June  1,  1897 60  00 

General  Account— Towpath  Roll,  June  1,  1897 110  00 

General  Account— Trustees'  Roll,  June  1. 1897 2,338  33 

Police  Dept— Marshal's  Roll,  June  1, 1897 

Maintenance  Account— Pumping  Plant  Roll,  June  1,  18W 666  00 

Maintenance  Account— Pumping  Plant,  Discharge  Roll,  June  1, 1897        66  00 

Total 

ENGINEERING  DEPARTMENT. 

L.  E.  Cooley  (services,  Consulting  Engineer,  June,  1897 ) 

CLERICAL  DEPARTMENT. 

A.  C.  McCIurg&Co.  (stationery) 

LAW  DEPARTMENT. 

John  S.  Runnel) 8  (services  General  Counsel,  June,  1897) $   416  67 

Fred.  W.  C.  Hayes  (expense) 62  06 

GENERAL  ACCOUNT. 

Murray  J.  Brady  (stenography) %     28  60 

Murray  A  Co.  (awnings) '. : 66  00 

James  Reddick  (expense) 16  60 

POLICE  DEPARTMENT. 

Moore  &  Janes,  agents  (insurance) 

MAINTENANCE  ACCOUNT. 

♦Weaver  Coal  Company  (coal,  Section  14) 

Grand  total 


[1887. 


$  11,894  88 
988  8$ 


$    1,960  02 
166  66 


$     2,603  88 
2,510  82 


$       780  00 
%  20  788  49 


*        60000 


19  86 


468  78 


$ 
$ 


106  00 
87  60 

447  08 


$22  817  69 


•  Paid  by  warrant,  with  Interest  coupon  attached,  drawn  against  the  tax  levy  for  1807. 


Mr.  Wenter,  seconded  by  Mr.  Bold  en  - 
week,  moved  that  the  vouchers,  as  read 
and  phown  above,  be  approved  and 
ordered  paid. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden.  Carter  (ex- 
cept as  to  voucher  in  favor  of  L.  25.  Cooley 
for  $500.00 ,  on  which,  he  voted  nay)  Eck 
hart,  (except  as  to  voucher  in  favor  of  L. 
E.  Cooley  for  $500.00,  on  which  he  voted 
nay)  Jones,  Kelly,  Smyth  and  Wenter — 
eight  (except  as  above  stated).  Nays — 
none  (except  as  above  stated). 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rales,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  June  26, 
1897,  which  was  read,  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago.  June  80, 1897. 
To  the  HonorabU  the  Board  of  Truttee* 
of  the  S'initary  District  of  Chicago: 
Gentlemen— I    beg   leave  to  report 
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herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
Jane  26,  1897,  as  the  same  have  bqen 
reported  to  me: 

Engineering  department 118 

Maintenance 10 

Clerical  department 5 

Law  department 9 

Treasury  department 1 

Police  department 80 

Telephone  operator 1 

Towpath  force 2 


Total  employes 176 

Respectfully  submitted, 
(Signed)  Jas.  Reddick, 

Clerk." 

REPORT  IN  REFERENCE  TO  COMMUNICA- 
TION FROM  ATTORNEY  FOR 
JOHN  RICE. 

The  Clerk  presented  a  report  from  the 
attorney  for  John  Rick,  setting  forth 
that  on  March  4,  1895,  a  judgment  was 
obtained  on  behalf  of  the  District  against 
certain  premises  described  in  the  com- 
munication, and  recommending  that  as 
there  is  sufficient  property  outside  the 
premises  in  question  from  which  to  sat- 
isfy said  judgment,  that  the  attorney 
be  authorized  and  directed  to  waive  the 
claim  and  release  the  lien  of  the  District 
as  to  the  premises  aforesaid  ;  and  the 
report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  the  rep«  »rt  be  received 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"  Chicago,  June  28th,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  desire  herewith  to  in- 
form your  Honorable  Body  that  I  am  in 
receipt  of  a  communication  from  H.  D. 
Rohde,  Esq.,  attorney  for  one  John  Rick, 
representing  that  a  judgment  was  ob- 
tained by  the  District  against  premises 
described  therein  for  one  hundred  fifty- 
six  and  sixty- seven  hundredths  ($156.67) 
dollars  on  March  4,  1895,  in  the  Circuit 


Court  of  Cook  County,  Case  No.  137,357. 
This  judgment  appears  from  the  abstract 
of  said  premises  to  have  been  rendered 
against  one  Frances  Livingston  who  be- 
came interested  in  said  premises  by 
virtue  of  a  receipt  assigned  to  her  by 
persons  representing  themselves  to  be 
the  agents  of  said  Rick,  but  whom  Rick 
asserts  had  no  authority  from  him  to 
make  such  assignment.  The  communi- 
cation is  directed  to  the  end  of  obtaining 
from  the  District  a  release  of  the  lien,  as 
it  appears  on  the  abstract,  now  claimed 
by  the  District. 

I  would  respectfully  advise  concern- 
ing it  that,  as  a  matter  of  law,  it  is  very 
doubtful  if  said  judgment,  obtained  in 
manner  as  aforesaid,  constitutes  a  lien 
upon  said  premises  at  all,  and  desire  to 
inform  your  Honorable  Body  that  in 
case  said  lien  is  a  valid  one,  it  may  with- 
out prejudice  to  the  interests  of  the 
District  in  the  premises  be  released  as  to 
that  part  of  the  premises  described' in 
the  communication  of  said  attorney, 
which  is  hereto  attached.  As  there  is 
sufficient  property  outside  the  premises 
in  question  out  of  which  to  satisfy  said 
judgment,  if  the  same  may  appear  here- 
after to  be  a  valid  lien,  I  would  respect- 
fully recommend  that  the  Attorney  be 
authorized  and  directed  to  waive  said 
claim  and  release  said  lien  as  to  the 
premises  aforesaid. 

Yours  respectfully, 

(Signed)     Frederick  W.  C.  Hayes, 

_  Attorney.91 

(One  enclosure.) 

REPORT  IN  REFERENCE  TO  EMPLOYMENT 

OP  SPECIAL  COUNSEL  IN  SUIT  OF 

BOWERS  &  BROWN. 

The  Clerk  presented  a  report  from  the 
Attorney,  setting  forth  that  action  in  the 
case  against  the  District  by  the  firm  of 
Bowers  &  Brown  for  alleged  infringe- 
ment of  patent  rights  was  begun  May 
10,  1897,  and  recommending  that  the 
Attorney  be  authorized  to  retain  such 
special  counsel  as  he  may  deem  necessary 
to  co-operate  in  the  conduct  of  the  above 
case  on  behalf  of  the  District;  and  the 
report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  REPORT : 

"  Chicago,  June  28, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  S  mitary  District  of  Chicaqo : 

Gentlemen  — On  May  10,  1897,  an 
action  on  the  case  was  commenced 
against  the  District  in  the  United  States 
Circuit  Court  by  the  firm  of  Bowers  & 
Brown  for  an  alleged  infringement  by 
the  District  of  patent  rights,  claimed  by 
the  plaintiffs.  The  nature  of  this  action 
is  such  that  it  involves  many  important 
and  intricate  principles  of  the  patent  law, 
and  the  damages  claimed  amount  to 
three  hundred  thousand  ($300,000)  dol- 
lars. The  case  involves  more  particu- 
larly that  department  of  practice  special- 
ized and  designated  as  the  patent  law, 
with  which  the  lawyer  engaged  in 
general  practice  has  little  or  no  exper- 
ience. 

I  would,  therefore,  advise  and  recom- 
mend that  the  Attorney  be  authorized 
and  directed  to  retain  on  behalf  of  the 
District  such  special  counsel  in  the  case 
above  mentioned  as  he  may  deem  neces- 
sary to  co-operate  for  the  proper  conduct 
of  the  case  on  behalf  of  the  District. 

Respectfully  submitted, 

(Signed)     Frederick  W.  C.  Hayes. 

Attorney." 

report  in  reference  to  uncontest- 
ed labor  claims  of  dalamand  & 
co.  and  a.  j.  pruitt  against  messrs. 

WEIR,  MoKECHNEY  &  CO. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  in  re- 
ference to  uncontested  labor  claims  of 
Messrs.  Dalamand  &  Co.  for  $62.64  and 
A.  J.  Pruitt  for  $212.14,  against  Weir, 
McKechney  &  Co.,  contractors  on  Section 
F,  the  report  recommending  that  said 
claims  be  paid  out  of  any  reserve  owing 
to  said  Weir,  McKechney  &  Co.,  in  ac- 
cordance with  the  order  of  said  Weir, 
McKechney  &  Co.,  presented  herewith; 
and  the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
week,  moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll  call,  the  vote  stood:  Yeas- 
Messrs.  Bolden  week,  Braden,  Carter, 
Eckhart,  JoneB,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


The  following  is 


THE  REPORT : 

"Chicago,  June  15, 1897. 

2b  the  Honorable,  the  Board  of  Irustees, 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Tour  Committee  on  Ju- 
diciary respectfully  reports  to  your  Hon- 
orable Body  that  they  have  had  under 
consideration  the  uncontested  labor 
claims  against  Contractors  Weir,  Mc- 
Kechney &  Co.  on  Section  F  of  the  Main 
Channel,  and  that  the  same  are  as  fol- 
lows : 

Dalamand  &  Co $  82.64 

A.  J.  Pruitt 212.14 

And  your  Committee  advise  and  rec- 
ommend that  said  claims,  as  above  set 
forth,  be  paid  out  of  any  reserve  owing 
to  said  Weir,  McKechney  &  Co.,  in 
accordance  with  the  direction  of  Weir, 
McKechney  &  Co.,  contractors,  presented 
herewith. 

(Signed)  Alex.  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary.'* 

(One  enclosure.) 


The  following  is 

THE  ORDER  OF  WEIR,  McKECHNEY  &  CO.: 

"  We,  the  undersigned,  contractors  on 
Section  F  of  the  Main  Channel  of  the 
Sanitary  District  of  Chicago,  hereby  di- 
rect the  payment  of  the  following  claims 
heretofore  filed  with  the  Trustees  of  said 
District.  The  said  claims  are  uncontest- 
ed labor  claims  and  payment  of  the  same 
is  hereby  authorized  pursuant  to  the 
letter  of  our  contract  with  said  Dis- 
trict, and  we  direct  that  the  respec- 
tive amounts  thereof  be  charged  to  us 
and  the  said  District  be  released  from 
any  and  all  liability  by  reason  of  the  pay- 
ment thereof  : 


Claim  of  Dalamand  &  Co.  for 
signed  labor  claims  in  the  sum 
of $  62.64 

Claim  of  A.  J.  Pruitt  for  assigned 
labor  claims  in  the  sum  of 212. 14 

(Signed)      Weir,  McKechney  &  Co. 

By  L.  D.  Condee, 

Their  Attorney." 

INCREASE    OF    SALARY    FOR    ASSISTANT 
ATTORNEY  AT  JOLIET. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Judiciary,  presented  a  report  in  re* 
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f erence  to  an  increase  of  salary  for  H.  M. 
Snapp,  Assistant  Attorney  for  the  Dis- 
trict at  Joliet,  the  report  being  accom- 
panied by  communications  from  Attor- 
ney Hayes  and  Assistant  Attorney  Snapp 
to  the  Committee  in  reference  to  the  same, 
the  Committee  report  setting  forth  the 
reasons  for  such  increase,  and  recom- 
mending that  the  salary  of  said  Assistant 
Attorney  at  Joliet  be  increased  to  $2,000 
per  annum,  beginning  July  1,  1807;  and 
the  report  was  read.  , 

Mr.  Braden,  seconded  by  M*.  Jones 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Bol  den  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  W en- 
ter—eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

TUB  REPORT: 

•  'Chicago,  June  15, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — In  view  of  the  rapid  in- 
crease of  work  for  the  Law  Department 
at  Joliet,  by  reason  of  the  institution  of 
condemnation  proceedings  and  litigation 
incident  and  collateral  thereto,  your 
Committee  on  Judiciary  respectfully  re- 
ports that  they  have  carefully  considered 
the  ^request  contained  in  the  communi- 
cation from  H.  M.  Snapp,  Esq. 

Inasmuch  as  the  Attorney,  in  his  com- 
munication of  the  14th  inst.,  has  advised 
your  Committee  that  in  view  of  the 
constant  increase  in  the  litigation  of  the 
District  at  Joliet  the  entire  time  of  Attor- 
ney Snapp  shall,  as  a  matter  of  necessity, 
be  required  by  the  District  in  the  rapid 
and  vigorous  prosecution  of  the  work  of 
acquiring  the  land  necessary  for  the  con- 
struction of  the  Main  Channel  at  that 
point,  your  Committee  deems  it  ex- 
pedient for  the  interest*  of  the  District 
that  the  request  hereabove  mentioned 
regarding  an  increase  of  salary  be 
granted  and  the  recommendations  made 
by  the  Attorney  concurred  in. 

Your  Committee,  therefore,  recom- 
mends that  the  salary  of  the  Assistant 
Attorney  at  Joliefc)  being  the  position 
occupied  by  H.  ^Q-^napp,  be  increased 
to  two  thousand  »jj(f2, 000)  dollars  per 
annum,  beginning  with  Ju'y  1,  1897. 


Appended   hereto   are  the  communi- 
cations hereinabove  referred  to. 

Respectfully  submitted, 

(Signed)  Alex.  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary.1! 

(Two  enclosures). 

resolution  in  reference  to  suits 
against  delinquent  north  town 
collector. 

Mr.  Jones  presented  a  resolution  in 
reference  to  a  communication  received 
from  R.  A.  Waller,  Comptroller  of  the 
City  of  Chicago,  said  resolution  author- 
izing and  directing  the  Attorney  of  the 
District  to  confer  with  the  Corporation 
Counsel  of  the  City  of  Chicago  in  regard 
to  the  institution  of  proceedings  against 
the  delinquent  North  Town  Collector; 
and  also  directing  that  the  Clerk  send  a 
copy  of  the  foregoing  resolutions  to  the 
said  Comptroller;  and  the  resolution  was 
read. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  resolution  be  adopted. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— -eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  RESOLUTION: 

"  Whereas,  The  Comptroller  of  the 
City  of  Chicago  has  addressed  a  com- 
munication to  the  President  of  the 
Board  of  Trustees  of  this  District  ac- 
companied by  a  form  of  resolution  to 
be  adopted,  with  the  view  of  co-oper- 
ating with  the  Legal  Department  of  the 
City  of  Chicago  in  proceedings  against 
the  North  Town  Collector,  and  with  the 
other  parties  interested  in  instituting 
legal  proceedings  against  said  Collector 
to  enforce  the  payment  to  them  of  taxes 
collected  by  him;  and, 

Whereas,  The  Board  of  Trustees  of 
this  District  has  directed  its  Attorney  at 
a  former  meeting  (page  4068  of  Proceed- 
ings) to  institute  suit  against  said  Col- 
lector on  behalf  of  the  District;  now, 
therefore,  be  it 

Resolved,  That  the  Attorney  for  the 
District  be  and  he  is  hereby  authorized, 
empowered  and  directed  to  confer  with 
the  Corporation  Counsel  of  the  City  of 
Chicago,  on  behalf  of  this  District,  con* 
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oerning  the  institution  of  said  proceed- 
ings and  to  co-operate  with  said  Corpo- 
ration Counsel  in  such  manner  as  may 
appear  to  him  to  be  wisest  and  most  ex- 
pedient  for  the  interests  of  the  District; 
and  be  it  further 

Resolved,  That  the  Clerk  be  and  he  is 
hereby  directed  to  send  to  said  Comptrol- 
ler a  copy  of  the  foregoing  resolutions." 

PURCHASE  OF  CERTAIN  LANDS  FROM 
JOHN  J.  O'NEILL. 

Mr.  Wenter,  Chairman,  presented  a  re- 
port from  the  Joint  Committee  on 
Finance  and  Engineering  in  reference 
to,and  accompanied  by,a  communication 
from  the  Attorney  in  regard  to  the  mat- 
ter of  acquiring  certain  lands  owned  by 
John  J.  O'Neill,  made  necessary  for  the 
purpose  of  closing  the  contract  with  the 
Illinois  Central  R.  R.  Company,  the  re- 
port being  also  accompanied  by  plat 
showing  the  location  of  said  land,  the 
Committee  report  recommending  that 
the  Attorney  be  authorized  and  directed 
to  accept  the  proposition  of  said  O'Neill 
for  the  sale  of  said  land  at  the  price  of 
|2,000,  and  do  all  that  may  be  necessary 
to  be  done  to  acquire  title  to  said  land 
upon  the  conditions  set  forth  in  the  re- 
port; and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in . 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  8 myth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  111.,  June  28, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  Your  Joint  Committee 
on  Finance  and  Engineering  respect 
fully  reports  herewith  that  they  have 
received  from  the  Attorney  a  communi- 
cation with  reference  to  the  negotia- 
tions heretofore  had  by  him  for  the  ac- 
quiring of  certain  lands  owned  by  one 
John  J.  O'Neill  which  were  necessary  to 
be  obtained  by  the  District  for  the  pur- 
pose of  closing  the  contract  with  the 
Illinois  Central  Railroad  Company. 

Your  Committee  reports  that  after  sev- 
eral conferences  by  the  Attorney  of  the 
District  with  said  O'Neill  and  his  attor- 


ney, a  proposition  was  made  to  the  effect 
that  two  thousand  ($2,000)  dollars  would 
be  the  price  at  which  said  owner  would 
agree  to  convey  to  the  District  the  forty- 
six  one- hundredths  (46-100)  acres  of  land 
needed,  as  shown  by  the  map  hereto  at- 
tached. 

Your  Committee  have  carefully  con- 
sidered such  proposition  and  are  of 
opinion  that  such  price  is  fair  and  rea- 
sonable for  the  land  sought  to  be  ac- 
quired by  the  District,  and  they,  there- 
fore, advke  and  recommend  that  the 
Attorney  for  the  District  be  and  he  is 
hereby  authorized  and  directed  to  accept 
such  proposition  on  behalf  of  the  Dis- 
trict and  do  all  things  necessary  to  be 
done  to  acquire  title  to  such  lands  for 
the  District  upon  the  conditions  herein 
named. 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman. 

J.  C.  Braden, 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Z  R.  Carter, 

B.  A.  Eckhart, 

T.  A.  Smyth, 

Thomas  Kelly, 

Joint  Committee  on  Finance  and  Engi- 
neering." 

REPORT  IN  REFERENCE  TO  CONVEYANCE 

OF  CERTAIN  LAND  TO  WEST  CHICAGO 

PARK  COMMISSIONERS. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering, 
transmitting  draft  of  deed  conveying  to 
the  West  Chicago  Park  Commissioners 
certain  land  described  therein  and  shown 
upon  map  accompanying  said  deed,  in 
accordance  with  the  terms  and  condi- 
tions of  the  agreement  entered  into  be- 
tween the  District  and  the  said  Commis- 
sioners on  June  5,  1895,  as  heretofore 
printed  (page  2890  of  the  Proceedings), 
the  report  recommending  that  said  deed 
be  executed  by  the  President  and  Clerk 
of  the  District  and  delivered  to  said  West 
Chicago  Park  Commissioners,  and  being 
accompanied  by  a  draft  of  the  said 
agreement  of  June  5,  1895;  and  the  re- 
port was  read.  iJfj 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  the  report*  be  adopted 
and  the  recommendations*  "Contained 
therein  concurred  in.  '  '"' 
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On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bol  den  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter — eight.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPOBT : 

"  Chicago,  May  24, 1897. 

4 'To  the  Honorable  the  Board  of  Irustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering respectfully  presents  herewith 
the  draft  of  the  deed  conveying  to  the 
West  Chicago  Park  Commissioners  cer- 
tain property  described  therein,  shown 
upon  the  map  accompanying  said  deed, 
in  accordance  with  the  terms  and  condi- 
tions of  a  certain  agreement  entered  into 
between  the  Sanitary  District  of  Chi- 
cago and  the  West  Chicago  Park  Com- 
missioners on  the  5th  day  of  June,  A.  D. 
1895,  wherein  the  District  agreed  to 
acquire  title  to,  and  convey  to  said  Com- 
missioners, sufficient  land  to  the  north- 
ward of  that  portion  of  the  East  and 
West  boulevard:  which  lies  in  the  vicinity 
of  Western  avenue,  to  give  said  boule 
vard  a  uniform  width  of  two  hundred 
and  forty  feet ;  said  conveyance  being 
made  in  consideration  of  a  grant  to  the 
District  by  said  Commissioners  of  the 
right  to  excavate  the  Main  Channel 
across  that  portion  of  the  Southwest 
boulevard  which  lies  east  of  Western 
avenue. 

And  your  Committee  advises  and  rec- 
ommends that  as  said  deed  is  proper  in 
form,  and  conveys  the  property  agreed 
to  be  conveyed  in  said  agreement,  that 
the  same  be  executed  by  the  President 
and  Clerk  and  the  corporate  seal  of  the 
District  attached  thereto,  and  said  deed 
be  delivered  to  said  West  Chicago  Park 
Commissioners. 

Attached  hereto  is  said  agreement 
above  referred  to,  together  with  deed 
and  map  describing  premises  conveyed 
therein. 

Respectfully  submitted, 
(Signed)  J.  C.  Braden, 

Chairman. 
Alex.  J.  Jones, 
Wm.  Boldenweck, 
Z.  K.  Carter, 
B.  A.  Eckhart, 
T.  A.Smyth, 
Frank  Wenter, 
Committee  on  Engineering." 
(Accompanied  by  copy  of  agreement, 
deed  and  map.) 


The  following-  is 

THE  FORM  OF  INDENTURE: 

"This  Indenture*  Witnesseth^  That  the  grantor 
Sanitary  District  of  Chleajro,  a  corporation  or- 
ganized and  existing  under  the  laws  of  the 
State  of  Illinois,  for  and  in  consideration  of 
the  sum  of  One  Dollar  in  band  paid,  conveys 
to  the  West  Chicago  Park  Commissioners  of ' 
the  City  of  Chicago,  County  of  Cook  and  State 
of  Illinois,  the  following  described  real  estate, 
to-wit: 

Beginning  at  a  point  two  hundred  and 
eighty- three  (288)  feet  north  of  the  south  line  of 
Section  twenty-five  (25),  Township  thirty-nine 
(39)  North,  Range  thirteen  (18)  East  of  the 
Third  (3rd)  Principal  Meridian  and  thirty- 
three  (38)  feet  west  of  the  east  line  of  said 
section,  and  running  thence  west  five  hundred 
forty-six  and  sixty-six  (546.66)  hundredths  feet 
on  a  line  parallel  with  the  south  line  of  said 
Section  Twenty-five  (25)  to  the  east  line  of 
land  conveyed  by  George  W.  Lay  to  The 
Union  Stock  Yard  and  Transit  Company; 
thence  north  along  said  east  line  to  a  point 
two  hundred  eighty-four  and  ninety-four 
hundredths  (284.04)  feet  north  of  the  said  south 
line  of  said  Section  Twenty-five  (25),  running 
thence  northeasterly  in  a  straight  line  to  a 
point  four  hundred  ninety-nine  and  seven 
hundredths  (490.07)  feet  north  of  the  south 
line  of  said  section,  and  thirty-three  (33)  feet 
west  of  the  east  line  of  said  section;  tunning 
thence  south  on  a  line  thirty-three  (33)  feet 
west  of  and  parallel  to  the  east  line  of  said 
see t ion  to  the  point  of  beginning,  containing 
one  and  thirty-seven  hundredths  (1.37)  acres, 
more  or  less. 

Also  the  following  described  premises:  Be- 
ginning at  a  point  in  the  east  line  of  Western 
avenue  two  hundred  and  eighty-three  (283) 
feet  north  and  thirty-three  (38)  feet  east  of 
the  southwest  corner  of  Section  thirty  (80), 
Township  thirty-nine  (39)  North,  Range  four- 
teen (14)  east  of  the  Third  Principal  Meridian; 
thence  running  east  along  a  line  parallel  to 
and  two  hundred  and  eighty-three  (283)  feet 
distant  from  the  south  line  of  said  Section 
Thirty  (30),  fifty-eight  and  thirty-eight  hun- 
dredths (58.88)  feet  to  its  intersection  with  a 
line  parallel  to  and  one  hundred  and  fifty- 
four  and  sixty-five  hundredths  (154.65)  feet 
distant  from,  measured  at  right  angles,  the 
center  line  of  the  Main  Drainage  Channel  of 
the  Sanitary  District  of  Chicago;  thence  run- 
ning northeasterly  along  said  last  mentioned 
parallel  line  two  hundred  and  thirteen  and 
sixty-four  hundredths  (213.64)  feet  to  its  in- 
tersection with  a  line  parallel  to  and  two 
hundred  and  ninety  (290)  feet  distant  from, 
measured  at  right  angles,  the  west  line  of 
said  Section  Thirty  (30);  thence  running  north 
along  said  parallel  line  to  its  intersection  with 
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the  north  ordinance  line  of  the  right  of  way 
-of  the  Main  Channel  of  the  Sanitary  District 
of  Cbicapo;  thence  running  southwesterly 
along  said  north  ordinance  line  to  its  inter- 
section with  the  east  boundary  line  of  West- 
ern avenue;  thence  running  south  along  said 
east  boundary  line  of  Western  avenue  to  the 
point  of  beginning  and  containing  one  and 
five  hundred  fifty-three  thousandths  (1,653) 
acres,  more  or  less. 

Said  above  described  premises  lying  and  be- 
ing situate  in  the  City  of  Chicago,  County  of 
Cook  and  State  of  Illinois. 

This  conveyance  Is  made  in  accordance  with 
the  terms  of  a  certain  agreement  made  and 
entered  Into  between  the  said  Sanitary  Dis- 
trict of  Chicago  and  the  West  Chicago  Park 
Commissioners  on  the  fifth  day  of  June,  A.  D. 
1895. 

In  Witness  Whereof,  Said  Sanitary  District 
of  Chicago,  by  vote  of  Its  Board  of  Trustees 
previously  passed,  has  caused  these  presents 
to  be  signed  by  Its  President  and  attested  by 
its  Clerk  and  Its  oorporate  seal  to  be  hereto 
affixed  the  day  and  year  below  written,  here- 
by releasing  and  waiving  all  rights  under  and 
by  virtue  of  the  Homestead  Exemption  Laws 
of  this  State. 

Dated  this day  of A.  D.  189.." 

REPORT  IN  REFERENCE  TO  PAYMENT  OP 
CERTAIN  AMOUNTS  WITHHELD  ON  AC- 
COUNT OF  CLAIMS  AGAIN8T  CONTRACT- 
ORS ON  SECTION  5  AND  RELEASE  OP 
SURETIES  ON  BOND. 

Mr.  Braden,  Chairman,  presented  a 
report  from,  the  Committee  on  Engi- 
neering in  reference  to  the  delivery  to 
the  Quale y  Construction  Company,  con- 
tractors on  Section  5,  of  certain  warrants 
in  favor  of  said  company,  now  withheld 
by  the  District,  the  report  recommending 
that  said  warrants,  amounting  to  the 
sum  of  $10,984.43,  be  delivered  to  said 
Company  under  conditions  and  stipu- 
lations as  set  forth  in  the  report,  and 
that  a  bond  in  the  penal  sum  of  $5,000 
be  executed  by  said  Qualey  Construction 
Company  in  lieu  of  the  bond  originally 
given  by  said  Company  in  the  sum  of 
$100,000,  all  under  conditions  as  set 
forth  in  the  report,  the  report  being 
accompanied  by  agreement  between 
Qualey  Construction  Company  and  Dr. 
Re  for  release  of  claim  and  waiver  of 
lien ;  and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr.  Bra- 
den, moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
tor—eight.    Nays — None. 


Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 
"  Chicago,  June  28,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering, having  had  under  considera- 
tion the  request  of  the  Qualey  Construc- 
tion Company  for  payment  to  it  of  the 
amount  held  by  the  District  out  of  the 
reserve  retained  by  the  District  under 
its  contract  with  said  company  on  Sec- 
tion 5  of  the  Main  Channel,  and  for  a 
release  of  sureties  on  the  bond  for  one 
hundred  thousand  ($100,000)  dollars, 
originally  given  by  said  contractors  on 
Section  5,  respectfully  reports  to  your 
Honorable  Body  that  in  view  of  the  re- 
cent disposition  of  a  large  portion  of  said 
claims,  and  the  probable  compromise  and 
settlement  of  those  still  pending  against 
said  Section  5,  your  Committee  advises 
and  recommends  that  the  requests  of  said 
Qualey  Construction  Company  be  grant- 
ed, and  that  the  Clerk  of  the  District  be 
and  he  is  hereby  authorized  and  directed 
to  turn  over  and  deliver  to  said  Qualey 
Construction  Company,  properly  exe- 
cuted, all  of  said  warrants  now  held  by 
the  District  heretofore  made  in  favor  of 
said  company  and  retained  by  the  Dis- 
trict upon  the  order  of  the  Joint  Com- 
mittee on  Engineering  and  Finance  (page 
8958  of  Proceedings),  which  said  war- 
rants amount  to  the  sum  of  ten  thousand 
nine  hundred  thirty-four  and  forty- three 
one-hundred ths  ($10,934.48)  dollars,  and 
that  said  warrants  be  delivered  to  said 
company  upon  the  following  conditions, 
and  the  filing  with  the  Clerk  of  the  Dis- 
trict of  proper  releases  by  the  proper 
parties  in  settlement  of  such  claims: 

That  said  company  execute  in  favor  of 
the  District  a  receipt  for  the  sum  so  men- 
tioned in  full  of  all  claims  and  demands 
of  every  kind  whatsoever  it  may  have 
against  said  District  in  form  to  be  pre- 
pared by  the  Attorney;  provided,  how- 
ever, that  the  warrant  now  held  by  the 
District  made  payable  to  said  Qualey 
Construction  Company  for  six  thousand 
($6,000)  dollars,  and  retained  by  the  Dis- 
trict to  secure  the  claim  of  one  Dr.  Be, 
be  delivered  to  said  Qualey  Construction 
Company  when  said  company  shall  have 
executed  the  agreement  of  settlement 
with  said  Dr.  Re,  hereto  attached,  and 
when  said  Dr.  Re  shall  have  released  the 
lien  now  filed  by  him  upon  said  warrant, 
and  executed  a  further  release  in  favor 
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of  the  District  of  all  claims  against  it,  or 
the  funds  or  warrants  held  by  it  belong- 
ing to  said  Qualey  Construction  Com- 
pany. 

Your  Committee  further  recommends 
that  a  bond  in  the  penal  sum  of  five 
thousand  ($5,000)  dollars  be  executed 
by  said  Qualey  Construction  Company, 
to  be  given  in  lieu  of  the  bond  originally 
given  by  said  company  in  the  sum  of  one 
hundred  thousand  ($100,000)  dollars,  and 
that  when  said  bond  shall  have  been  so 
executed  and  filed  with  the  District, 
and  the  receipts  hereinabove  men- 
tioned properly  executed  and  filed  with 
the  Clerk,  the  sureties  on  said  original 
bond  shall  be  released  from  any  and  all 
further  liability  thereon,  but  that  said 
contracting  company  shall  remain  liable 
thereon. 

Respectfully  submitted, 
(Signed)  J.  C.  Braden, 

Chairman. 
Alex.  J.  Jones, 
Z.  R.  Carter, 
Wm.  Boldenweck, 
b.  a.  eckhabt, 
Frank  Wenter, 
Committee  on  Engineering." 
(One  enclosure ) 

payment  op   labor  claim  of  w.  r. 
stubbs  against  messrs.  angus 

&  GINDELE.    . 

In  the  absence  of  a  report  from  the 
Committee  on  Engineering  on  the  report 
of  the  Committee  on  Judiciary  in  refer- 
ence to  the  claim  of  W.  R.  Stubbs  for 
$4677.80  against  Messrs.  Angus  & 
Gindele,  former  contractors  on  Section 
E,  for  labor  claims,  presented  and  re- 
ferred to  the  Committee  on  Engineering 
at  the  meeting  held  June  28,  lb97,  (page 
4065  of  the  Proceedings).  Mr.  Eckhart, 
Beconded  by  Mr.  Boldenweck,  moved  that 
the  amount  due  Mr.  Stubbs  for  labor 
claims  on  Section  E  be  paid  him  and 
charged  to  that  Section. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones.  Kelly,  Smyth  and  Wenter — seven. 
Nays — Mr.  Braden — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

COMMUNICATION     FROM     MASON,     HOGE, 

KING  &  CO.,  CONTRACTORS  ON 

SECTION  8. 

The  Clerk  presented  a  communication 


from  Mason,  Hoge,  King  <fe  Co.,  con- 
tractors on  Section  8,  asking  payment  of 
|2,501.14,  as  interest  claimed  to  have  ac- 
crued from  date  of  February  3,  1897,  to 
time  of  final  payment  on  said  section. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  the  communication  be  re- 
ferred to  the  Committee  on  Engineering, 
which  was  so  ordered  by  unanimous 
consent. 

COMMUNICATION     PROM     MESSRS.     M'AR 
THUR  BROTHERS. 

The  Clerk  presented  a  communication 
from  Messrs.  McArthur  Bros.,  contrac- 
tors on  Sections  2  and  4,  asking  that 
their  communication  of  April  19th  last 
be  considered  either  in  Committee  or  by 
the  full  Board,  and  that  action  be  had 
upon  their  request  for  payment. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Carter,  the  communication 
was  referred  to  the  Committee  on  Engi- 
neering. 

ORDER  IN  REFERENCE  TO  NEGOTIATIONS 
WITH  CANAL  COMMISSIONERS. 

Mr.  Boldenweck,  Chairman,  presented 
an  order  directing  that  the  President  of 
the  Board  of  Trustees  be  empowered  and 
directed  to  enter  into  conference  with 
the  Commissioners  of  the  Illinois  and 
Michigan  Canal  for  the  adjustment  of  all 
details  and  consideration  of  the  plans 
necessary  to  conduct  the  Drainage  Canal 
through  the  City  of  Joliet,  and  report  re- 
sults to  the  Committee  on  Engineering; 
and  the  order  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Eckhart,  moved  that  the  order  be 
adopted. 

On  roll  call  the  vote  stood:  Yeas- 
Messrs*  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays—none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  order: 

"Whereas,  At  the  last  session  of  the 
State  Legislature  a  joint  resolution  was 
passed  empowering  the  Canal  Commis- 
sioners of  the  Illinois  and  Michigan 
Canal  to  accept  such  changes  in  the  loca- 
tion and  plans  of  the  Illinois  and  Michi- 
gan Canal,  convey  such  lands  as  were  no 
longer  needed  for  State  purposes  and  re- 
ceive compensation  and  make  exchange 
for  the  equivalent  of  the  present  Canal; 

Whereas,  Negotiations  and  confer- 
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ences  are  necessary  to  be  had  between 
the  Sanitary  District  of  Chicago  and  said 
Ganai  Commis  doners  relating  to  the  con- 
sideration, adjustment  and  adoption  of 
plans  and  the  route  of  the  Main  Channel 
of  said  District  through  the  City  of 
Joliet ;  therefore,  be  it  hereby 

Ordered,  That  the  President  of  the 
Board  of  Trustees  be  and  he  is  hereby 
empowered  and  directed  immediately  to 
enter  into  conference  with  the  said  Com- 
missioners of  the  Illinois  and  Michigan 
Canal  for  the  adjustment  of  all  details 
and  consideration  of  the  plans  necessary 
to  conduct  the  Drainage  Canal  through 
the  City  of  Joliet,  and  from  time  to  time 
to  report  the  results  to  the  Committee  on 
Engineering,  as  soon  as  practicable." 


CLOSING   OP  THE  OFFICES  OP  THE    DIS- 
TRICT ON  INDEPENDENCE  DAY. 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  the  offices  of  the 
Sanitary  District  of  Chicago  be  and  the 
same  are  hereby  ordered  closed  on 
Monday,  July  5,  1807,  the  same  being 
Independence  Day — a  legal  holiday. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Carter,  the  Board  then 
adjourned. 
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Board  of  Trustees 


—OF    THK — 


Sanitary  District  of  Chicago. 


JULY  7,  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  qf  Trustee*  of 
the  Sanitary  District  of  Chicago. 


SPECIAL   MEETING. 

A  special  meeting  of  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago was  held  in  their  rooms,  Security 
Building,  Wednesday,  July  7,  1897,  at 
1:80  o'clock  P.  M.,  pursuant  to  call. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Bold  en  week,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly, Smyth 
and  Wenter — eight  members,  were  pres- 
ent. 

CALL  FOR  MEETING. 

The  Clerk  then  read  the  call  for  the 
special  meeting,  which  is  as  follows  : 

"Chicago,  July  6,  1897, ) 
11  o'clock  A.  M.     J 

James    Beddick,    Clerk   Sanitary    Dis- 
trict of  Chicago: 

Dear  Sir— Pursuant  to  the  Rules,  you 


will  please  call  a  special  meeting  of  the 
Board  of  Trustees  of  the  Sanitary  Dis- 
trict of  Chicago,  to  be  held  at  the  Board 
meeting  room  of  said  District,  in  the  Se- 
curity Building,  Chicago,  Illinois,  on 
Wednesday,  July  7,  1897,  at  1:30  o'clock 
P.  M.,  for  the  purpose  of  considering 
and  passing  of  the  regular  or  other  ex- 
penses or  expenditures  of  the  District, 
which  will  come  before  the  meeting,  and 
ordering  payment  therefor,  and  for  the 
making  of  any  order  with  reference  to 
any  of  said  matters,  or  any  part  thereof, 
as  said  Board  of  Trustees  may  deem 
proper,  and  to  transact  such  other  and 
further  business  as  may  come  before  the 
meeting. 

Yours  truly, 

(Signed)  Thomis  Kelly, 

President  Board  of  'trustees  of  the  San- 
itary District  of  Chicago." 


minutes. 

The  minutes  of  the  regular  meeting 
held  June  23,  1897,  were  approved  as 
printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Smyth. 
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VOUCHEK8. 

Tbe  Clerk  presented  the  following  vouchers : 

CLERICAL  DEPARTMENT. 

Samuel  L.  flanks  (ice,  June,  1897) 


LAW  DEPARTMENT— LAND    ACCOUNT. 

Will  County  Abstract  Company  (opinions  of  title) 

GENERAL  ACCOUNT. 

Security  Deposit  Company  (rent,  July,  1897) 


$  260 

$       490  00 

$       568  85 


ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Griffiths  A  McDermott  (Section  1,  July  1.  1897) 

Campbell  A  Dennis  (Section  14,  July  1, 1897) 

Heldmaier  A  Nen  (Section  A,  July  1, 1897) 

Western  Dredging  and  Improvement  Co.  (Section  C,  July  1, 1897). . . 

B.  D.  Smith  A  Co.  (Section  D,  July  1,1897) 

Gahan  A  Byrne  (Section  F,  July  1,  1897) 

Gaban  &  Byrne  (Section  fl,  June  1, 1897) 

Gaban  A  Byrne  (Section  fl,  July  1, 1897) 

Hayes  Bros.,etal.  (Section  N,  July  1, 1897) 

Hayes  Bros.,  et  al.  (Section  N— C,  M.  A  N .  crossing) 

Hayes  Bros.,  et  al.  (Section  N— North  Kedzie  Avenue  sidewalk) . . . . 

McBiahon  A  Montgomery  Company,  et  al.  (Section  O,  July  1, 1897). 

Hayes  Bros.  (Section  O,  Western  Avenue  Bridge) 

Tbe  Pittsburgh,  Cincinnati,  Chicago  and  St.  Louis  Railway  Com- 
pany (Section  O,  Pan  Handle  Bridge) 

Western  Stone  Company  (Section  10,  Quarry  No.  5  Bridge) 

Griffiths  A  McDermott  Construction  Company  (Bear  Trap  Dam 
foundations,  July  1, 1897) 

Lydon  A  Drews  Company  (Dredging  Chicago  River,  July  1, 1897). . 

Julias  G.  Wagner  (testing  E.,  J.  &E.  Bridge.) 


918,862  60 
5,095  20 
5,872  84 
2,076  81 
5.672  06 
2  547  18 
2,892  86 
4,176  72 
5,860  74 
5.185  58 
407  81 
6,895  26 
29  01 

127  62 
288  68 

1,760  00 

1,846  62 

88  82 


Total. 


$  67,696  85 
$68  646  18 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight,    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following 
requisitions: 

No.  587,  Engineering  Department 
(quarterly  supplies) $349 .  10 

No.  538,  Engineering  Department 
(quarterly  supplies) 278.90 

No.  539,  Engineering  Department 
(carpets,  mats,  etc.) 135.68 

By    unanimous  consent    requisitions 


numbers  537-8-9,  for  the  Engineering 
Department,  as  read  and  shown  above, 
were  referred  to  the  Committee  on 
Finance. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  July  3, 1897, 
which  was  read  and,  by  unanimous  con- 
sent, was  ordered  printed  and  placed  on 
file. 

The  following  is 

THE  REPORT: 

"Chicago,  June  23, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 
Gentlemen — I   beg    leave    to  report 

herewith  the  number   of   employes  in 


r 
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eaoh  department  for  the  week  ending 
July  8,  1897,  as  the  same  have  been  re- 
ported tome: 

Engineering  department 110 

Maintenance 10 

Clerical  department 5 

Law  department 9 

Treasury  department 1 

Police  department 80 


Telephone  operator , 1 

Towpath  force 2 


Total  employes, 


177 


Respectfully  submitted, 
(Signed)  Jab.  Reddiok. 

Clerk." 


MONTHLY  REPORT  PROM  TREASURY  DEPARTMENT. 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
June,  1897,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT  : 

Receipts. 

Balance  on  hand  at  date  of  last  report $  039,664  99 

County  Treasurer,  account  Sanitary  District  Tax  Account $    800,000  00 

Metropolitan  National  Bank,  Interest  Account.. 268  01 

Garden  City  Banking  and  Trust  Company,  Interest  Account 268  00 

Fort  Dearborn  National  Bank,  Interest  Account 263  01 

Chicago  National  Bank,  Interest  Account 846  15 

Equitable  Trust  Company,  Interest  Account 410  96 

Total  cash  received  for  month $     801,646  18 

$  1,241.201  06 
Disbursements.  

Clerical  Department $  1,106  68 

Treasury  Department 168  66 

Engineering  Department 12,129  01 

Engineering— Construction  Department  (Tax  Warrants) 822,706  69 

Law  Department 2,770  62 

General  Aooount 5,786  32 

Police  Department.. . ., 2,588  59 

Maintenance  Account 961  01 

Pumping  Plant— Section  14 831  92 

Pumping  Plant— Section  14  (Tax  Warrants) 473  65 

Interest  Account,  Interest  on  Tax  Warrants $  11,858  99 

Total  cash  disbursed $     860,331  79 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 880,869  26 

$  1,241,201  06 

Chicago,  July  6,  1897.  F.  M.  BLOUNT,  Treasurer. 

By  S.  P.  BLOUNT,  Asst.  Treasurer. 


*  Schedule. 

Chicago  National  Bank $    120,607  36 

-Equitable  Trust  Company '250,000  00 

Fort  Dearborn  National  Bank 160,000  00 

Metropolitan  National  Bank 16»,000  00 

Garden  City  Banking  and  Trust  Company 160.000  00 

National  Bank  of  Illinois 80,261  91 

Total $    880,869  26 
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REPORT  IN  REFERENCE  TO  COMMUNICA- 
TION FROM'MoARTHUR  BROS.  AND  FI- 
NAL PAYMENT  ON  CONTRACT  FOR  SEC- 
TIONS 8  AND  4. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  a  communication  from  Messrs.  Mc- 
Arthur  Brothers,  contractors  on  Sec- 
tions 2  and  4,  presented  and  referred 
to  that  committee  at  the  meeting 
held  June  80, 1897  (page  410  L  of  the  Pro 
ceedingB),  in  reference  to  the  mat- 
ter of  final  payment  on  the  con- 
tracts for  said  sections,  the  report 
recommending  that  payment  be  made 
to  said  McArthur  Brothers  of  the 
amounts  of  the  final  certificates  is- 
sued  by  the  Chief  Engineer,  heretofore 
presented  and  filed,  together  with  the 
amount  of  certificate  for  overhaul  on 
the  levee  on  Seotion  4,  upon  said  con- 
tractors executing  and  filing  with  the 
Clerk  of  the  District  a  receipt  therefor 
in  the  form  accompanying  the  report ; 
payment  to  be  made  in  Tax  Warrants  of 
the  District,  in  the  usual  form,  all  as  set 
forth  in  the  report,  the  report  being  ac- 
companied by  form  of  receipt,  copy  of 
statement  of  claims,  and  extract  from 
opinion  of  Attorney  and  General  Coun- 
sel, heretofore  printed  on  page  3602  of 
the  Proceedings;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
week,  moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Bolden  week,  Braden,  Jones, 
Kelly,  Smyth  and  Wenter— six.  Nays- 
Mr.  Carter— one.  Excused  and  not  voting 
—Mr.  Eckhart — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  July  7, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering? beg  leave  to  report  to  your 
Honorable  Body  that  they  have  had 
under  consideration  the  matter  of  final 
payment  to  McArthur  Brothers,  for  the 
work  done  under  their  contract  upon 
Sections  two  (2)  and  four  (4)  of  the  Main 
Drainage  Channel  and  completed  No^ 
vember  1st,  1896.  Your  Committee  have 
heretofore  considered  their  former  appli- 
cations for  payment  and  reported  thereon 


to  the  Board,  under  date  of  April  12th, 
1897,  a  copy  of  which  report  appears, 
together  with  a  copy  of  the  final  certifi- 
cates of  the  Chief  Engineer  issued  to 
them,  on  pages  3970  and  8971  of  Pro- 
ceedings of  the  Board;  and  therein  rec- 
ommended payment  to  McArthur 
Brothers,  upon  their  said  contracts,  and 
the  said  final  certificates  of  the  Chief 
Engineer,  filed  with  your  Committee's 
report  of  April  12th,  1897,  of  the  sum  of 
one  hundred  ninety-five  thousand,  eight 
hundred  fifty-five  and  forty-one  one- 
hundredths  ($195,865.41)  dollars.  Such 
payment  was  conditioned  to  be  made 
upon  the  execution  of  a  receipt,  in  full  of 
all  claims,  which  the  McArthur  Brothers 
refused  to  sign,  claiming  certain  extras 
as  per  statement  thereof  filed  with  the 
Chief  Engineer.  Your  Committee  now 
report  that  after  giving  the  matter  full 
consideration,  and  after  examination  of 
the  opinion  of  the  General  Counsel  Wil- 
son and  Attorney  W.  M.  McEwen  (page 
8602  of  Proceedings  of  the  Board,  under 
date  of  November  11, 1896),  which  is  here- 
to attached  and  made  part  hereto,  and 
upon  further  consultation  with  the  At- 
torney of  the  Board,  has  concluded  to 
recommend  that  payment  be  made  to 
the  said  McArthur  Brothers  of  the 
amounts  of  the  final  certificates  issued 
by  the  Chief  Engineer,  heretofore  pre- 
sented and  filed,  to- wit:  One  hundred 
seventeen  thousand,  seven  hundred 
ninety- one  and  seventy- five  one- hun- 
dredths ($117,791.75)  dollars  for  work  on 
Section  2  and  seventy- four  thousand  five 
hundred  fifty- four  and  twenty  six  one- 
hundredths  ($74,554.26)  dollars  for  work 
on  Section  4,  respectively,  together  with 
the  amount  of  certificate  for  overhaul 
on  levee,  Section  4,  three  thousand  five 
hundred  nine  and  forty- one  one- hun- 
dred the  ($3,509.41)  dollars,  making  an 
aggregate  sum  of  one  hundred  ninety- 
five  thousand  eight  hundred  fifty- five 
and  forty-one  one-hundredths  ($195,- 
855.41)  dollars  upon  their  executing  and 
filing  with  the  Clerk  of  the  District  a 
receipt  therefor  in  the  form  hereto  at- 
tached. Such  payments  to  be  made  in 
tax  warrants  of  the  District  in  the  usual 
form  of  this  date. 

Respectfully  submitted, 

(Signed)  J.  C.  Be  a  den,         • 

Chairman. 
Alex.  J.  Jonks, 
Wm.  Bolden weck, 
Thomas  Kelly, 
T.  A.  Smyth, 
Fkank  W enter, 
Commutes  on  Engineering." 
(Four  enclosures.) 
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The  following  is 

THE  FORM  OF  RECEIPT: 

"Received  from  the  Sanitary  District 
of  Chicago,  Tax  Warrants  of  the  levy  of 
1807,  No to  No ,  both  in- 
clusive, amounting  to  $ ,  being  in 

full  payment  and  settlement  of  all  claims 
and  demands  whatsoever  against  the 
Sanitary  District  under  and  pertaining 
to  the  contracts  and  work  done  on  Sec- 
tions 2  and  4  of  the  Main  Channel  and  its 
appurtenances,  and  all  claims  whatso- 
ever for  extras  or  otherwise,  excepting 
and  reserving  such  claims  for  interest 
and  damages  as  McArthur  Brothers  make 
against  the  Sanitary  District,  as  shown 
by  statement  thereof,  dated  April  2, 1897, 
hereto  attached,  and  any  accrued  in- 
terest under  item  3rd  since  that  date 
which  is  not  barred  or  waived  hereby. 

Dated  Chicago,  Illinois,  July  . .,  1897." 


The  following  is 

THE  COPY  OF  STATEMENT    OF  CLAIMS  OF 
M'ARTHUR  BROS.: 

"Chicago,  April  2, 1897. 

Isham  Randolph,  Chief  Engineer,  Sani- 
tary District  of  Chicago : 

Dear  Sir — In  pursuance  of  a  request 
from  some  of  the  Trustees  of  the  Sani- 
tary District,  we  send  them  through  you, 
a  statement  of  the  claims  we  make 
against  the  Sanitary  District  of  Chicago, 
growing  out  of  their  changing  our  con- 
tracts as  to  the  retaining  walls,  and  not 
permitting  us  to  construct  the  retaining 
walls  at  the  time  and  stage  of  progress 
in  the  work,  provided  for  in  our  con- 
tracts, which  detention  and  delay  has 
resulted  in  an  additional  cost  to  us  as 
follows: 

1st — Back  filling  of  retaining  walls 
where  the  Channel  had  been  excavated 
to  grade,  $30,248.70. 

2d — A  delay  of  six  months  beyond  the 
contract  time  in  which  we  would  have 
completed  the  work,  which  necessitated 
the  pumping  of  the  sections  and  main- 
tenance of  the  plant  six  months  longer 
than  otherwise  would  have  been  neces- 
sary, $13,614.97. 

3d— Interest  on  the  12%  per  cent  re- 
tained by  the  District  for  six  months 
longer  than  it  otherwise  should  have 
been  retained,  $6,979.53. 

4th — Interest  on  all  sums  unpaid  after 
January  1st,  1697. 

To  all  of  these  claims  we  called  the 


attention  of  the  Trustees  through  a 
communication  to  you  under  date  of 
July  18th,  1895,  and  at  other  times. 

We  do  not  present  these  claims  to  be 
passed  upon  Iby  you  or  recognize  that 
under  the  contract  you  have  authority 
to  determine  them,  as  we  regard  them 
purely  judicial  questions  and  not  engi- 
neering.ones,  but  present  them  through 
you  to  the  Trustees  of  the  Sanitary  Dis- 
trict, as  required.  We  are  willing  to 
submit  them  to  arbitration  under  the 
Tuley  law,  or  otherwise,  as  may  be  fair 
and  equitable  for  determination. 

Respectfully, 

MoAethur  Bros." 

report  in  reference  to  payment  of 
amount  withheld  on  account  of 
claim  of  mason,  hoge,  king  &  co. 
against  contractors  on  section  5. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer* 
ing,  with  reference  to  the  claim  of 
Messrs.  Mason,  Hoge,  King  &  Co.  for  the 
sum  of  five  hundred  and  ninety  three  and 
thirty- three  one-hundred ths  ($598.38) 
dollars. heretofore  filed  against  the  Qualey 
Construction  Co.,  contractors  on  Section 

5,  the  report  setting  forth  that,  in  ac- 
cordance with  the  opinion  of  the  Attor- 
ney, which  also  accompanies  the  report, 
such  claim  is  for  the  expense  of  pumping 
water  flowing  from  Section  5  to  Section 

6,  and  that  It  is  not  such  a  claim  as 
comes  within  the  scope  of  the  lien  stat- 
ute, the  report  therefore  recommending 
that  the  Clerk  of  the  District  be  directed 
to  pay  over  the  said  sum  to  the  said  Qua- 
ley Construction  Co.,  all  as  set  forth  in 
the  report;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood— Teas: 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart,  Jones,  Kelly,  Smyth  and  Wenter— 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  July  7, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Tour  Committee  on  En- 
gineering would  respectfully  report  to 
your  Honorable  Body  that  the  claim 
heretofore  filed  by  Messrs.  Mason,  Hoge, 
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King  &  Company  for  five  hundred  ninety- 
three  and  thirty-three  one-hundredths 
<$  593.83)  dollars,  against  the  Qualey  Con- 
struction Company  on  Section  5,  is  for 
the  expense  of  pumping  water  flowing 
from  Section  5  upon  Section  6  of  the 
Main  Channel,  and  grows  out  of  an  agree- 
ment relating  thereto  made  by  Messrs. 
Mason,  Hoge,  King  &  Company  and  the 
-Qualey  Construction  Company. 

According  to  the  opinion  of  the  Attor- 
ney, it  is  not  such  a  claim  as  comes 
within  the  scope  of  the  lien  statute. 

This  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
directed  to  pay  over  to  the  said  Qualey 
Construction  Company  the  said  sum  of 
five  hundred  ninety  three  and  thirty- 
three  one-hundredths  ($593.38)  dollars,  or 
moneys  held  to  cover  the  same,  and  to 
take  a  receipt  therefor,  the  above  being 
the  only  moneys  withheld  from  the 
amount  due  the  Qualey  Construction 
Company  upon  Section  5. 

• 

Returned  herewith  is  the  opinion  of 
the  Attorney. 


<  Signed) 


J.  (J.  Braden, 


Chairman. 
Alex.  J.  Jones, 
Wm.  Boldenweck, 
Z.  R.  Carter, 
T.  A.  Smyth, 
Thomas  Kelly, 
b.  a.  eckh&rt, 
Committee  on  Engineering" 
<One  enclosure). 


The  following  is 

THE  OPINION  OF  THE  ATTORNEY : 

"Chicago,  July  7, 1897. 

To  the  Honorable,  the  Committee  on  En- 
gineering: 

Gentlemen — In  regard  to  the  matter 
of  claim  filed  by  Messrs.  Mason,  Hoge, 
King  &  Company  of  five  hundred 
ninety-three  and  thirty-three  one-hun- 
dredths ($593.83)  dollars  against  the 
•Qualey  Construction  Company  on  Sec- 
tion 5,  for  expenses  of  pumping  water 
flowing  from  Section  5  upon  Section  6 
of  the  Main  Channel,  I  have  investigated 
same  and  am  of  the  opinion  that  the 
claim  is  not  such  as  comes  within  the 
purview  of  the  lien  statute.  I  am  of  the 
opinion,  therefore,  that  the  Board  of 
Trustees  may,  if  it  so  desires,  direct  and 


order  any  moneys  withheld  to  cover  the 
same  paid  over. 

Respectfully  submitted, 

(Signed)  Fredk.  W.  C.  Hayes, 

Attorney. " 

EXTENSION  OP    TELEPHONE    SYSTEM    TO 

JOLIET. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, setting  forth  the  necessity  for  the 
extension  of  the  telephone  system  of  the 
District  from  Lookport  to  Joliet  and  the 
placing  of  a  telephone  in  the  office  of 
the  Legal  Department  at  the  latter  place, 
and  recommending  that  the  President 
and  Clerk  be  authorized  and  directed  to 
execute  the  necessary  contract  therefor 
with  the  Chicago  Telephone  Co.  at  the 
rate  of  three  hundred  and  thirty- five 
($335.00)  dollars  per  annum,  all  as  set 
forth  in  the  report ;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eokhart,  Jones,Kelly, Smyth  and  Wenter 
— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

•'Chicago,  July  7th,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  En- 
gineering respectfully  reports  to  your 
Honorable  Body  that  it  has  received  ad- 
vices from  the  Attorney  of  the  Board 
and  the  Attorneys  at  Joliet,  that  owing 
to  the  great  activity  in  the  negotiation 
and  purchase  of  lands  at  Joliet,  requir- 
ing the  neceesitv  of  frequent  and  quick 
communication  between  the  departments 
here  and  the  Legal  Department  there,  it 
would  be  necessary  to  extend  the  tele- 
phone system  of  the  District  from  Lock- 
port  to  Joliet  and  place  an  instrument  in 
the  office  of  its  Legal  Department  there 
in  order  to  insure  dispatch. 

And  your  Committee  reports  that  it 
has  fully  considered  said  matter  and  rec- 
ommends that  the  President  and  Clerk 
be  authorized  and  directed  tQ  execute  in 
duplicate  a  contract  and  agreement  with 
the  Chicago  Telephone  Company  for  the 
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extension  of  the  District  telephone  sys- 
tem from  Lockport  to#  Joliet,  and  for  the 
placing  of  an  instrument  in  the  office  of 
the  Legal  Department  in  said  latter  city, 
at  the  rate  of  the  sum  of  $835.00  rental 
per  annum,  said  contract  and  agreement 
to  cover  a  period  from  the  time  of  the 
execution  of  said  agreement  to  May  1, 
1898. 

Respectfully  submitted, 

(Signed)  J.  C.  Bradrn, 

Chairman. 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

T.  A.  Smyth, 

B.  A.  Eckhart, 

Frank  Wenter, 

Committee  on  Engineering." 

ORDER  IN  REFERENCE  TO  NEGOTIATIONS 
FOR  CONDEMNATION  OF  RIGHT  OF  WAY 
THROUGH  JOLIET. 

Mr.  Wenter  presented  an  order  au- 
thorizing the  Attorney  of  the  District  to 
make  suoh  offers  and  to  conduct  such 
negotiations  in  the  condemnation  and 
acquisition  of  property  for  the  right  of 
way  through  Joliet  as  may  be  necessary, 
under  and  pursuant  to  the  directions  of 
the  Committee  on  Finance  and  Engi- 
neering; and  the  order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  order  be  adopted. 

On  roll-call  the  vote   stood:    Yeas — 


Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Smyth  and  Wenter — 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER: 

"Whereas,  In  the  condemning  and 
acquiring  of  property  for  the  right  of 
way  of  the  Channel  through  Joliet,  Will 
County,  Illinois,  it  is  necessary  that 
offers  and  negotiations  shall  be  made  to 
and  with  the  owners  of  the  various 
tracts  of  land  relating  to  the  purchase 
thereof, 

It  is  hereby  ordered.  That  the  Attorney 
of  the  Sanitary  District  of  Chicago  be, 
and  the  same  is,  hereby  empowered  and 
authorized  to  make  such  offers  and  con- 
duct such  negotiations  in  the  name  of 
the  Sanitary  District  as  required  by  law, 
under  and  pursuant  to  the  direction  of 
the  Committee  on  Finance  and  Engi- 
neering." 

ADJOURNMENT. 

On  motion  of  Mr.  Smyth,  seconded  by 
Mr.  Boldenweck,  the  Board  then  ad- 
journed. 
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— OF    THE — 


Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


JULY  14,  1897. 


OFFICIAL   RECORD. 

Pubitihed  by  authority  of  the  Board  of  TrutUts  of 
the  Sanitary  DUtrici  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  fifty-eighth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
on  Wednesday,  July  14,  1897,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call.  Messrs.  Boldenweck,  Car- 
ter, Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— seven  members,  were  present. 

MINUTES. 

The  minutes  of  the  adjourned  meeting 
held  June  30,  1807,  and  of  the  special 
meeting  held  July  7, 1897.  were  approved 
as  printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Smyth. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 

P.F.  Pettibone  &  Co.  (stationery) $  21  76 

Goes  Lithographing  Company  (letter  heads) 15  00 

Eugene  DIetzgen  Company  (drafting  supplies) 175  20 

Keuffel  &  Esser  Company  (drafting  supplies) 82  09 
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Post,  Jacobi  &  Brunlng  Company  (drafting  supplies) $       1  50 

Dennison  Manufacturing  Company  (shipping  tags) 5  75 

F.  Mayer  &  Co.  (blueprinting) 87  38 

P.  P.  Smith  Wire  and  Iron  Works  (window  guards) 22  44 

R.  Seelig  (repairing  level) 9  60 

James  V.  Burke  (repairing  mixer) 6  70 

Soper  Lumber  Company  (pine  stakes) 88  00 

Orr  and  Lockett  Hardware  Company  (hardware) 6  80 

Hi  board,  Spencer,  Bartlett  &  Company  ( hardware) 2  25 

Seth  Thomas  Clock  Company  (clock) 4  00 

Alexander  H.  Kevell  &  Co.  (stools) 18  00 

Burke  &  James  (photo  supplies)  5  00 

NewJ ersey  Artist otype  Company  ( photo  suppl ies ) 4  80 

Elgin,  Joliet  &  Eastern  Railway  Company  (inspecting  bridge) 815  60 

Wygant&  Ayres  (rent,  Cor  with,  June,  1897) 12  50 

J.  M.  Abbott  (rent,  Willow  Springs,  June,  1897) 20  00 

J .  H.  Alexander  (rent,  Lockport,  June,  1897) 17  00 

White  Rock  Mineral  Spring  Company  (water) 18  75 

Samuel  L.  Hanks  (ice,  June,  1897) 10  00 

Wm.  Kirkham  (guage  reading,  June,  1897) 10  00 

E.  Hastings  (guage  reading,  June,  1897) 10  00 

Mary  Rusk  (guage  reading,  June,  1897) 10  00 

Joseph  Carlin  (guage  reading,  June,  1897) 10  00 

Wm.  McGinnis  (guage  reading,  June,  1897) 10  00 

Isham  Randolph  (traveling) 191  15 

W.  T.  Keating  (traveling  and  expense) 85  89 

E.  R.  Shnable  (traveling  and  expense) 59  25 

C has.  L.  Harrison  (traveling  and  expense) 82  40 

Wm.  Trinkaus  (expense) 85  88 

A.  G.  Ryther  (expense) 4  95 

$     1,208  48 

CLERICAL  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling,  J  une,  1897 ) $  250 

LAW  DEPARTMENT. 

Strom  berg,  Allen  &  Co.  (stationery) $      2  26 

Edwards  &  Hancock  (stationery) 14  60 

Chicago  Daily  Law  Bulletin  (subscription,  J  une  80, 1897 ) 8  00 

Callaghan  &  Co.  (law  books) 5  75 

C.  W.  Dumont  (law  books) 12  00 

T.  H.  Flood  &  Co.  (law  books); 4  00 

J.  L.  Pickering  (Blue  Book,  Illinois) 8  00 

James  N.  Purcell  (court  stenographer) 2  50 

Frank  Vander  Bogart,  Clerk  (court  fees) 22  00 

A.  H.  Wiant,  Recorder  (fees) 4  50 

Henry  Young  (rent,  Joliet  office,  June,  1897) 10  00 

Joliet  Gas  Light  Company  (gas  to  June  28, 1897) 8  00 

White  Rock  Mineral  Spring  Company  (water) 8  75 

Chicago  Towel  Supply  Company  (toweling,  June,  1897 ) 1  60 

Samuel  L.  Hanks  (Ice,  June,  1897) 2  50 

Chicago  Telephone  Company  (toll  service) 8  75 

A.  Hannibal  (repairing  furniture) 11  76 

F.  W.  C.  Hayes  (expense) 30  60 


$        161  36 


LAW  DEPARTMENT— LAND    ACCOUNT. 

Title  Guarantee  and  Trust  Company  (abstract)...., $     16  00 

John  O'Connor  (Will  County  opinions) 866  40 


$       88140 
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GENERAL  ACCOUNT. 

John  P.  Higglns  (printing  Proceedings,  June,  1897) $   217  05 

Orne  Electric  Construction  Company  (buzzer  system ) 40  40 

Cosmopolitan  Safe  Deposit  Company  (rent  of  box  to  July,  1808) 40  00 

Isham  Randolph  (Springfield  expense) 7  50 

N.  B.  Wiggins  (Springfield  expense) 77  90 

James  Reddick,  Clerk  (postage  stamps) 20  00 

The  Inter-Ocean  (advertising  removal  of  offices) 1  50 

The  Engineering  Record  ( advertising  removal  of  offices) 2  40 

The  Engineering  News  Publishing  Company  (advertising  removal 

of  offices) 2  80 

POLICE  DEPARTMENT. 

TheKyanA  Hart  Company  (stationery) $      4  60 

Mc Arthur  Brothers  Company  (oil,  etc. ) 2  60 

Thos.  DeGraw  (painting) 25  00 

P.  J.  Feeney  (horseshoeing) 2  00 

J oseph  Gerharz  ( furniture) 8  50 

E.  J.Coen  (traveling) 7  60 

W.  L.  Felkner  (expense) 2  87 

D.  C.  McCarthy  (expense) 5  00 

MAINTENANCE  ACCOUNT. 

Delaney  Oil  and  Grease  Company  (oil— Section  14) $     65  49 

Dearborn  Drug  and  Chemical  Works  (boiler  compound— Section  14)  41  48 

Weaver  Coal  Company  (coal— Section  14) 67  96 

General  Wilmington  Coal  Company  (coal— Section  14) 119  70 


ENGINEERING  DEPARTMENT. 

^Construction  Account— 

Isham  Randolph  (Section  D,  temporary  trestle,  C.  &  C.  T. ) $   201  48 

Halvorson,  Richards  &  Co.  (Section  E,  July  1, 1897) 4,628  44 


Grand  total 


409  66 


67  97 


294  63 


$    4,729  92 


*  7  280  76 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  vouchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  July  10, 1897, 
which  was  read  and,  by  unanimous  con- 


sent, was  ordered  printed  and  placed  on 
file. 

The  following  is 

THE  REPORT: 

"Chicago,  July  14, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago; 
Gentlemen— I  beg  leave  to  rei*>rt 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
July  10,  1897,  as  the  same  have  been  re- 
ported to  me : 

Engineering  department 123 

Maintenance 10 

Clerical  department 5 

Law  department 9 
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Treasury  department 1 

Police  department 80 

Telephone  operator 1 

Towpath  force 2 

Total  employes 181 


Respectfully  submitted, 


(Signed) 


J  as.  Bbddick, 
Clerk." 


MONTHLY   REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
June,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  July  1, 1897. 

lb  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  mf  Chicago: 

Gentlemen — I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
June,  1897,  was  $2,109.56,  divided  as 
follows: 

Salaries $1,966  66 

General  expenses 142  90 

Total $  2,109  66 

There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against  the 
Clerical  Department,  and  the  expenses 
for  the  present  month  will,  from  present 
indications,  be  about  $  1 ,  000. 00 . 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  June,  1897,  was  $7,528.94, 
divided  as  follows: 

Kent  for  June $    668  33 

Advertising 494  75 

Printing 114  98 

Salaries 6,006  66 

Vault  fitting,  railing,  etc 660  00 

General  expenses 799  22 

Total $  7,523  94 

There  are  no  outstanding  liabilities 
beyond  usual  current  bills  against  the 
General  Account,  and  the  expenses  for 
the  present  month  will  be  about  $3,000.00. 

During  the  month  of  June,  1897, 
there  were  regular  warrants  authorized 


and  drawn  against  the  various  accounts 
for  $442,669.27,  as  follows: 

Engineering  Department $  24,407  63 

Clerical  Department  j 2, 109  66 

Law  Department 5,293  58 

General  Account 7,523  94 

Treasury  Department 335  32 

Police  Department 5,093  81 

Weir,  McKechney  &  Co. 274  78 

Bond  account 160,000  00 

Interest  and  premium  account. .  246,846  00 
Maintenance  Recount 1.682  66 

Total .$442,669  27 

The  total  tax  levy  warrants  outstand- 
ing at  dateof  last  report  was  $1,687,621.69, 
and  of  this  amount  the  sum  of  $8,220.00 
was  redeemed  during  the  month  of  May 
but  not  reported  heretofore,  and  the  sum 
of  $323,180.14  was  redeemed  during  the 
month  and  attached  coupons  for  accrued 
interest  on  this  latter  amount  to  date  of 
redemption,  amounting  to  $11,358.99, 
were  paid  by  the  Treasurer,  for  which  no 
warrant  was  required. 

During  the  month  vouchers  issued  to 
the  amount  of  $243,928.24  were  paid  in 
tax  levy  warrants,  with  five  per  cent, 
interest  coupons  attached,  drawn  against 
the  tax  levy  for  1897,  for  account  as 
shown  below. 

The  total  expenditures,  therefore,  for 
the  month,  were  as  follows: 

1897  Tax-levy  Warrants,  Con- 
struction Account,..! $  243,928  24 

Regular  Warrants 442,569  27 

1896  Tax- levy  Warrants  re- 
deemed        823,180  14 

Interest  on  Warrants  re- 
deemed         11,358  99 

Total  (inclusive  of  war- 
rants redeemed) $1,021,036  64 

To  which  add  amount  ex- 
pended during  May  and  not 
heretofore  reported 822000 

Total    expenditure    since 
last  report , $1,029,256  64 

Of  the  $381,318.00  appropriated  Jan- 
uary 20, 1897,  for  the  payment  of  depart- 
mental and  direct  operating  expenses, 
there  were  expenditures  during  the 
month  to  the  amount  of  $46,448.49, 
leaving  the  unexpended  balance  of  the 
appropriation  $226,680.95. 

Of  the  $435,850.00  appropriated  Jan- 
uary 20, 1897,  for  the  payment  of  certain 
maturing  bonds  and  interest,  there  were 
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expenditures  during  the  month  to  the 
amount  of  $895:846.00,  leaving  the  unex- 
pended balance  of  the  appropriation 
$4.00. 

Of  the  total  amount  of  1896  tax  levy 
warrants  issued  to  date  there  is  now  out- 
standing the  sum  of  $1,806,121.55,  and 
of  the  1897  tax  levy  warrants  issued  to 
date  the  total  amount  is  now  outstand- 
ing and  amounts  to  the  sum  of  $780,- 
682.10. 

Respectfully  submitted. 


(Signed) 


James  Red  dick, 

Clerk." 


MONTHLY  REPORT  FROM  LAW  DEPART- 
MENT. 

'The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
June,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

Jhe  following  is 

THE  REPORT: 

"Chicago,  July  12, 1897. 

To  the  Honorable  the  Board  of  Trusteee 
of  the  Sanitary  District  of  Chicago: 

Gentleman— I  herewith  submit  the  re- 
port of  the  Law  Department  for  the 
month  of  June,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

SALARIES. 

Atttorneys .  .$2,983  35 

Office  force 616  68 

$a,600  03 

GENERAL  EXPENSES. 

Court  costs $  122  00 

Right  of  way  (salaries)  250  00 

Expense  account. 191  87 

Legal  services(salarie8)  833  34 
Books,    printing    and 

stationery 59  89 

Furniture 238  45 

11,695  55 

Total $5,295  58 

In  addition  to  the  regular  routine  work 
of  the  department  and  the  general  care 
and  supervision  of  the  various  suits,  pro- 
ceedings and  legal  matters  coming  under 
the  charge  of  the  Law  Department,  the 
following  matters  may  be  mentioned  as 
of  importance: 

The  examination  of  abstracts  for  prop- 
erty  necessary   to   the   route   through 


Joliet  has  engaged  the  entire  time  for 
the  past  month  of  the  local  attorneys, 
with  assistance  from  this  department. 
The  petition  for  condemnation  will  be 
ready  to  file  before  August  1st  as  to  all 
of  the  lands,  aside  from  the  Adams  Dam 
and  contiguous  property. 

A  petition  has  already  been  filed  for 
condemnation  of  the  Adams  Dam  and 
the  lands  and  water  rights  pertaining 
thereto.  The  hearing  of  this  case  has 
been  set  and  jury  ordered  for  August  28. 
This  case  will  require  considerable  pre- 
paration and  detail  work,  as  it  involves 
the  legal  proposition  whether  the  District 
has  the  power  to  condemn  private  water 
rights.  It  also  requires  considerable  in- 
vestigation, and  retaining  of  witnesses 
relative  to  water  power  and  contiguous 
lands. 

The  case  of  the  Blake  Manufacturing 
Company  versus  Sanitary  District  of 
Chicago,  Superior  Court  of  Cook  County, 
General  Number  159,960,  was  tried  on 
June  10,  and  a  finding  and  judgment 
rendered  in  favor  of  the  District.  Plain- 
tiff prayed  an  appeal  to  the  Appellate 
Court,  which  was  allowed  and  is  being 
perfected  to  the  October  term  of  said 
Court. 

The  case  of  the  Phoenix  Powder  Man- 
ufacturing Company  against  Weir,  Mc- 
Keckney  et  al  has  been  referred  to 
Master  in  Chancery  Stein  and  evidence 
taken  therein. 

Agreements  for  final  settlements  have 
been  made  with  The  Qualey  Construction 
Company,  contractors  on  Section  5,  with 
McArthur  Brothers,  contractors  on  Sec- 
tions 2  and  4,  and  with  Mason,  Hoge, 
King&  Company,  contractors  on  Section 
8  of  the  Main  Channel. 

The  following  suits  have  been  begun 
against  the  District  during  the  pending 
month  : 

Matthew  Maloney  versus  Griffiths  & 
McDermott  Construction  Company  and 
Sanitary  District  of  Chicago,  in  the 
Superior  Court  of  Cook  County,  General 
Number  183,469.  This  suit  is  for  per- 
sonal injuries  received  by  plaintiff  while 
in  the  employ  of  Griffiths  &  McDermott 
Construction  Company,  and  he  claims 
damages  in  the  sum  of  twenty  thousand 
($20,000.00)  dollars. 

Richard  Free  et  al  versus  Sanitary 
District  of  Chicago,  in  the  Superior 
Court  of  Cook  County,  General  Number 
183,681.  This  suit  is  for  five  thousand 
($5,000.00)  dollars  damages  alleged  to  be 
caused  by  starting  condemnation  pro- 
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oeedings  against  plaintiff  and  afterwards 
dismissing  same. 

Supplemental  contracts  with  the  Chi- 
cago, Madison  &  Northern  Railroad  and 
West  Park  Commissioners  with  reference 
to  bridges  have  been  attended  to  and 
submitted  for  execution. 

Respectfully  submitted, 

(Signed)  Fredk.  W.  C.  Hayes, 

Attorney." 

SEMI-ANNUAL   PROPERTY  RETURN  FROM 
LAW  DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Attorney,  transmitting  the  semi-annual 
property  return  from  the  Law  Depart- 
ment for  the  half  year  ending  June  80, 
1*97,  which  was  read  and,  by  unanimous 
consent,  on  motion  of  Mr.  Mallet  te,  sec- 
onded by  Mr.  Eckhart,  was  referred  to 
the  Committee  on  Finance. 

The  following  is 

THE  REPORT : 

"Chicago,  July  1, 1897. 

Hon.  Thomas  Kelly,'  President*  and 
Board  of  Trustees  of  the  Sanitary 
District  of  Chicago : 

Gentlemen  —  In  conformity  to  the 
rules  of  the  Board,  I  herewith  transmit 
to  you  the  semi-annual  report  of  the 
personal  property  in  use  by  the  Law  De- 
partment in  the  offices  of  the  District,  in 
Rooms  1104. 1105, 1 106  and  1107,  Security 
Building,  Chicago,  and  in  Rooms  50  and 
51,  Young's  Building,  Joliet,  for  the  six 
months  ending  June  30, 1897, 

Yours  respectfully, 

(Signed)  Fredk.  W.  C.  Hayes, 

Attorney." 

(Accompanied  by  schedule.) 

SEMI-ANNUAL   PROPERTY   RETURN   FROM 
ENGINEERING   DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  transmitting  the  semi- 
annual property  return  from  the  Engi- 
neering Department  for  the  half  year 
ending  June  80,  1897,  which  was  read 
and,  by  unanimous  consent,  on  motion 
of  Mr.  Mallete,  seconded  by  Mr.  Eckhart, 
was  referred  to  the  Committee  on  Fi- 
nance. 

The  following  is 

THE  REPORT: 

"Chicago,  July  2,  1897. 

To  the  Honorable  th*  Board  of  Trustees 
of  the  SinUary  Dlntricb  of  Chicaqo: 

Gentlemen— I  herewith  transmit  the 


property  return  of  the  Engineering  De- 
partment for  the  half  year  ending  June 
80, 1897. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 

(Accompanied  by  schedule.) 

REPORT    ON    REQUISITIONS    NOS.   587,   688 

AND   689. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
requisitions  Nos.  587,  588  and  589  for  the 
Engineering  Department,  presented  and 
referred  to  that  Committee  at  the  meet- 
ing held  July  7, 1897,  (page  4107  of  the 
Proceedings)  the  report  recommending 
that  said  requisitions  be  allowed;  and  the 
report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in.  * 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette,  8myth  and  Wenter — 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  July  12, 1897. 

To  the  Honorable  the  Board  of  Trustees 
ef  the  Sanitary  District  of  Chicaqo: 

Gentlemen— Your  Committee  on  Fi- 
nance-respectfully present  herewith  re- 
quisitions numbers  587,  538  and  539, 
respectively,  from  the  Chief  Engineer 
for  supplies  for  the  Engineering  Depart- 
ment. 

Your  Committee  has  examined  said 
requisitions  and  finds  that  the  supplies 
asked  for  are  necessary  for  said  Depart- 
ment and,  therefore,  recommends  that 
the  same  be  allowed. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z .  R.  Carter, 

Thomas  A.  Smyth, 
Committee  on  Finance." 

(Accompanied  by  three  requisitions.) 

REPORT    TRANSMITTING    NEW   BOND    ON 
CONTRACT  FOR  SECTION  6. 

Mr.  Wenter,  Chairman,  presented   a 
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report  from  the  Committee  on  Finance, 
with  reference  to  the  release  of  sureties 
on  bond  of  The  Qualey  Construction 
Company,  contractors  on  Section  5,  and 
transmitting  new  bond  in  the  sum  of  five 
thousand  dollars  in  lieu  of  the  bond  for 
one  hundred  thousand  dollars  now  on 
file  in  the  office  of  the  Clerk,  guarantee- 
ing the  proper  performance  of  the  work 
by  said  contractors,  under  conditions 
and  stipulations  as  set  forth  in  report 
and  in  accordance  with  the  action  of  the 
Board  at  the  meeting  held  June  30, 1897 
(page  4103  of  the  Proceedings),  the  report 
setting  forth  that  the  Committee  have 
examined  and  approved  the  said  bond 
for  five  thousand  dollars;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  accompanying  bond  approved. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette.  Smyth  and  Wen  ter- 
se ven.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  July  12, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

GRNTLRMRN-p-Your  Committe  on  Fi- 
nance respectfully  report  that  they  have 
examined  and  approved  the  bond  for 
five  thousand  ($5,000.00)  dollars  sub- 
mitted by  The  Qualey  Construction  Com- 
pany, contractors  on  Section  5  of  the 
Main  Drainage  Channel,  with  the  City 
Trust  Safe  Deposit  and  Surety  Company 
of  Philadelphia  as  surety,  which  is 
offered  in  lieu  of  the  bond  for  one  hun- 
dred thousand  ($100,000.00)  dollars  now 
on  file  in  the  office  of  the  Clerk  of  the 
District,  guaranteeing  the  proper  per- 
formance of  the  work  by  said  Qualey 
Construction  Company  on  Section  5. 
That  said  bond  of  five  thousand  ($5,- 
000.00)  dollars  is  accepted  in  lieu  of  said 
original  bond,  and  the  surety  on  said 
original  bond  of  one  hundred  thousand 
($100,000.00)  dollars  is  hereby  released 
from  any  and  all  liability  thereon,  in 
accordance  with  the  recommendations 
made  in  the  report  of  your  Committee 
on  Engineering  on  June  28,  1897  (page 
4103  of  the  Proceedings),  but  that  the  said 
contractors  remain  liable  on  said  original 
bond,  and  that  said  new  bond  of  five 
thousand   ($5,000.00)   dollars,   herewith 


presented,  be  placed   on  file  with  the 
Clerk  of  the  District, 

Respectfully  submitted, 
(Signed)  Frakk  Wenter, 

Chairman, 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(Accompanied  by  bond.) 

report  transmitting  new  bond  on 
contract  for  section  0. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
with  reference  to  the  release  of  sureties 
on  the  bond  of  Messrs.  Halvorson,  Rich- 
ards &  Company,  contractors  on  Section 
9,  and  transmitting  new  bond  in  the  sum 
of  five  thousand  dollars  in  lieu  of  the 
bond  for  one  hundred  thousand  dollars 
now  on  file  in  the  office  of  the  Clerk, 
guaranteeing  the  proper  performance  of 
the  work  on  Section  9,  under  conditions 
and  stipulations  as  set  forth  in  the  report 
and  in  accordance  with  the  action  of  the 
Board  at  the  meeting  held  February  8, 
1897  (page  8810  of  the  Proceedings),  the 
report  setting  forth  that  the  Committee 
have  examined  and  approved  said  bond 
for  five  thousand  dollars. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted  and 
the  accompanying  bond  approved. 

On  roll  call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    ^ays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  July  12, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chioaqo : 

Gentlemen— Your  Committee  on  Fi- 
nance respectfully  report  that  they  have 
examined  and  approved  the  bond,  ex- 
cuted  in  duplicate,  for  five  thousand 
(15,000.00)  dollars  submitted  by  Halvor 
K.  Halvorson,  Charles  H.  Richards  and 
William  Lundeen,  co-partners,  doing 
business  under  the  firm  name  of  Halvor- 
son, Richards  &  Company,  contractors  on 
Section  9  of  the  Main  Drainage  Channel, 
with  the  American  Surety  Company  of 
New  York  as  surety,  which  is  offered  in 
lieu  of  the  bond  for  one  hundred  thou- 
sand ($100,000.00)  dollars  now  on  file  in 
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the  office  of  the  Clerk  of  the  District, 
guaranteeing  the  proper  performance  of 
the  work  by  said  Halvorson,  Richards  & 
Company  on  said  Section  9.  That  said 
bond  of  five  thousand  ($5,000.00)  dollars 
iB  accepted  in  lieu  of  said  original  bond, 
and  the  surety  on  said  original  bond  for 
one  hundred  thousand  ($100,000.00)  dol- 
lars is  hereby  released  from  any  and 
all  liability  thereon  in  accordance  with 
the  recommendation  made  in  the  report 
of  your  Committee  on  Judiciary  on  Feb- 
ruary 1,  1897  (page  8810  of  Proceedings), 
but  that  the  said  contractors  remain 
liable  on  said  original  bond;  that  said 
new  bond  of  five  thousand  ($5,000.00) 
dollars  which  is  presented  herewith  be 
placed  on  file  with  the  Clerk  of  the  Dis- 
trict. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(Accompanied  by  bond  in  duplicate.) 

CLOSING  OP  OFFICES  OF  DISTRICT  ON 
JULY  28,  J  897. 

Mr.  Carter  presented  an  order  directing 


that  the  offices  of  the  District  be  closed 
on  Thursday,  July  22,  1897,  the  occasion 
of  the  unveiling  of  the  monument  to 
General  Logan;  and  the  order  was  read. 

Mr.  Carter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  order  be  adopted. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

The  following  is 

thr  order: 

"Ordered,  That  the  ofilces  of  the  Sani- 
tary District  of  Chicago  be,  and  the  same 
are,  hereby  ordered  closed  on  Thursday, 
July  22, 1897,  the  same  being  the  occasion 
of  the  unveiling  of  the  monument  to 
General  John  A.  Logan." 

ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  seconded  by 
Mr.  Mallette,  the  Board  then  adjourned. 
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Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


JULY  28,  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  fifty-ninth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
on  Wednesday,  July  28,  1897,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

• 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Kelly,  Mallette, 
Smyth  and  Wenter  —  eight  members, 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  July  14,  1897,  were  approved  as 
printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Mallette. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

A.  Stenhouse  &  Co.  (rubber  stamps) $  8  50 

Chicago  Edison  Company  (electric  lighting  Rial  to  Building,  May).  8  84 

Chicago  Edison  Company  (electric  lighting  Rialto  Building,  June).  6  09 

Chicago  Towel  Supply  Company  (toweling,  J une,  1867) 7  40 

Elgin,  Joliet  and  Eastern  Railway  Company  (inspecting  bridge, 

final) 97  88 
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John  M.  Smyth  Company  (furniture) $    185  68 

Noah  Whitley  ( J oliet  surveys,  June) 180  00 

JohnR.  Davis  (boring  test  pits) 121  2* 

$      651  08 

CLERICAL  DEPARTMENT. 

White  Bock  Mineral  Spring  Company  (water) $     16  00 

A.  Hannibal  (repairing  furniture) 8  00 

$        18  00 

GENERAL  ACCOUNT. 

James  Keddick  (sundry  expense) $  I)  58 

James  Keddick,  Clerk  (sundry  expense) 20  25  ' 

John  M.  Smyth  Company  (door  mats) 1  60 

The  Atchison,  Topeka  and  Santa  Fe  Railway  Company  (special 

train,  inspection  trip) 50  00 

Henry  Gebhardt  (fitting  offices  and  vaults) 864  82 

$       448  20 

POLICE  DEPARTMENT. 

Marshall  Field  &  Co.  (sheets,  towels,  etc.) $     16  69 

Herman  Goldbach  (laundry) 2  19 

H.J.  Doran  (expense) 5  00  • 

$         28  88 

MAINTENANCE  ACCOUNT. 

Cbas.  L.  Harrison  (expense) $        2S29 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Griffiths  &  McDermott  (Section  1,  July  16,  1897) $18,800  85 

Campbell  &  Dennis  (Section  14,  July  16, 1897) 6,216  40 

Heldmaier  &  Neu  (Section  A,  July  16, 1897) 5,857  08 

Western  Dredging  and  Improvement  Co.  (Section  C,  July  18, 1897) . .  945  87 

E.  D.  Smith  &  Co.  (Section  D,  July  16,1897) 8959  55 

Halvorson,  Richards  A  Co.  (Section  E,  July  16, 1897) 8,102  48 

Hayes  Bros.,etal.  (Section  N,  July  16, 1897) 4,181  26 

McMahon  &  Montgomery  Company,  et  al.  (Section  O,  July  16,  1897).  4,211  00 

Halvorson,  Richards  &  Co.  (Section  E— C.  ACT.  Trestle) 984  26 

Halvorson,  Richards  &  Co.  (Section  E— C.  ACT.  Trestle) 1,806  04 

Home  Lumber  Company  (Section  E— C.  &  C.  T.  Trestle) 1,466  26 

American  Bridge  Works  (Section  E— C.  &  C.  T.  Trestle) 68  00 

The  Pittsburgh,  Cincinnati,  Chicago  and  St.  Louis  Railway  Com- 
pany (Section  O— repairs  to  bridge) 82  42 

F  $  44,580  87 

Grand  Total $  45  698  82 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


REQUISITION. 

The  Clerk  presented  the  following 
requisition: 

No.  540,  Engineering  Department 
(sundry  supplies) $58  86 

Mr.  Boldenweck,  seconded  by  Mr. 
Braden,  moved  that  Requisition  No.  540, 
as  read  and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood:    Teas — 
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Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  July  17  and 
24,  which  was  read  and,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  July  28, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  weeks  ending 
July  17  and  24,  1897,  as  the  same  have 
been  reported  to  me: 

July  17.       July  tk. 

Engineering  department.  123  123 

Maintenance 10  9 

Clerical  department 5  5 

Law  department 9  9 

Treasury  department 1  1 

Police  department 80  30 

Telephone  operator 1  1 

Towpath  force 2  2 

Total  employes 181  180 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk." 

MONTHLY    REPORT     FROM      ENGINEERING 

DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  June,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

"  Chicago,  July  19,  1897. 

To  the  Honorable*  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen — I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department   for   the  month   of    June, 


1897;  also  a  classified  statement  of  ex- 
penses to  July  1st,  1897: 

Salaries $  11,894  83 

Supplies,  etc 1,917  89 

Contractors'  estimates,  reg- 
ular      140,632  11 

Contractors'  estimates,  col- 
lateral         5,681  91 

Total 1160,126  24 


I  estimate  the  expenses  of  the  Depart- 
ment for  the  month  of  July  will  be 
1140,000.00. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


M 


Chicago,  July  17,  1897. 


Isham  Bandolph  Esq.,  Chief  Engineer: 

Dear  Sir — I  herewith  submit  the  re- 
port of  the  work  of  construction  for  the 
month  of  June,  1897,  accompanied  by 
the  tabulated  statements,  showing  condi- 
tion of  work  up  to  July  1st,  1897. 

The  weather  was  favorable  for  con- 
struction work,  rain  and  showers  being 
recorded  on  five  (5)  days  and  thermome- 
ter ranging  from  60  to  92  degrees  Fahren  • 
heit. 

The  value  of  the  work  done  during 
the  month  amounted  to  $149,784.20,  con- 
sisting of  270,373  cubic  yards  glacial 
drift,  38,863  cubic  yards  solid  rock  and 
11,670  cubic  yards  retaining  wall. 

Section  O— Three  dredges  continued 
work  during  the  month,  removing  about 
50,410  cubic  yards  in  62 J^  shifts,  an  av- 
erage of  806}£  cubic  yards  per  shift. 
The  buildings  of  the  dredging  company 
were  removed  from  Robey  street  to  Cali- 
fornia avenue  during  the  month. 

Several  small  forces  of  men  at  various 
times  were  employed  repairing  and 
strengthening  the  temporary  railway 
bridge  at  the  Pan  Handle  crossing. 

Section  N—On  June  8th  the  turning  of 
the  steam  shovel  was  commenced,  and 
on  the  15th  the  work  of  excavation  was 
resumed  with  the  incline  conveyor,  pro- 
ceeding west  from  Kedzie  avenue  ;  9,725 
cubic  yards  were  removed  in  11  shifts, 
an  average  of  884  cubic  yards  per  shift. 

Both  the  wheel-scraper  and  Peteler 
car  forces  reported  last  month,  worked 
all  the  month  excepting  a  few  days 
when  the  pit  was  too  wet.  The  output 
was  21,454  cubic  yards,  the  wheeler  days 
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were  628,  an  average  of  about  84  cubic 
yards  per  wheeler  per  day. 

With  the  Peteler  car  plant  were  from 
40  to  48  cars  of  about  one  yard  capacity. 
The  output  was  12,271  cubic  yards,  load- 
ed by  568  shovelers  working  one  day,  an 
average  of  21.6  cubic  yards  per  shoveler 
per  day. 

Of  the  total  output  (83,725  cubic  yards) 
removed  by  the  scraper  and  oar  plants 
combined,  32,216  cubic  yards  were  exca- 
vated from  the  Chicago.  Madison  and 
Northern  Railway  and  Kedzie  avenue 
bridge  sites,  for  which  an  extra  price  of 
ten  cents  was  allowed.  In  building  the 
Chicago,  Madison  and  Northern  Railway 
deviation  embankments,  13,875  cubic 
yards  were  hauled,  an  average  of  1,009 
feet,  for  which  an  extra  price  of  19.09 
cents  was  allowed. 

Sections  K  and  I— All  the  plant  re- 
maining on  these  sections  was  removed 
during  the  month  with  the  excepting  of 
the  four  spans  of  the  bridge  conveyers. 

Section  if— The  shovel  and  incline 
plant  resumed  work  on  June  4th;  on  th«* 
following  day  two  I  beams  over  one  of 
the  trucks  broke,  caused  by  the  move- 
ment of  the  spoil  bank.  Repairs  were 
completed  by  June  17th,  from  which 
time  this  plant  was  worked  with  day 
and  night  shifts;  16,460  cubic  yards 
were  removed  in  21  shifts,  an  average  of 
784  cubic  yards  per  shift.  The  move- 
ment of  the  spoil  bank  forced  the  incline 
towards  the  slope  several  times.  A  few 
men  and  teams  were  occasionally  em- 
ployed trenching  behind  the  spoil  bank. 

Section  Q — The  shovel  and  incline 
plant  on  this  section  continued  work 
with  day  and  night  shifts  until  June  9th, 
when  the  shovel  crossed  the  right  angled 
dividing  line  between  Sections  G  and  F. 
The  amount  removed  to  time  of  crossing 
into  Section  F  was  9,980  cubic  yards  in 
15%  shifts,  an  average  of  644  cubic 
yards  per  shift ;  this  shovel  output  con- 
tains the  work  done  by  the  wheel*  scraper 
force  removing  the  upper  part  of  the 
Main  Channel  prism,  which  quantity 
could  not  be  separated. 

A  wheel- scraper  force  was  employed 
on  this  section  during  the  greater  part 
of  the  month,  resloping  sides  and  trim- 
ming up  the  bottom. 

Section  J7— The  steam  shovel  and  in- 
cline plant  from  Section  6  crossed  the 
dividing  line  on  June  9th  and  continued 
work  on  Section  F.  Working  day  and 
night  shifts,  the  remaining  material  in 
the  east  end  of  this  section  was  removed 
by  June  17th.  After  this  date  the  plant 
was  being  moved  to  Station  442,  where 


excavation  work  will  be  resumed.  While 
in  operation  this  plant  removed  9,868 
cubic  yards  in  13J£  shifts,  an  average  of 
731  cubic  yards  per  shift.  This  output 
contains  some  work  done  by  the  wheel- 
scraper  force  removing  the  upper  part  of 
the  prism. 

Wheel- scraper  forces  were  employed 
during  the  month  in  filling  up  the  wash- 
outs on  the  north  berm  and  in  clearing 
the  north  berm  at  east  end  of  section 
to  allow  the  passage  of  the  incline  con- 
veyor. 

Weir,  McKechney  &  Co.  employed  a 
small  force  on  this  section  removing 
plant.  On  June  26,  while  hoisting  their 
shovel  up  the  Blope  near  Station  413,  the 
hoisting  cable  broke  and  the  shovel,  run- 
ning back  into  the  pit,  was  badly 
wrecked.  The  plant  was  increased  by 
one  steam  shovel  and  incline  conveyor 
plant. 

Section  J?— One  shovel  and  .steel  in- 
cline and  two  shovels  and  earth  incline 
continued  work  all  of  the  month ;  31,863 
cubic  yards  were  removed  in  72%  shifts, 
an  average  of  about  438  cubic  yards  per 
shift.  The  plant  was  increased  by  one 
hoisting  engine  and  one  boiler. 

Section  D — Piles  were  driven  for  the 
Chicago  and  Calumet  Terminal  Railway 
temporary  bridge,  and  foundations  were 
excavated  for  the  trestle  bents;  a  bridge 
carpenter  crew  .worked  five  days,  the 
work  being  done  by  contractors  on  Sec- 
tion E. 

The  cableway  continued  work  during 
the  month,  removing  12,519  cubio  yards 
in  20%  shifts,  an  average  of  611  cubic 
yards  per  shift. 

Section  O—  About  29,800  cubic  yards 
were  removed  by  two  steam  shovels  in 
69%  shifts,  an  average  of  about  429  cubic 
yards  per  shift. 

Section  B— Finishing  on  slopes  and 
removing  plant  from  Channel. 

Section  A — About  86,400  cubic  yards 
of  glacial  drift  and  3,800  cubic  yards 
solid  rock  were  removed,  as  follows  : 

Glacial  Drift. 


« 

► 
o 

A 
CD 

Number 

of  Shifts. 

i 

No.of  Cu- 
bic Yds. 

Average 
pershift. 

Method  of 
Handling. 

No.  1 
No.  2 
No.  140 
Der'k2 

31 
42 
22 
14 

8,800 

84,800 

6,100 

1.700 

123 
593 
277 
121 

Steam  Hoist, 
Gould's  Conveyor. 
Steam  Hoist. 
Dredge  Der.  Hoist 

Soli 

d  Bock. 

Der'ks;  11 
Shov.  1 1  10 

1,900 
1,900 

173 
190 

Dredge  Der.  Hoist. 
Steam  Hoist. 
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Section  i— The  output  on  this  section 
for  the  month  was  about  16,700  cubic 
yards  of  glacial  drift,  22,800  cubic  yards 
of  solid  rock  and  6,950  cubic  yards  of  re- 
taining wall. 

Section  U— The  building  of  concrete 
retaining  walls  has  been  continued 
throughout  the  month,  with  two  mixers 
in  use,  building  4,720  cubic  yards  in  40 
shifts,  an  average  of  118  cubic  yards  per 
shift.  Other  work  was  600  cubic  yards 
excavation  and  5,000  cubic  yards  of 
backfilling. 

Pumpinq  Station,  Section  X$— The 
rotary  pump  has  been  in  operation 
throughout   the   month.      Elevation  of 


water  in  Channel  July  1st  was  0.4  feet 
above  grade. 

Bear  Trap  Dam  Foundations— The 
work  on  excavation  for  foundations  of 
Bear  Trap  Dam  was  commenced  June 
8th.  A  small  cofferdam  was  built  of 
black  dirt,  the  earth  and  loose  rock  was 
removed  for  the  entire  area  down  to  the 
solid  rock.  A  Gates'  stone  crusher  was 
erected  and  tracks  laid  for  running  ma- 
terial to  the  work.  One  thousand  cubic 
yards  of  excavation  was  done. 

Respectfully  submitted, 


(Signed) 


Thos.  T?  Johnston, 
A88t.  Chief  Engineer. 
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STATEMENT   SHOWING   CONDITION  OP  CON 


AMOUNT  EARNED  DURING  JUNE,  *97.                                                  AMOUNT  EARNED  TO  DATE. 

i' 

Section. 

Main 
Channel . 

River 
Diversion 

Bridges. 

i. 
Gen  u       Channel. 

River 
Diversion. 

i 
Bridges. 

General 

0 

$  11,761  65 
16,362  01 

$     29  01 

i 

i 

$    255,396  47 

$407  81         rnfl  Qd7  ?d 

$    4,385  58 

N 

$     407  S3 

M » 

t 

158,015  06 
217,287  06 
287,299  54 
289,846  00 
288.280  30 
370.440  00 

L 

1 

K 

I 

• 

H 

*    7,507  52 
3,881  86 
2,911  06 
8,469  86 

G 

334  si 

p 

I 

288,157  51 
382,541  19 
566,608  35 
425,990  89 
!        432,145  78 
763,265  87 
1,152,504  74 
877,695  00 
840,952  93 
975,248  98 
744,706  11 
686,282  00 
722,544  74 
886,798  22 
795,850  58 
921,541  47 
797,717  50 
888,284  71 
819,388  19 
928.908  69 

$     69,752  08 

28,901  90 

1,000  00 

88,196  19 

69,451  84 

115,741  78 

148.908  29 

63,190  86 

388  42 

83,304  48 

11,164  81 

55,911  87 

74,551  19 

89,438  83 

23,573  72 

78.729  58 

43,854  42 

21,768  52 

5,8751 

B *.... 

I 

450  a 

D 

10,023  64 
7,003  00 



1,889  51 

C 

TftS 

B 

150« 

A 

14,187  50 
45,559  80 

■ 



1 

i 

1        ** 

2 

3 

I 

4 

s^ 

6 

a 

7 

400  «H 

8 

4,718  00 

$83  65 

209  86 

40,826  79 

3^S»ff 

•  9 

10 

233  68 

35,988  63 

8.S65  8 

11 

12 

1      3»5 

13 

14 

13,860  80 

i 

15 

551,915  85 

159,914  42 

i 

117  61 

Disposal  Wks.  ,Lockport 
Abandoned  fixed  brdgs. 

2,000  00 

44,244  42 
40,063  34 

E.,  J.  &  E.  bridge 

13,424  62 

i 

!  18.0*1 

Chicago  River  Improve- 
men  t 

1,539  00 

1 

1            1.539  00 

127  62 

127  68 

, 

— . 

Totals 

$149,784  20 

$     83  55 

$13,581  25 

$851  85    SI?  47R  »RQ  ftQ 

$1,002,885  29 

$145,630  38 

$41.095 » 

i 

^  »  .  ,  «  .  w,«~vv    w— 

*  $2,734.12.  voucher  for  the  last  half  of  May  returned  too  late  for  the  May  report, 
t  Estimated  amount  indefinite. 
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8TRUCTI0N   CONTRACTS.   JULY  U  1897. 


Amount 
Paid  to  Date. 

REMAINING  TO  BE  EARNED. 

REMAINING  TO  BE  PAID  ON  VOUCHERS. 

o 

Total. 

Main 
Channel . 

Bridges. 

Total. 

i 

Retained 
Percentages. 

Unpaid 
Vouchers. 

Total. 

I 

$    259.782  05> 

$   223,115  82 

82,508  00 

158,015  06 

217,287  06 

287.200  54 
280,846  00 
275,782  80 
324,450  02 
268,924  06 
348,727  42 
492,990  70 
404,040  00 
430,557  49 
773,652  78 

1,181,750  47 
828,184  11 

841.201  36 
980.675  00 
756:860  92 
742,193  87 
797.495  98 

1,020,848  50 
819,424  80 

1,024,906  58 
841.571  92 
860,806  77 
819,888  10 
909,240  19 
sftsLoaa  4ft 

$  98,848  68 
155,106  88 

$      98,848  63, 

155,105  33 

I 

$     80,741  07 
18,868  47 

$       5,924  26 
11,804  08 

$  86,666  28 
24,762  55 

...o 

107,355  55] 
158,015  06 

,.N 

M 

217,287  06 

819  82 
7,888  25 

819  32j 
7,888  25j 

T, 

287,299  54| 
289,846  00 

K 

T 

288,280  80 
370,764  92j 
313,785  24, 

28,461  18 
11,407  48 
69,201  28 
165,477  16 
81,040  81 
17,485  35 
884  22 
85,876  14 
42,804  80 

28,461  18 
11,407  481 
60,801  28 
165,477  16, 
31,040  81 
17,485  35) 
334  22 
85,876  14 
42,804  80 

5,928  88 
46,805  00 
34,467  86 
51,107  95 
70,826  04 
57,951  00 
61,189  63 
99,482  50 
145,615  18 

6,660  08 

12.497  41 
46,305  00 
44,861  19 
68,165  68 

76.498  10 
60,027  81 
61,180  63 

106,854  84 
164,688  56 
117,791  75 

.,H 

..  G 

10,893  93 

12,057  78 

5,672  06 

2,076  81 

F 

411,898  10 

K 

569,488  891 

.,D 

464,968  71 

..C 

491,747  la 

• 

.   B 

870,007  60 

5,872  84 

19,068  48 

117,791  75 

.  A 

1,296,443  08 
040,975  86j 

..  1 

..  2 

841,201  85 

8 

1,058,688  65 

1 

78,068  66 

78,063  66 

4 

755,860  92, 
742.198  87 

' 

5 

6 

797,495  98 

i 

7 

1,020,348  50 
819,424  30- 

14,787  04 

14,787  04 

8 

9 

1,025,140  21 

288  68 

283  68 

,10 

841,571  02 

11 

860,895  77 

12 

819.388  19 

18 

928,908  69i 

0,005  60 

0,005  60 

8,973  30 

5,696  20 

14,668  50 

14 

552,033  46 

in 

159,014  421        157,014  42 

44,244  42,          44,021  68 
40.062  84 1          40,028  62 

88,885  00 

83.335  00 

43,072  07 
., .....i 

250  00 
222  79 

1,760  00 

2,000  00 

222  79 

88  82 

$  43,072  07 

33  82 

18,052  85;          18,052  85 
1,580  od: 

+ 

1 

192  88 

1,346  62 
127  62 

1,589  00 
127  62 

127  62 

1 

$18,668,571  05  $17,757,870  18 

$772,826  59 

$  43,072  07 

$    815,898  66,  $    626,621  75 

$    284,071  07 

$910,692  82 
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STATEMENT   SHOWING   CONDITION  OF 


AMOUNT  DONE  DURING 
JUNK,  1897. 

i 

TOTAL  DOJIB  TO 

■  SECTIONS. 

Main  Channel. 

Main  Channel. 

Glacial 
Drift. 

Solid 
Rock. 

35E 

Glacial 
Drift. 

Solid 
Rock. 

Retaining 
Wall. 

o 

50,410 
45,621 

1,176,597 

439,472 

728,180 

1,102,980 

1.149,081 

1,159,384 

994,070 

1,328,000 

905,608 

1,408,131 

1,910,688 

1,810,263 

1,548,114 

2,447,575 

1,256,266 

724,906 

425,705 

1,096,746 

952,526 

688,248 

181,721 

50,170 

76,692 

31,743 

44,021 

44,030 

33,810 

880,165 

35,824 

N 

M 

L 

K 

I 

H 

25.888 
18.862 

9,868 
31,868 

2,356 
29,800 

G 

p 

E 

D 

10,168 

66,470 

0 

B 

14,900 
8,700 

508,200    * 

488,750 

780,778 

262,428 

878,609 

549,355 

890,939 
1,141,252.1 
1,003,789 
1,141,890 

989,711 

998,709 
1,033,665 
1,021,826 

647.039 
2,238 

A 

86,400 
16,700 

3,800 

QQHtY) 

6,950 

1 

65,270 

2 

i 

38,506 

3 

14,039 

4 

63,169 

5 .• 

* 

56,059.1 

6 

80,861.7 

7 

6,179.9 

8 

2,874.9 

9 

10 

11 

12 

9,286.94 

18 

10,838 

14 

600 

4,720 

21,460 

15 

44311-  2 

1,000 

Abandoned  Fixed  Bridges  over  Main  Channel. 

1,289 

ChioaiFo  River  IniDrovement . . 

8,100 

8,100 

270,378 

88,363 

11,670 

24,129,499  I    11  «0d297  l 

367,85574 

A 
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CONSTRUCTION  CONTRACTS  JULY  1,  1897— YARDAGE. 


DATE. 

ESTIMATED  REMAINING  TO  BB                 PERCENTAOE     COM- 
DONE.                                     !                     TLETED. 

River  Diversion. 

Bridge 
Masonry. 

1            Main  Vhantttl. 

Mr         K    D' 

sonry-    ration. 

ti 

Main 
Chan- 
nel Ex- 
cavate 

Ma- 
sonry. 

SECTION.**. 

Glacial 
Drift. 

Solid 
Rock. 

1 

Glacial 

-      Drift. 

1 

Solid 
Rook. 

Ret'* 
Wall. 

\ 

I 

.  472,148 
,        674,371 

li 

71.36 
39.45 

100 
99.62 
97  33 

100 
91.01 
97.01 
81.96 
74.28 
98.15 
96  07 
99.94 
95.09 
97.19 

100 

100 

100 

100 

100 

100 
98.37 

100 

100 

100 

100 

100 
99.79 

100 
29.80 
6.51 

o 

N 

M 

!            4,159 
81,553 

i 

L 

K 

I 

i          98,142 
I          40,741 
!        182,501 
.        408,699 
!            8,585 
,          74,193 
1              886 
1        125,133 
1           9*200 

1 

H 

G 

179,447 
95,718 

16,724 
78,765 
38,530 

•!  ioo 

F 

100 

E 

D 

162,587 
212,486 

100 

••••«»•• 

..  0, c 

100 

100 

B 

359,358 

100 

A 

174,655 

41,800 

1,480 

'  100 

100 

97.85 
100 
100 
100 
100 
100 
100 
100 

1 

119,284 

2 

i] 

s 

108,803 

17,867 

ioo 

4 

12.256 

';   100 

5 

118.647 

ft 

97.917 

43,102 
99,399 
16,878 
58,276 
15,677 
7,475 

i 

||  100 

*r 

57,902 

' 

19,782 

100 

8 

40,768 

1 

0 

80.318 

;' 

'[  ioo 

10 

12,699 
11,739 

:::::::::;:::::::::::: 

!  100 

11 

I 

'  100 

100 
100 
91.81 
100 

100 

io 

1 

ii ;. 

is 

8,000 

2,040 

i 

14 

619 

,   100 

15 

5,272 

Dis  Works 

22,099 

i 

A   B.  over  M  C 

1,041  .M  . 

E     J  &  E    R  R 

• 

C.  R.  Imp. 



i 

[1,798,088 

258,659 

1,041.84  | 

2,147.860 

198,978 

3,740 

9,727  ,,  100 

93.88 

96.54 

*  Estimated  amount  Indefinite. 
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"Chicago,  July  10,  1897. 

lsham  Randolph  Esq.t  Chief  Engineer: 

Dear  Sir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  June  was  as  follows: 

Work  on  the  Regulating  Works*  and 
Tail  Race  was  continued.  The  construc- 
tion of  the  foundation  of  the  Bear  Trap 
Dam  was  commenced  ;  work  on  plans  for 
Route  "C"  through  Joliet  has  progressed. 
Considerable  attention  has  been  given  to 
plans  for  developing  water  power  at 
Lockport  and  Joliet.  Some  time  has 
been  given  to  hydraulic  data  pertaining 
to  the  Chicago,  Desplaines  and  Illinois 
Rivers  and  to  Lake  Michigan. 

Miscellaneous  work  has  been  done  for 
improving  the  South  and  North  Branches 
of  the  Chicago  River,  mostly  on  the 
South  Branch,  in  connection  with  by- 
passes at  Adams,  Jackson  and  Van 
Buren  streets.  The  dredging  of  the  West 
Fork  of  the  South  Branch  was  com- 
menced and  has  progressed  rapidly  dur- 
ing this  month.  Inspection  of  the  Main 
Channel  was  continued. 

The  inspection  of  cement  for  use  in  the 
retaining  walls  and  Regulating  Works 
was  continued,  as  was  also  the  work  of 
preparing  record  photographs  and  the 
maintenance  of  water  gauges. 

The  survey  party  completed  the  Ev- 
anston  work  to  a  line  two  blocks  north 
of  Dempster  street.  The  platting  is 
nearly  finished  to  Peterson  avenue.  The 
party  devoted  over  one-half  the  month 
to  the  Chicago  River  improvement. 

On  the  Pittsburgh,  Cincinnati,  Chi- 
cago and  St.  Louis  Railway  draw  span 
considerable  time  was  spent  on  detail 
plans  for  the  center  pier,  which  are  com- 
pleted; a  general  design  was  made  for 
the  abutments,  a  general  design  for 
superstructure,  which  is  nearly  com- 
pleted, and  detail  plans  for  trusses  were 
taken  up. 

On  the  Chicago  and  Calumet  Termi- 
nal Railway  Company's  draw  span  plans 
for  substructure  and  a  general  design 
of  superstructure  were  finished  and  de- 
tail plans  of  same  well  under  way. 

The  general  design  and  calculations 
for    superstructure   of   Kedzie   avenue 


draw  span  were  completed,  and  some 
time  given  to  detail  plans. 

On  the  Chicago,  Madison  and  Northern 
Railway  draw  span,  the  general  designs 
and  calculations  for  superstructure  were 
nearly  finished  and  detail  plans  for 
substructure  started. 

Chicago  and  Calumet  Terminal  Rail- 
way Company's  bridge  over  River  Diver- 
sion, general  design*  and  detail  plans  of 
superstructure  were  practically  com- 
pleted and  detail  plans  of  ohanges  of  old 
substructure,  as  well  as  work  on  one  new 
abutment  completed. 

On  the  Atchison,  Topeka  and  Santa  Fe 
bridge  at  Twenty-sixth  street,  general 
designs  and  calculations  of  superstruct- 
ures are  nearly  completed. 

The  work  on  the  Pittsburgh, Cincinnati, 
Chicago  and  St.  Louis  temporary  trestle 
is  now  practically  completed. 

The  regular  platting  was  continued  on 
the  following  maps : 

The  watershed  map  of  Chicago  and 
yicinity,  the  two  contour  maps  between 
Lemont  and  Joliet,  the  200  foot  scale 
map  of  the  Chicago  River,  and  the  200 
foot  scale  map  of  Joliet  and  vicinity. 

The  following  drawings,  etc.,  were 
made : 

Ordinance  map  from  north  city  limits 
of  Joliet  to  center  of  Brandon  road;  copy 
of  profile  Desplaines  River  Valley;  maps 
right  of  way  for  Line  "C;"  tracing 
topographical  map  between  end  of  Sec- 
tion 15  and  the  Elgin,  Joliet  and  Eastern 
Railroad ;  copy  profile  Chicago,  Madison 
and  Northern  Railroad  change  near  Ked- 
zie avenue;  map  and  description  of  land 
to  be  transferred  to  West  Park  Commis- 
sioners; two  copies  of  map  Joliet  projects; 
profile  C,  S.  Fe  &  C.  Ry.  from  Pan 
Handle  tracks  to  Summit,  and  maps 
showing  right  of  way  of  the  C,  S.  F.  & 
C.  Railway  in  Sections  8  and  4,  85,  10. 

Expenses  for  July  will  be  approxi- 
mately the  same  as  for  June. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer." 
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AUTHORIZATION  OP  EXTRA  EXPENDITURE 
FOR  TEMPORARY  TRESTLE  BRIDGE  FOR 
CHICAGO  AND  CALUMET  TERMINAL 
RAILWAY. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  setting  forth  that,  owing 
to  the  cost  of  foundations  and  freight 
having  exceeded  expectations,  the  cost  of 
the  temporary  trestle  bridge  erected  for 
the  use  of  the  Chicago  and  Calumet  Ter- 
minal Railway  had  exceeded  the  amount 
estimated  by  $541.78,  and  asking  that 
this  additional  expense  be  authorized  ; 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be  received 
and  the  request  of  the  Chief  Engineer 
contained  therein  concurred  in. 

On  roll  call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  July  28,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  cost  of  the  trestle 
erected  for  the  use  of  the  Calumet  Ter- 
minal Railroad  exceeds  my  estimates  by 
$541.78,  the  cost  of  foundations  and 
freight  having  exceeded  my  expecta- 
tions. I  therefore  ask  that  the  addi- 
tional expense  of  $541.78  be  authorized. 

Respectfully  submitted, 

(8igned)  Isham  Randolph, 

Chief  Engineer." 

REPORT  IN  REFERENCE  TO  CLAIM  FOR 
DAMAGES  FROM  HEIRS  OF  MICHAEL 
RAY,  DECEASED. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to  and  accompanied  by 
a  communication  from  J.  S.  Reynolds, 
attorney  for  the  heirs  of  Michael  Ray, 
deceased,  and  accompanying  notice  of 
claim  for  damages  on  behalf  of  said 
heirs  for  alleged  overflow  of  water  on 
certain  lands,  presented  and  referred  to 
that  Committee  at  the  meeting  held 
June  2, 1897  (page  4038  of  the  Proceed- 
ings), the  report  being  also  accompanied 
by  a  communication  from  the  Attorney 
of  the  Board  to  the  Committee,  and  rec- 
ommending that  the  matter  be  referred 
to  the  Law  Department,  with  instruc- 


tions to  contest  the  suit  when  the  same 
shall  have  been  begun  ;  and  the  report 
was  read. 

Mr.  Mallette,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendation  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 
"Chicago,  July  26,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Ju- 
diciary, to  whom  was  referred  the  mat- 
ter of  claim  of  heirs  of  the  estate  of 
Michael  Ray,  deceased  (page  4083  of  Pro- 
ceedings), for  alleged  damages  caused  by 
overflow  upon  certain  lands  in  the  north- 
west quarter  of  Section  twenty*  five  (25), 
Township  thirty -seven  (37)  North,  Range 
ten  (10)  East  of  the  Third  Principal 
Meridian,  in  Will  County,  Illinois,  caused 
by  the  construction  of  the  River  Diver- 
sion, as  shown  by  notice  served  and  at- 
tached hereto,  together  with  a  communi- 
cation and  recommendation  from  the 
Attorney  of  this  Board. 

Your  Committee  recommends,  pursu- 
ant to  recommendation  of  the  Attorney, 
that  the  matter  be  referred  to  the  Legal 
Department,  with  instructions  to  contest 
the  suit  when  the  same  shall  have  been 
begun. 

Respectfully  submitted, 
(Signed)  J.  P.  Mallette, 

Chairman, 
J.  C.  Braden, 
Committee  on  Judiciary," 
(Six  enclosures.) 

APPROPRIATION   ORDINANCE. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
transmitting  an  ordinance  appropriating 
funds  of  the  District  for  the  general  cor- 
porate purposes  of  the  District;  and  the 
report  and  accompanying  ordinance  were 
read. 

Mr.  Wenter,  seconded  by  Mr.  Smith, 
moved  that  the  report  be  adopted  and 
the  accompanying  ordinance  passed. 
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persons  ordered  by  officers  of  the  Dis- 
trict, the  communication  being  accom- 
panied by  a  descriptive  list  of  persons 
claimed  to  have  been  treated,  and  re- 
questing that  the  Board  appoint  a 
physician  to  act  with  one  selected  by  the 
attorneys  of  Dr.  Re,  for  the  purpose  of 
deciding  upon  a  resonable  compensation 
for  the  services  rendered  ;  and  the  com- 
munication was  read . 

Mr.  Smyth,  seconded  by  Mr.  Mallette, 
moved  that  the  communication  and  ac- 
companying claim  be  referred  to  the 
Committee  on  Judiciary  and  Engineer- 
ing. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

THE  COMMUNICATION  : 

"Chicago,  July  7,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — We  herewith  present  a 
claim  against  the  Sanitary  District  of 
Chicago  in  behalf  of  Dr.  Nicholas  Re  for 
professional  services  and  hospital  care 
rendered  to  various  persons  by  orders  of 
various  officers  of  said  District. 


Attached  hereto  is  a  list  of  the  persons 
treated,  the  time  of  treatment,  and  a  de- 
scription of  the  ailment  from  which  they 
were  respectively  suffering. 

On  account  of  the  nature  of  the  claim 
we  suggest  that  after  your  Honorable 
Board  has  desided  upon  the  justice  of 
same  you  appoint  a  physician  to  act  with 
one  to  be  selected  by  us,  and  leave  them 
to  decide  what  is  a  reasonable  compensa- 
tion for  the  services  rendered. 

Respectfully  yours, 

Thomas  B.  Lantry, 

W.  W.  Wheelock, 

Attorneys  for  Dr.  Nicholas  Re. 

(One  enclosure.) 

adjournment. 

On  motion  of  Mr.  Wenter,  seconded  by 
Mr.  Eckhart,  the  Board  then  adjourned. 
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Board  of  Trustees 
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Sanitary  District  of  Chicago. 


AUGUST  4,  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago. 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  fifty-ninth  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building, 
Wednesday,  August  4,  1897,  at  1:30 
o'clock  P.  M.,  pursuant  to  motion. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Kelly,  Smyth 
and  Wenter — seven  members,  were  pres- 
ent. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  July  28,  1897,  were  approved  as 
printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Smyth. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

PAY  BOLL8. 

Eng.  Dept— Chief  Engineer's  Roll,  July,  1897 $    800  00 

Eng.  Dept— Division  of  Construction  Roll,  July,  1897 8,818  60 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  July,  1897. . . .     2,899  90 
Eng.  Dept— Division  of  Records  Roil,  July,  1897 766  00 
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Eng.  Dept-Special  Service  Boll,  July,  1807 4,1  VI  84 

Eng.  Dept— Discharged  Men's  Roll,  July,  1897 87  60 

-$  12,508  84 

Clerical  Dept-Clerk's  Roil,  July,  1807 $      988  88 

Law  Dept— Attorney's  Roll,  July,  1897 $  1,391  67 

Law  Dept— Joliet  Roll,  July,  1897 661  00 

$    2,062  67 

Treasury  Dept— Treasurer's  Roll,  July,  1897 $       166  66 

General  Account— General  Roll,  July,  1897 $     60  00 

General  Account— Towpath  Roll,  July,  1897 110  00 

General  Account— Trustees'  Roll,  July,  1897 2,888  83 

$    2,603  88 

Police  Dept— Manual's  Roll,  July,  1897 $    2,658  86 

Maintenance  Account— Pumping  Plant  Roll,  July,  1897 $    618  83 

Maintenance  Account— Discharged  Men's  Roll,  July,  1997 72  00 

$       690  S3 

Total $  21,463  62 

ENGINEERING  DEPARTMENT. 

Eugene  Dletzgen  Company  (drafting  material ) $  600 

Wygant  <&  Ayres  (rent,  Cor  with,  July,  1897) 12  60 

J.  M.  Abbott  (rent,  Willow  Springs,  July,  1897) 20  00 

J.  H.  Alexander  (rent,  Lockport,  July,  1897) 17  00 

Chicago  Towel  Supply  Company  (toweliog  for  July,  1897) 7  40 

Samuel  L.  Hanks  (ice,  July,  1897) 11  50 

Edw.  E.  McMorran  &  Co.  (repairing  moulds) 2  25 

John  M.  Smyth  Company  (rubber  matting) 2  25 

J.  M.  Abbitt  (sundries) 5  27 

H.  B.  Alexander  (expense)..... 18  61 

$        87  78 

CLERICAL  DEPARTMENT. 

Samuel  L.  Hanks  (ice,  July,  1897) $       2  60 

Chicago  Towel  Supply  Company  (toweling,  J uly,  1897 ) 2  50 

$  5  00 

LAW  DEPARTMENT. 

John  S.  Runnells  (services,  General  Counsel,  July,  1897) $  416  67 

H.  B.  Bogue  (services,  Appraiser,  Will  County) 150  00 

T.  H.  Flood*  Co.  (Laws  of  1897) 2  00 

T.  H.  Flood  &  Co.  (lawbooks) 880  00 

Edward  Thompson  Company  (law  books) 6  00 

Edward  D.  Conley  (printing) 67  00 

Henry  Young  (rent,  Joliet,  July,  1897) 16  00 

Chicago  Towel  Supply  Company  (toweling,  J  uly,  1897) 1  50 

Samuel  L.  Hanks  (ice,  July,  1897) 2  60 

White  Rock  Mineral  Spring  Company  (water) 7  60 

Chicago  Telephone  Company  (toll  service) 20  45 

John  W.  Nadelhoffer  (traveling  and  expense) 183  95 

$    1,203  57 

GENERAL  ACCOUNT. 

The  Atchison,  Topeka  and  Santa  Fe  Railway  Company  (repair- 
ing sidetrack) $     11  98 

Dunham  Towing  and  Wrecking  Company  (tug,  survey  of  river)... .        20  00 

Security  Deposit  Company  (rent  of  offices,  August,  1897) 558  88 

■      $       590  31 

POLICE  DEPARTMENT. 

J.  H.Tedens&Co.  (sundries) $     26  45 

Mrs.  Nick  Karston  (laundry) 1  20 

$        8766 
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♦maintenance  account. 
Weaver  Coal  Company  (coal  pumping  plant) 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Griffiths  &  McDermott  (Section  1,  July  31,  1897) $10,057  51 

Griffiths  &  McDermott  (Section  1,  Willow  Springs  bridge) 1,080  00 

Heldmaler  &  Neu  (Section  A,  July  81, 1897)....*. 6,826  96 

Western  Dredging  and  Improvement  Co.  (Section  C,  July  81, 1897) . .  1,891  75 

E.  D.  Smith  &  Co.  (Section  D,  July  81,1897) 4,209  17 

Halvorson,  Richards  &  Co.  (Section  E,  July  31, 1897) 4,942  59 

GabanA  Byrne  (Section  F.July  31,  1897) 961  77 

Hayes  Bros.,  etal.  (Section  N,  July  81, 1897) 4,862  70 

Hayes  Bros.,  et  al .  (Section  N— C,  M.  &  N .  crossing) 1,509  81 

Mctf  ahon  &  Montgomery  Company,  et  al.  (Section  Ot  July  31, 1897).  8,722  41 
McMahon  &. Montgomery  Company,  et  al.  (Section  O,  passing 

dredges  under  bridges) 2,232  85 

The  Griffiths  &  McDermott  Construction  Company  (Bear  Trap 

Dam  foundations,  etc. ) 6,881  00 

Ly don  &  Drews  Company  ( Dredging  Chicago  River) 3,226  92 

Grand  Total 
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$       862  75 


$  51,805  44 

$  76.056  02 


*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Bol den  week,  Braden,  Carter, 
Eckhart,  Kelly,  Smyth  and  Wenter — 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


INDEMNIFYING  BOND  FOR  THE  CHICAGO, 
BURLINGTON  AND  QUINCY  RAILROAD 
COMPANY. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  .setting  forth  the  necessity 
of  furnishing  an  indemnifying  bond  to 
the  Chicago,  Burlington  and  Quincy  Rail- 
road Company,  in  the  sum  of  $25,000,  to 
cover  possible  accidents  which  may  grow 
out  of  the  proposed  crossing,  before  a 
permit  can  be  issued  for  the  crossing  of 
the  tracks  of  said  company,  the  crossing 
being  necessary  In  order  to  deliver  the 
earth  filling  on  our  contract  with  the 
West  Chicago  Park  Commissioners;  and 
the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  referred  to  the 
Committee  on  Engineering. 

On  roll-call  the  vote  stood:     Teas — 


Messrs.  Braden  and  Smyth— two.  Nays 
— Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly  and  Wenter— five. 

Upon  which  result,  the  President  de- 
clared the  motion  to  refer  lost. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  then  moved  that  the  report  be 
received,  printed  and  placed  on  file. 

The  motion  prevailed  by  viva  voce 
vote,  and  it  was  so  ordered. 

In  the  same  connection,  Mr.  Bolden- 
weck presented  an  order  directing  that 
the  President  and  Clerk  be  authorized 
and  directed  to  execute  a  bond  in  the 
sum  of  $35,000,  payable  to  the  Chicago, 
Burlington  and  Quincy  Railroad  Com- 
pany, to  secure  said  company  against  any 
possible  damage  that  may  grow  out  of 
said  crossing,  and  deliver  the  same  to  the 
said  railroad  company,  under  conditions 
and  stipulations  as  set  forth  in  the  or- 
der; and  the  order  was  read. 

Mr.  Boldenweck,  seconded  by  Mr.  Car- 
ter, moved  that  the  order  be  adopted. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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"Chicago,  Aug.  4, 1897. 

Hon.   Thos.  Kelly t  President  Sanitary 
District: 

Dear  Sir— I  am  advised  by  the  Assist- 
ant Attorney  of  the  C.,  B.  &  Q.  R.  R. 
that  the  General  Manager,  Mr.  Brown, 
has  decided  that  before  he  can  issue 
a  permit  for  crossing  the  tracks  of 
that  company,  for  which  we  have 
asked,  to  enable  us  to  deliver  the  earth 
filling  called  for  by  our  contract 
with  the  West  Park*  Board,  that  he 
must  have  an  indemnifying  bond  to 
cover  possible  accidents  which  may  grow 
out  of  the  proposed  crossing.  He  does 
not  think  that  any  accident  is  likely  to 
occur,  but  as  such  things  are  possible, 
he  feels  that  he  would  be  remiss  in  pro- 
tecting the  interests  of  his  company  if 
he  failed  to  shield  it  from  possibleloss. 
The  amount  of  the  bond  named  is 
$25,000. 


(Signed) 


Yours  truly, 
Ishah  Randolph, 

Chief  Engineer.17 


The  following  is 

the  order: 

*  'Whereas,  It  is  necessary  to  obtain 
a  permit  for  crossing  the  tracks  of  the 
Chicago,  Burlington  and  Quincy  Rail- 
road Company  in  order  to  enable  the 
contractors  to  deliver  the  earth- filling 
called  for  by  the  contract  between  the 
Sanitary  District  and  the  West  Chicago 
Park  Commissioners;  and 

Whereas,  Said  railroad  company  re- 
quires the  execution  of  an  indemnifying 
bond  to  cover  possible  accidents  which 
may  grow  out  of  the  proposed  crossing 
of  its  tracks  as  a  condition  to  the  issuing 
of  such  permit;  and 

Whereas,  The  contractors  for  remov- 
ing said  earth-filling  have  agreed  to  exe- 
cute a  bond  to  the  Sanitary  District  of 
Chicago  to  secure  said  District  against 
any  liability  that  may  grow  out  of  the 
crossing  of  said  tracks,  in  the  sum  of 
twenty-five  thousand  ($25,000.00)  dol- 
lars ;  therefore,  it  is 

Ordered,  That  the  President  and  Clerk 
be  authorized  and  directed  to  execute  a 
bond  signed  by  a  surety  company,  in  the 
sum  of  twenty-five  thousand  ($25,000.00) 
dollars,  payable  to  said  railroad  company, 
to  secure  said  railroad  company  against 


any  possible  damage  that  may  grow  out 
of  the  crossing  of  the  tracks  of 
said  railroad  company,  and  to  de- 
liver the  same  to  said  railroad 
company,  when  the  contractors  for 
removing  said  earth-filling  shall  have 
executed  a  bond  in  the  like  sum  of 
twenty-five  thousand  ($25,000.00)  dol- 
lars, signed  by  a  surety  company,  pay- 
able to  the  Sanitary  District  of  Chicago, 
to  secure  and  indemnify  said  Sanitary 
District  against  any  and  all  loss,  liability 
and  damages  that  may  grow  out  of 
the  crossing  of  the  tracks  of  said  rail- 
road company  or  the  giving  of  said  bond 
by  said  Sanitary  District  to  said  railroad 
company.  The  condition  and  form  of 
said  Dond8  to  be  approved  by  the  Attor- 
ney of  the  Sanitary  District  of  Chicago." 

additional  emergency  fund  for  law 
department. 

Mr.  Wenter,  Chairman,  presented  a  re- 
port from  the  Committee  on  Finance  in 
reference  to  the  request  of  the  Attorney 
of  the  Board  for  an  increase  of  his  emer- 
gency fund,  and  recommending  that  the 
Clerk  of  the  District  be  directed  to  draw 
a  voucher  for  the  sum  of  $5,000,  payable 
to  the  order  of  Frederick  W.  C.  Hayes, 
Attorney,  to  be  used  by  him  for  emer- 
gency purposes,  as  the  needs  of  the  Dis- 
trict may  require;  and  the  report  was 
read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted. 

On  roll  call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Smyth  and  Wenter— 
seven.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  August  4,  1897. 

•  ■ 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance, having  had  under  consideration 
the  communication  of  the  Attorney, 
hereto  attached,  relative  to  increase  of 
his  emergency  fund,  respectfully  recom- 
mends that  the  request  therein  be 
granted,  and  the  Clerk  of  the  District 
directed  to  draw  a  voucher  for  the  sum 
of  five  thousand  ($5,000.00)  dollars,  pay- 
able  to  the  order  of  Frederick  W.  C. 
Haves,  Attorney,  and  to  be  deposited 
and  used  by  him  for  emergency  purposes 
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as  from  time  to  time  the  needs  of  the 
District  may  require. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(One  enclosure.) 

REMOVAL  OP  POLICE  STATION  AT  ROMEO 
TO  LOCKPORT. 

Mr.  Wenter,  Chairman,  presented  a  re- 
port from  the  Committee  on  Finance 
with  reference  to  the  removal  of  the  po- 
lice station, barn  and  outhouse  at  Romeo, 
to  Lock  port,  111.,  the  report  being  ac- 
companied by  bids  received  in  reference 
to  the  same,  recommending  that  the 
contract  for  removal  of  said  buildings 
be  awarded  to  Daniel  Sullivan,  as  the 
lowest  bidder,  at  the  sum  of  $250,  and 
that  he  be  required  to  furnish  a  bond  in 
the  sum  of  $500,  with  surety  thereon  to 
be  approved  by  the  Committee  on  Fi- 
nance, all  as  set  forth  in  the  report ;  and 
the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckfeart,  Kelly,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  August  4, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen— Your  Committee  on  Fi- 
nance, having  had  under  consideration 
the  matter  of  transferring  the  police 
station,  barn  and  outhouse  from  Romeo, 
Illinois,  to  Lock  port,  Illinois,  respectfully 
reports  to  your  Honorable  Body  that 
they  have  caused  bids  to  be  submitted 
upon  the  cost  of  transferring  the  same. 
And  your  Committee  reports  that  the 
bid  of  Daniel  Sulivan  of  Lock  port,  Illi- 
nois, is  in  the  sum  of  two  hundred  fifty 
($250.00)  dollars,  is  the  lowest  bid  sub 
mitted  to  your  Committee  for  the  per- 
formance of  said  work.  The  Committee 
further  reports  that  said  Sullivan  has 


agreed  to  remove  said  station  from, 
Romeo  to  Lockport  for  the  sum  of  two 
hundred  fifty  ($250.00)  dollars,  aforesaid, 
and  make  the  foundations  of  posts  and 
set  the  buildings  in  their  permanent 
position  and  guarantees  that  the  build- 
ings will  be  in  as  good  condition  when 
placed  at  Lockport  as  they  were  before 
being  moved.  Your  Committee,  there- 
fore, recommends  that  the  contract  for 
said  work  be  let  to  Daniel  Sullivan  at 
the  price  aforesaid, and  the  President  and 
Clerk  of  the  District  be  authorized  and 
directed  to  enter  into  such  contract  when 
said  Sullivan  shall  have  executed  the 
same  on  his  part.  Your  Committee, 
therefore,  recommends  that  said  Sullivan 
be  required  to  furnish  a  bond  in  the  sum 
of  five  hundred  ($500.00)  dollars,  with 
surety  thereon  to  be  approved  by  the 
Finance  Committee. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(Three  enclosures.) 

report  in  reference  to  advertise- 
ment FOR  BIDS  ON  BRIDGE— SUB  AND 
SUPERSTRUCTURES. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing in  reference  to  the  question  of  ad- 
vertisement for  bids  on  sub  and  super- 
structures of  bridges  to  be  erected  by 
the  District,  the  report  recommending 
that  a  clause  be  inserted  providing  that 
the  work  for  which  tenders  are  invited 
shall  be  according  to  plans  and  specifica- 
tions furnished  by  the  Sanitary  District, 
unless  a  competitive  plan  submitted 
shall  prove,  in  the  opinion  of  the  Chief 
Engineer  more  acceptable  and  econ- 
omical, in  which  latter  case,  however, 
such  plan  must  conform  to  specifications 
furnished  by  the  District  as  to  strength 
and  quality  of  materials  and  workman- 
ship, and  all  competitive  plans  must  be 
accompanied  by  certificate  of  the  inter- 
ested railroad  that  such  plan  will  be  ac- 
ceptable to  such  railroad  company  ;  and 
the  report  was  read. 

Mr.  Bold  en  week,  seconded  by  Mr.  Car- 
ter, moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood — Yeas: 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
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hart,  Kelly,  Smyth  and  Wenter— seven. 
Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"  Chicago,  August  2,  1807. 

To  Hue  Honorable  the   Board  of   Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering, having  had  under  considera- 
tion the  question  of  advertisement  for 
bids  on  sub  and  superstructure  of  bridges 
to  be  erected  by  the  District  in  the  future 
progress  of  the  work  on  the  Main  Chan- 
nel, respectfully  reports  to  your  Honor- 
able Body  that,  having  fully  considered 
and  discussed  the  advisability  of  inviting 
competitive  bids  for  the  work  herein 
mentioned,  your  Committee  have  de- 
cided that  in  view  of  the  novel  and 
unique  character  of  the  work  of  design- 
ing said  bridges,  and  of  preparing  plans 
and  specifications  of  the  same,  the  in- 
terests of  the  District  would  be  best  sub- 
served by  adopting  such  form  of  adver- 
tisement for  said  work  as  might  tend  to 
secure  original  plans  and  specifications 
from  each  bidder  on  said  work,  accom- 
panying his  bid  upon  the  work  described 
in  said  advertisement. 

Tour  Committee,  therefore,  having  di- 
rected the  Chief  Engineer  of  the  District 
to  prepare  a  clause  to  be  inserted  in  said 
advertisement  for  the  work,  as  aforesaid, 
submit  herewith  such  clause,  the  same 
to  be  inserted  in  advertisements  for  the 
work  of  constructing  said  bridges,  said 
clause  being  as  follows: 

'  The  work  for  which  tenders  are  in- 
vited includes  the  supplying  of  all  ma- 
terials for  the  sub  and  superstructure  of 
the  said  bridges,  and  the  erection  and 
completion  of  the  same,  according  to 
plans  and  specifications  furnishd  by  the 
Sanitary  District  of  Chicago,  unless  a 
competitive  plan  submitted  shall  prove, 
in  the  opinion  of  the  Chief  Engineer  of 
said  District,  more  acceptable  and  econ- 
omical. Competitive  plans,  accom- 
panied by  bids  formed  upon  such  plans, 
are  solicited.  Such  plans  must  conform 
to  the  specifications  furnished  by  the 
District,  as  to  strength  and  quality  of 
materials  and  workmanship.  All  com- 
petitive plans  must  be  accompanied  by 
a  certificate  from  the  interested  railroad 
that  the  design,  if  adopted  by  the  Dis- 
trict, will  be  acceptable  to  such  railroad 
company.' 

Your   Committee,    therefore,   recom- 


mends that  said  clause  be  inserted  in 
said  advertisement  in  manner  and  form 
as  above  provided  for. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

Thomas  A.  Smyth, 

Frank  Wenter, 

Thomas  Kelly, 

Committee  on  Engineering." 

AUTHORITY  FOR  PURCHASE  OP  COAL. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to  the  advance  in  the 
price  of  coal,  the  report  recommending 
that  the  Chief  Engineer  of  the  District 
be  authorized  to  purchase  coal  in  such 
quantities  and  at  such  price  as  he  may 
deem  best  for  the  interests  of  the  Dis- 
trict; and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr.  Bra** 
den,  moved  that  the  report  be  adopted, 
and    the    recommendations    contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  August  2,  1897. 

To  the  Honorable,  tlve  Board  of  Trustees, 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Chief  Engineer  of 
the  District  has  reported  to  your  Com- 
mittee on  Engineering  that  the  price  of 
coal  heretofore  purchased  by  him  for 
the  District  at  the  rate  of  one  and  fifty- 
five  one-hundred ths  ($1.55)  dollars  per 
ton  has  advanced,  and  has  requested  the 
pleasure  of  your  Honorable  Body  con- 
cerning the  purchase  of  coal  by  him  as 
may  be  needed  in  the  future  by  the  Dis- 
trict. Your  Committee  on  Engineering 
respectfully  recommends  that,  in  view 
of  the  uniform  discretion  and  economy 
exercised  by  said  Chief  Engineer  of  the 
District  in  the  purchase  .of  coal  and 
other  material  as  needed  by  the  District, 
said  Chief  Engineer  be  and  he  is  hereby 
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authorized  and  empowered  to  purchase 
coal  in  such  quantities  and  at  such  prices 
as  he  may  deem  will  best  subserve  the 
requirements  and  interests  of  the  Die 
trict. 

Respectfully  submitted, 
(Signed)  J.  C.  Braden, 

Chairman. 
Wm.  Boldenweck, 
Z.  B.  Cabteb, 

B.  A.  ECKHART, 

Thomas  A.  Smyth, 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  Engineering. ,7 

REPORT  IN  REFERENCE  TO  CLAIM  OP  E.  D 
SMITH  &  COMPANY  FOR   LIEN  AGAINST 
CONTRACTORS  ON  SECTIONS  11, 18  AND  13. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Engineering  and  Finance,  in  reference 
to,  and  accompanied  by,  the  communi- 
cation of  Messrs.  Mason,  Hoge  &  Co., 
contractors  on  Sections  11,  12  and  18, 
presented  and  referred  to  that  Committee 
at  the  meeting  held  December  2,  1896 
(page  3645  of  the  Proceedings),  in  refer- 
ence to  the  claim  of  E.  D.  Smith  &  Co., 
heretofore  filed  against  said  contractors, 
the  report  being  also  accompanied  by  a 
communication  from  the  Chief  Engineer 
to  the  Committee,  and  a  letter  from 
Mason,  Hoge  &  Company,  in  reference 
to  said  claim,  and  recommending  that 
the  said  claim  of  E.  D.  Smith  &  Company 
be  disregarded  and  that  the  amounts 
heretofore  reserved  by  order  of  the  Board 
on  account  of  such  claim  be  paid  over 
to  said  Mason,  Hoge  &  Company,  when 
said  firm  shall  have  executed  a  proper 
receipt  therefor;  and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Eckhart,  'moved  that  the  report  be 
adopted  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden.  Carter, 
Eckhart,  Kelly,  Smyth  and  Wenter— 
seven.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"  Chicago,  August  2, 1807. 

To  the  Honorable,  the  Board  of  Trust  as 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Joint  Committee 
on  Engineering  and  Finance,  to  whom 
was  referred,  at  the  meeting  of  December 


2, 1896  (page  8645  of  the  Proceedings), 
the  communication  of  Messrs.  Mason, 
Hoge  &  Company,  relating  to  two 
alleged  claims  filed  by  Messrs.  E.  D. 
Smith  &  Company,  against  Messrs. 
Mason,  Hoge  &  Company,  contractors  on 
Sections  11, 12  and  18  of  the  Main  Chan- 
nel, beg  leave  to  report  that  your  Com- 
mittee has  investigated  said  claims. 
That  it  has  received  from  the  Chief  Engi- 
neer of  the  District  a  report  that  the 
claim  of  three  thousand  one  hundred 
($8,100.00)  dollars,  held  by  said  E.  D. 
Smith  &  Company  against  said  Mason, 
Hoge  &  Company  for  pumping  back 
water,  is  without  merit  and  has  no 
foundation  in  fact,  and  also  that  the 
claim  of  three  hundred  sixty-two 
($862.00)  dollars,  filed  by  said  Smith 
&  Company  against  said  Mason,  Hoge  & 
Company  for  other  outstanding  amounts 
is  without  sufficient  evidence  to  sustain 
it  as  a  proper  claim. 

Your  Committee,  therefore,  advises 
and  recommends  that  the  said  claims  of 
said  E.  D.  Smith  &  Company,  heretofore 
filed  with  the  District  against  said  Mason, 
Hoge  &  Company,  be  disregarded  and 
that  said  amounts  heretofore  reserved  by 
order  of  the  Board  pursuant  to  the  report 
of  the  Judiciary  Committee  (page  3619  of 
the  Proceedings),  be  paid  over  to  said 
Mason,  Hoge  &  Company  when  said  firm 
shall  have  executed  a  proper  receipt 
therefor. 

Attached  hereto  is  the  report  of  said 
Chief  Engineer. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman, 

Frank  Wenter, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

Thomas  A.  Smyth, 

Thomas  Kelly, 

Joint  Committee  on  Engineering  and  Fi- 
nance." 

(Three  enclosures.) 

ADJOURNMENT. 

On  motion  of  Mr.  Carter,  seconded  by 
Mr.  Boldenweck,  the  Board  then  ad- 
journed. 


CLERK. 
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Board  of  Trustees 


—OP  THE— 


Sanitary  District  of  Chicago. 


fiUGUST  11.  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixtieth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  August  11,  1897,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Kelly,  Mallette, 
Smyth  and  Wenter  —  eight  members, 
were  present. 

MINUTES. 

The  minutes  of  the  adjourned  meeting 
held  August  4,  1897,  were  approved  as 
printed,  on'motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Eckhart. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 

Geo.  B.  Carpenter  A  Co.  (rope) $      1  11 

Peter  Heer  (sounding  pole) 6  00 

E.  De  Clark  &  Co.  (repairs,  cement  mixer) 7  60 

E.  De  Clark  &  Co.  (testiugpan) 18  75 


I 
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Dennison  Manufacturing  Company  (shipping  tags) $       5  75 

The  M.  E.  Page  Confectionery  Company  (cement  mixer) 10  00 

Burke  &  James  (photo  supplies) 8  00 

F.  Mayer  &  Co.  (blue  prints) 96  24 

l8ham  Randolph  (postage stamps) 80  00 

Isham  Randolph  (traveling  and  expense) 100  05 

E.  R.  Shnable  (traveling  and  expense) 54  86 

Chas.  L.  Harrison  (traveling  and  expense ) 19  16 

W.T.Keating  (expense) 15  20 

Wm.  Trinkaus  (expense) 17  US 

$       440  04 

CLERICAL  DEPARTMENT. 

White  Rock  Mineral  Spring  Company  ( water) $  8  75 

LAW  DEPARTMENT. 

John  Francis,  Sheriff  (fees) $       6  05 

Edwards  &  Hancock  (typewriter  paper ) 42  25 

F.  W.  C.  Hayes  (traveling  and-expeuse) 142  50 

$       190  80 

LAW  DEPARTMENT- LAND    ACCOUNT. 

*TUle  Guarantee  and  Trust  Company  (opinions) $    150  00 

*  Title  Guarantee  and  Trurt  Company  {opinions) 200  00 

*  rule  Guarantee  and  Trust  Company  {opinions) 225  00 

*  rule  Guarantee  and  Trust  Company  {opinions) 300  00 

*TUle  Guarantee  and  Trust  Company  {opinions) 315  00 

*  TUle  Guarantee  and  Trust  Company  {opinions) 350  00 

*Title  Guarantee  and  Trust  Company  {opinions ) 485  00 

John  O'Connor  (opinions) 251  26 

John  O'Connor  ( opinions) 283  85 

The  Will  County  Abstract  Company  (opinions) 4M)  00 

$    8,049  60 

GENERAL  ACCOUNT. 

Marshall  Field  &  Co.  (carpets,  Law  Department) $     77  60 

isham  Randolph  (expense.  United  States  Chief  of  Eogineers) 75  47 

John  F.  Higglns  (printing  Proceedings,  J uly,  1897,  etc. ) 129  95 

i  3  hie  ago  Telephone  Company  (service,  April  1  to  Octobar  1, 1897). .     1.607  44 

*    1,790  85 

POLICE  DEPARTMENT. 

S prague,  Warner  &  Co.  (sundries) $        2100 

MAINTENANCE  ACCOUNT. 

Chas.  L.  Harrison  (expense,  Pumping  Plant,  Sec.  14) 8        88  68 

WEIR,  M'KKCHNKY  A  CO.   ACCOUNT. 

fGahan  &  Byrne  (Section  F,  repairing  levee,  pumping,  etc. ) $    1,474  69 

ENGINEERING  DEPARTMENT. 

Construction  Account— 

t^ahan  &  Byrne  (St ction  G,  trench) $2,826  04 

t Elgin,  Joliet  &  Eastern  Railway  Company  (maintenance  of  trestle)    1,922  28 

f  Benezette  Williams  (Substructure  Southwest  Boulevard  Bridge) . . .     5,880  00 

$  10,077  82 

Grand  total $  17,088  19 


•  Referred  to  Joint  Committee  on  Finnce  and  Engineering. 

t  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr.  Mallette,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  seven  vouchers,  all 
in  favor  of  the  Title, Guarantee  and  Trust 
Company,  just  read, for  amounts  of  $150, 
$200,  $325,  $300,  $315,  $350  and  $485,  be 
referred  to  the  Joint  Committee  on  Fi- 
nance and  Engineering. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette  and  Wenter — 
seven.     Nays— Mr.  Smyth — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Boldenweck,  seconded  by  Mr. 
Carter,  then  moved  that  the  vouchers  as 
read  and  shown  above,  except  those  in  - 
favor  of  the  Title,  Guarantee  and  Trust 
Company  just  referred,  be  approved 
and  ordered  paid. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden  (except  as  to 
voucher  for  Elgin,  Joliet  and  eastern 
Railway  Company  for  $1,922.28,  on 
which  he  voted  nay)  Carter,  Eckhart, 
Kelly,  Mallette,  Smyth  and  Wenter — 
eight  (except  as  above  stated).  Nays— 
none  (except  as  above  stated). 

Upon  which  result  the  President  de- 
clared the  motion  carried,  and  the  vouch- 
ers as  read  and  shown  above,  excepting 
those  in  favor  of  the  Title,  Guarantee 
and  Trust  Company  just  referred,  ap- 
proved and  ordered  paid. 

REQUISITION. 

The  Clerk  presented  the  following 
requisition: 

No.  511,  Engineering  Department, 
c  ( wooden  stakes  and  photographic 
material) $58  25 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  Requisition  No.  541, 
as  read  and  shown  above,  be  allowed. 

On  roll  call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  BEPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  July  81  and 
August  7,  1897,  which,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 


The  following  is 

the  report: 

"Chicago,  August  11, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  SanUa/ry  District  of  Chicago : 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  weeks  ending 
July  81  and  August  7,  1897,  as  the  same 
have  been  reported  to  me: 

July  31.         Aug.  7. 

Engineering  department.  122  122 

Maintenance 9  9 

Clerical  department 5  5 

Law  department 10  10 

Treasury  department 1  1 

Police  department 81  81 

Telephone  operator 1  1 

Towpath  force 2  2 

Total  employe* 181  181 


Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk." 

MONTHLY    REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
July,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  August  1,  1897. 

7b  the  Honorable  the  Board  of  Trustees 

of  the  Sanitary  District  of  Chicaqo: 

Gentlemen— I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
July,  1897,  was  $23.00,  as  follows: 

General  expenses $    28  00 

Therefore  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against  the 
Clerical  department,  and  the  expenses 
for  the  present  month  will,  from  present 
indications,  be  about  $1,000.00. 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  Jul},  1897,  was  $1,416.08, 
divided  as  follows: 

Kent  for  July $    558  88 

Advertising 0  70 

Printing 217  05 
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Vault  fitting,  etc $     864  82 

General  expenses. 269  18 

Total , $  1,416  08 


There  are  no  outstanding  liabilities 
beyond  usual  current  bills  against,  the 
General  Account,  and  the  expenses  for 
the  present  month  will  be  about  18,000.00. 

During  the  month  of  July,  1897, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $6,619.11,  as  follows: 

Engineering  Department $  1,757  5 1 

Clerical  Department 28  00 

Law  Department.. 131  86 

Law  Department  —  Land  Ac- 
count   2,871  40 

General  Account 1,416  08 

Police  Department 81  86 

Maintenance  Account 8 17  92 

Total $    6,619  11 


The  total  1896  tax  levy  warrants  out- 
standing at  date  of  last  report  was  $l»- 
306,121.55,  and  of  this  amount  the  sum  of 
$258,958.08  was  redeemed  during  the 
month,  and  attached  coupons  for  ac- 
crued interest  on  this  latter  amount  to 
date  of  redemption,  amounting  to  $10,- 
200.71,  were  paid  by  the  Treasurer,  for 
which  no  warrant  was  required. 

During  the  month  vouchers  issued  to 
the  amount  of  $817,886  87  were  paid  in 
tax  levy  warrants,  with  five  per  cent  in- 
terest coupons  attached,  drawn  against 


the  tax  levy  for  1897,  for  accounts  as 
shown  below. 

The  total  expenditures,  therefore,  for 
the  month  were  as  follows:     _  L  ^ 

1897  Tax  Levy  Warrants- 
Construction  Account $812,711  55 

1897  Tax  Levy  Warrants- 
Maintenance  Account 447  02 

1897  Tax  Levv  Warrants- 
Angus  &  Gin  dele,  labor 
claims 4,677  80 

Regular  Warrants 6,619  11 

1896  Tax  Levy  Warrants  re- 
deemed    258,958  03 

Interest  on  warrants  re- 
deemed        10,5500  71 

Total  (inclusive  of  war- 
rants redeemed) $598,609  22 


Of  the  $881,318.00  appropriated  Janu- 
ary 20,  1897,  for  the  payment  of  depart- 
mental and  direct  operating  expenses, 
there  were  expenditures  during  the 
month  to  the  amount  of  $8,747.71,  leav- 
ing the  unexpended  balance  of  the  ap- 
propriation $222,983.24. 

Of  the  total  amount  of  1896  tax  levy 
warrants  issued  to  date  there  is  now  out- 
standing the  sum  of  $1,047,168  53,  and 
of  the  1897  tax  levy  warrants  issued  to 
date  the  total  amount  is  now  outstand- 
ing and  amounts  to  the  sum  of  $1,048,- 
518.47. 

Respectfully  submitted. 


(Signed) 


Jambs  Red  nitre, 

Clerk.17 


MONTHLY  REPORT  FROM  TREASURY  DEPARTMENT. 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
July,  1897,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT  t 

Receipts. 

Balance  on  hand  at  date  of  last  report S|  880,869  26 

County  Treasurer,  aooount  Sanitary  District  Tax  Account $    800,000  00 

Equitable  Trust  Company,  Interest  Account 364  88 

Chicago  National  Bank,  Interest  Account 148  78 

Fort  Dearborn  National  Bank,  Interest  Account 101  SI 

Metropolitan  National  Bank,  Interest  Account 101  93 

Garden  City  Banking  and  Trust  Company,  Interest  Account 101  91 

Total  cash  received  for  month - $     800,813  91 

*  1.181.6W  17 
Disbursements.  — • 

Pumping  Plant— Section  3  (Tax  Warrants) $         690  11 

Pumping  Plant— Section  14  (Tax  Warrants) 195  86 
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Clerical  Department $      1,019  48 

Treasury  Department 166  66 

Engineering  Department 13,585  58 

Engineering— Construction  Department  (Tax  Warrants) 858,067  06 

Law  Department 2.655  06 

Xaw  Department— Land  Account 2,871  40 

General  Acoount 8.066  05 

Bond  Aooount 150,000  00 

interest  and  Premium  Acoount 245,846-  00 

Police  Department , 2,627  76 

Maintenance  Aooount 1,078  62 

Weir,  McKeohney  &  Co 848  50 

Interest  Account,  Interest  on  Tax  Warrants 10,200  71 

Total  cash  disbursed $     698,283  89 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 488,899  28 

*  1,181,688  17 

Chicago,  August  4,  1897.  F.  M.  BLOUNT,  Treasurer. 

By  8.  P.  BLOUNT,  Astt.  Treaturer. 
Schedule. 

Equitable  Trust  Company $  200,000  00 

Chicago  National  Bank 78,137  87 

Fort  Dearborn  National  Bank 60,000  00 

Metropolitan  National  Bank 60,000  00 

Aarden  City  Banking  and  Trust  Company 60,000  00 

National  Bank  of  Illinois 80.261  91 

Total *    488,899  28 


MONTHLY    REPORT    FROM     ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  July,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

"  Chicago,  August  11,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department  for  the  month  of  July, 
1897;  also  a  classified  statement  of  ex- 
penses to  August  1st,  1897: 

Salaries $  12.508  84 

Supplies,  etc 1,757  51 

Contractors'  estimates,  reg- 
ular        93,496  01 

Contractors'  estimates,  col- 
lateral         8,041  78 


Total $  110,804  14 


I  estimate  the  expenses  of  the  Depart- 


ment for  the  month  of  August  will  be 
$100,000.00. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 


"Chicago,  August  11,  1897. 

Isham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sir — I  herewith  aubmit  the  re- 
port of  the  work  of  construction  for  the 
month  of  July,  1897,  accompanied  by 
the  usual  tabulated  statements,  showing 
its  condition  up  to  August  1st,  1897. 

The  weather  during  the  month  was 
very  favorable  for  work,  excepting  the 
first  ten  days  the  excessive  heat  pros- 
trated both  men  and  teams.  Thermome- 
ter readings  varied  between  64  and  92 
degrees. 

The  value  of  the  work  done  during  the 
month  amounted  to  $91,614.07.  consist- 
ing of  193,814  cubic  yards  of  glacial 
drift,  28,877  cubic  yards  of  solid  rock  and 
4,130  cubic  yards  of  retaining  walls. 

Section  O— The  three  dipper  dredges 
continued  work  during  the  month.  The 
output  was  43,175  cubic  yards  in  66}£ 
shifts,  an  average  of  649  cubic  yards  per 
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shift ;  loaded  into  207  scows,  an  average 
of  20S}4  cubic  yards  per  scow  load. 

On  July  28th  a  new  steel  scow  of  500 
cubic  yards  capacity  was  loaded  for  the 
first  time. 

Some  work  was  done  in  resloping  the 
south  slope  of  the  Channel  under  the 
temporary  Pan  Handle  bridge.  The  ma- 
terial was  loaded  into  scows  and  hauled 
away. 

Section  N — The  steam  shovel  and  in- 
cline conveyor  plant  continued  work  all 
month,  with  an  output  of  21,081  cubic 
yards  in  24  shifts,  an  average  of  878 
cubic  yards  per  shift. 

Both  the  wheel  scraper  and  Peteler 
car  plants  continued  excavating  as  re- 
ported last  month,  the  output  being  used 
in  constructing  the  Chicago,  Madison 
and  Northern  Railway  deviation  north 
of  the  Main  Channel.  The  output  of 
both  plants  was  21,125  cubic  yards,  of 
which  17,255  cubic  yards  were  taken  out 
of  proposed  railroad  bridge  pit. 

On  July  29  the  Illinois  Central  pile 
driver  crew  began  driving  piles  for  a 
double  track  subway  near  Station  106. 
This  subway  will  be  built  for  the  passage 
of  narrow-gauge  trains  employed  by 
Hayes  Bros,  in'  hauling  material  to  the 
West  parks  and  boulevards. 

Section  JET—The  shovel  and  incline  con- 
veyor plant  continued  work  with  day 
and  night  shifts  until  July  3d,  when  the 
cut  had  approached  the  Santa  Fe  Rail- 
road embankment  as  closely  as  was  con- 
sidered safe.  No  other  work  was  done 
on  this  section. 

Section  G—  The  wheel  scraper  force,  re- 
sloping  sides  and  trimming  the  bottom 
of  Channel,  continued  work  during  the 
month,  weather  permitting.  When  too 
wet  the  force  was  tranferred  to  the 
Santa  Fe  deviation  work.  No  estimate 
was  allowed. 

Section  F—The  moving  of  the  shovel 
and  incline  plant  towards  Station  450 
was  continued  until  July  17,  when  this 
plant  resumed  work.  The  output  was 
8,726  cubic  yards  in  9}£  shifts,  an  aver- 
age of  892  cubic  yards  per  shift. 

The  plant  is  now  working  between 
Stations  450  and  452,  where  the  Channel 
widens  to  its  full  width  of  202  feet. 

Wier,  McKechney  &  Co.  employed  a 
small  force  until  July  7th  removing  their 
shovel  out  of  the  pit. 

Section  E— Three  shovels  were  at  work 
on  this  section  with  an  output  of  84,053 


cubic  yards  in  68)£  shifts,  an  average  of 
about  497  cubic  yards  per  shift. 

Section  D— The  temporary  Calumet 
Terminal  Railway  bridge  was  completed 
July  15th,  while  the  grading  of  the  ap- 
proaches was  completed  July  18th. 

The  cableway  worked  all  the  month 
with  an  output  of  11,681  cubic  yards  in 
22%  shifts,  an  average  of  517  cubic  yards 
per  shift. 

Section  (7—  One  steam  shovel  at  work 
on  this  section  excavated  9,800  cubic 
yards  in  27  shifts,  an  average  of  363 
yards  per  shift.  A  large  force  working 
on  slopes  removed  4,000  cubic  yards. 

Section  A— About  88,900  cubic  yards 
were  excavated  during  the  month,  as 
follows : 

Glacial  Drift. 


© 
> 
o 

Number 
of  Shifts. 

No.of  Cu- 
bic Yds. 

Average 
per  shift. 

No.  1 

26 

2,900 

85 

No.  2 

40 

28.200 

705 

No.  140 

18 

8,500 

472 

Method  of 
Handling. 


Steam  Hoist. 
Gould's  Conveyor. 
Steam  Hoist. 


Soiid  Bock. 


I)er'k2  I  22     I     1,800   I    83  I  Dredge  Per.  Hoist. 

Section  1 — The  output  on  this  section 
was  15,800  cubic  yards  glacial  drift,  16,- 
500  cubic  yards  of  solid  rock  and  2,390 
cubic  yards  retaining  walls.  The  glacial 
drift  was  excavated  with  shovel  in  22 
shifts,  an  average  of  700  cubic  yards  per 
shift.  Fourteen  thousand  two  hundred 
cubic  yards  of  solid  rock  were  taken  out 
with  cantilevers  in  40}£  shifts,  an  aver* 
age  of  about  351  cubic  yards  per  shift ; 
the  balance,  2,800  cubic  yards,  were  taken 
out  by  quarry  forces.  Two  thousand 
three  hundred  and  ninety  cubic  yards 
retaining  wall  were  laid  by  two  setting 
derricks  in  31 J^  shifts,  an  average  of  73 
cubic  yards  per  shift. 

Section  14— The  concrete  masonry  was 
completed  July  23d  and  the  backfilling 
July  8 1  st,  which  completes  the  contract 
of  Campbell  &  Dennis. 

Pumping  Station,  Section  U— Owing 
to  the  dry  weather  it  has  been  necessary 
to  operate  only  the  rotary  pump,  which 
has  Deen  working  throughout  the  month 
and  has  kept  the  water  down  to  grade. 

Bear  Trap  Dam  Foundations,  Etc.— 
The  contractors  have  been  excavating 
for  the  foundations  and  using  the  stone 
for  crushing.  July  6th  the  concrete  was 
laid  in  north  sluice  gate  opening,  and 
concrete  in  the  eight  sluice  gate  openings 
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was  practically  completed  during  the 
month;  also  the  closing  and  openings 
north  of  sluice  gates. 

The  construction  of  retaining  wall  at 
south  end  of  Channel  was  begun  July 
29th. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

AssU  Chief  Engineer. 


"Chicago,  August  10, 1897. 

laham  Randolph  E$q.9  Chief  Engineer: 

Dear  Sir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  July  was  as  follows: 

Work  on  the  Regulating  Works  and 
Tail  race  was  continued.  The  construc- 
tion of  the  foundation  for  Bear  Trap 
Dam  has  progressed.  Plans  and  specifi- 
cations for  Tail  Race  were  nearly  com- 
pleted ;  considerable  attention  was  given 
to  plans  for  development  of  water  power 
ip  connection  with  Tail  Race  at  Lock- 
port  and  Route  "  C  "  through  Joliet. 

Some  time  has  been  given  to  hydraulic 
data  pertaining   to   the   Chicago,   Des- 

Slaines  and  Illinois  Rivers  and  to  Lake 
Lichigan. 

Considerable  time  has  been  devoted  to 

Slans  for  improving  the  North  and  South 
tranches  of  the  Chicago  River,  mostly 
on  South  Branch,  in  connection  with  by- 
passes at  Adamt),  Jackson  and  Van  Buren 
streets.  Inspection  of  Main  Channel  was 
continued. 

The  testing  of  cement  for  use  in  the 
Regulating  Works  and  retaining  walls 
was  continued,  as  was  also  the  work  of 
preparing  record  photographs  and  the 
maintenance  of  water  gauges. 

The  North  Branch  survey  was  com- 
pleted to  Church  street,  Evanston.  The 
platting  of  notes  is  somewhat  behind  the 
field  work. 

Work  was  continued  on  detail  plans 
for  the  superstructure  of  the  Pittsburg, 
Cincinnati,  Chicago  and  St.  Louis  Rail- 
way draw  span,  which  is  well  under  way. 

Detail  plans  for  superstructure  of  the 
Chicago  and  Calumet  Terminal  Railway 
Company's  draw  span  are  ready  for  trac- 
ing, and  plans  for  substructure  will  be 
ready  for  bidders  by  August  9th. 


Work  was  continued  on  details  for 
superstructure  of  the  Kedzie  avenue 
draw  span. 

Plans  for  the  substructure  of  the 
Chicago,  Madison  and  Northern  Railway 
Bridge  at  Twenty- sixth  street  are  com- 
pleted and  details  for  superstructure  of 
same  are  well  under  way. 

Work  was  taken  up  on  the  Western 
avenue  and  Southwest  Boulevard  Bridge: 
general  plans  and  strain  sheets  are  com- 
pleted. 

Considerable  work  has  been  done  on 
the  Atchison,  Topeka  and  Santa  Fe  Rail* 
way  bridge  at  LeMoyne;  plans  for  the 
substructure  are  now  completed,  as  well 
as  the  general  plans  and  strain  sheets  for 
the  superstructure. 

Some  time  has  been  spent  on  the  pon- 
toon bridge  crossing  the  Main  Channel 
near  Western  avenue,  and  some  prelimi- 
nary work  has  been  done  on  the  Atchi- 
son, Topeka  and  Santa  Fe  bridge  at 
Lemont. 

The  regular  platting  was  continued  on 
the  following  maps : 

The  watershed  map  of  Chicago  and 
vicinity ;  the  two  contour  maps  between 
Lemont  and  Joliet ;  the  200  foot  scale 
map  of  the  Chicago  River,  and  the  200- 
foot  scale  map  of  Joliet  and  vicinity. 

The  following  drawings  were  made : 
Map  showing  the  proposed  right  of  way 
on  west  side  of  river  and  tracings  of  part 
of  proposed  right  of  way  Joliet ;  map 
showing  property  owned  by  Illinois  and 
Michigan  Canal  between  Elgin,  Joliet 
aod  Eastern  Railroad  and  the  Rock 
Island  crossing  ;  profile  from  wire  mills 
to  end  of  west  route  ;  map  showing  right 
of  way  of  the  O  ,  S.  F.  &  O.  Ry.  near 
Joliet ;  map  showing  proposed  dam  near 
Rock  Island  crossing ;  ten  sets  maps  of 
Tracts  1-18  Chicago  River;  profile  of 
Tail  Race  opposite  Lockport,  and  maps 
descriptive  of  Tracts  13  and  14,  Chicago 
River. 

The  expenses  for  August  will  be  ap- 
proximately the  same  as  for  July. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer" 
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STRUCTION  CONTRACTS,   AUGUST  1,  1897. 


Amount 
Paid  to  Date. 

BE3L4INING  TO  BE 

BABNKIJ. 

REMAINING  TO  BE  PAID  ON 

VOUCH  BBS. 

o 
»4 

Total. 

Main 
,  Channel. 

Bridges. 

Total. 

Retained 
Percentages. 

Unpaid 
Vouchers. 

Total. 

$       5,886  90 

$       1.846  68 

288JB51  08 

98,118  84 

168,015  06 

217.887  06 
287,899  54 
889,846  00 
288,851  97 
824,469  98 
271,471  28 
860,884  88 
608,688  40 
407,968  58 
480,667  49 

785.888  18 
1,168,419  49 

940,076  86 
841,291  85 

1,066,688  66 
756,860  98 
749,198  87 
797,496  98 

1,090,848  50 
819,434  80 

1,025,140  21 
841,571  92 
860,895  77 
819,888  19 
980,161  79 
652,088  46 
159,684  42 
18,052  85 

44,021  68 

160  04 

40,C|P2  84 

• 

$         65886 
81.875  81 
14,797  68 

$       3,826  98 
6,955  86 
5,878  51 

$    8,880  28 
87.880  57 
20,670  09 

971,081  66 

$  87.549  08 
148,672  45 

$     87,549  08 
148,672  45 

...o 

118,788  48 

,N 

"    168.015  06 

M 

217,867  00 

819  82 
7,888  25 

819  88 
7,888  25 

T, 

987.899  54 

K 

280,846  00 

T 

888,880  8C 

28,461  18 
11,407  46 
68,109  11 
156,282  85 
22,614  18 
14,192  86 
884  22 
22,528  01 
15,610  10 

28.461  18 
11,407  48 
68,102  11 
156,282  86 
22,614  18 
14,192  36 
884  22 
22,698  01 
15,610  10 

5,928  88 
46,805  00 
84,604  66 
52,267  24 
71,998  00 
68,866  88 
61,189  68 
101,151  64 
148,951  97 

5,928  88 
46,805  00 
48,418  18 
64,789  12 
76,202  17 
60,846  18 
61.189  68 
106,978  -60 
161,706  81 

,H 

870.764  9S 

...G 

814.884  41 

8,808  52 

12,471  88 

4.209  17 

1,891  75 

..  P 

495,068  4C 

,.E 

578384  57 

...D 

468,911  71 

C 

491.747  IS 

..B 

898,860  78 
1,885,117  74 

5,826  96 
12,758  34 

..A 

..  1 

940,975  86] 

9, 

841,291  85j 

1,058,688  66 

4 

766,860  98 
742,198  87 

6 

797,495  98 

7 

1.080.848  50 

14,787  04 

14,787  04 

8 

819,484  80 

9 

1,085.140  21 

V 

10 

841,571  92 

11 

860,895  77 

19 

619,888  191 
989,870  29 
552,088  46 
167,778  42i 

18 

8,184  00 

8,184  00 

9,716  50 

9,718  50 

..14 

15 

75,471  00 

75,471  00 

1,288  00 

6,881  00 

8,114  00 

18,068  86 

44,244  42 

$  43,072  07 

48,072  07 

888  79 

922  79 

160  04 

40,068  84| 

918,777,786  88 

$18,070,590  68 

$672,848  52  $  43,072  07 

$    715,920  59 

*    689,888  89 

$      67,897  81 

$707,185  70 
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STATEMENT   SHOWING   CONDITION    OF 


AMOUNT  DONE  DURING  JULY, 

1897. 

TOTAL  DONE   TO 

SECTIONS. 

Main  Channel. 

Ma- 
sonry. 

Main  Channel. 

Glacial 
Drift. 

Solid 
Rock. 

Ret'g 
Wall. 

Glacial 
Drift. 

87,510 

1,219,772 

481,678 

728,180 

1,102,980 

1,149,081 

1,159,884 

994,070 

1,823,000 

909,884 

1,442,184 

1,912,?87 

1,624,063 

1,548,114 

2,486,475 

1,271,566 

724,905 

425,705 

;     1.096,746 

952,526 

683,248 

181,721 

50,170 

76,692 

31,748 

44,021 

44,030 

33,810 

380,165 

35,824 

Solid 
Rook. 

Retaining 
Wall. 

19,410 
43,175 
42,206 

o 

N 

» 

L 

K 

I 

H 

G 

p 

3,726 
34.058 

2,154 
13,800 

E 

D 

9,477 

75,947 

c 

B * 

14,900 

10,600 

524,700 

488,750 

760,778 

262,428 

878,609 

549,355 

890,939 

1,141,252.1 

1,008.769 

1,141,890 

989,711 

998,709 

1.03S.66:> 

1,022,425 

647.039 

3.938 

A 

88,900 
15,300 

1,800 
16,500 

1 

2,390 

67,660 

2 

88,606 

3 

14,089 

68,169 

5 

56,059.1 

6 

30,861.7 

7 

6,179.9 

8 

2,874  9 

9 : 

10 

11 

12 

9,286.94 

13 

10,888 

14 

600 

1,740 

28,200 

15 

44,811. S 

DlsDosal  Works  at  LockDort 

1,700 

1,240 

AhandnnpH  ~RixAd  RridfiWR  ov«r  M.  fi 

• 

1,289 

Totals 

212,724 

30,077 

4,180 
— — » — 

1,240 

24,342,223 

11.984,304.1 

371,985.74 
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CONSTRUCTION  CONTRACTS  AUGUST  1, 1897- YARDAGE. 


DATE. 

ESTIMATED  REMAINING  TO  BE          |       PERCENTAGE    COM* 

1                                    DONE.                                                        PLETED. 

1                                                                                    h 

River  Diversion. 

Bridge 
Masonry. 

Alain  Channel. 

!  Main 
Chan- 
nel Ex 
eavat'n 

R.  D. 
Exca- 
vation. 

Ma- 
sonry. 

SECTIONS. 

Glaoial 
Drift. 

Solid 
Rock. 

Glacial 
Drift. 

Solid 
Rook. 

Ret'g 
Wall. 

Ma- 
sonry. 

• 

Chi.  River  Imp. 

o 

428,978 
632,165 

■ 

78.98 
43.24 

100 
99.62 
97  83 

100 
91.04 
97.01 
82.81 
76.08 
98.74 
96.80 
99.94 
96.78 
98.94 

100 

100 

100 

100 

100 

100 
98.37 

N 

M 

4,159 
31,553 

L 

K 

I 

98.14-2 

40,741 

178,775 

374,646 

lv381 

60,898 

886 

84,433 

H 

G 

179.447 
95,718 

16,724 
78,765 
24,053 

100 
100 

F 

E 

I> 

163,537 
213,486 
859,858 
174,655 

100 
100 
100 
100 
100 

100 

100 
100 
100 
100 
100 
100 
100 
100 

100 

C 

100 

B 

A 

19,200 

■ 

100 
100 
100 
100 
100 
100 
100 
100 

l 

119,234 

£ 

3 

106,805 
12,206 

118,647 

17,857 

, 

4 

5 

6 

97,917 

43,102 
99,899 
16,878 
58,276 
15,677 
7,475 

7 

57,903 

19,782 

8 

40,763 
80,818 

100 

9 

100 
100 
100 

10 

12,699 

11 

11,789 

100 
,100 

98.72 
100 

12.75 

12 

'  100 

18 

2,400 

300 

8,487 

99.83 
100 
52.44 

5.51 

14 

619 

15 

i.iio 

3,572 

Disposal  Works. 
A.  B.  over  M.  C. 

22,099 

1,041.84 

I 

100 

E.,J.&E.R.R.  Br. 

, 

i 

1,793,068 

258,659 

2,281.84 

i 

1,958,346 

164,596 

300  ;     8,487 

i 

94.47 

100 

99.92 
21.18 

—Retaining  Wall 
—Masonry. 

ill 


m 

■lit: 


i!!J!J!J!!HiK!ffiN!!!!liii^! 

ynnyn 

ilnmiij 
I  -li 
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MONTHLY  REPORT  FROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
July,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  August  11,  1897. 

To  the  Honorable  the  Board  of  Trusteee 
of  the  Sanitary  District  of  Chicago: 

Gentlkmrn— I  herewith  submit  the  re- 
port of  the  Law  Department  for  the 
month  of  July,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

general  expenses. 

Court  costs $     22  00 

Expense  account 87  85 

Books,    printing    and 

stationery 41  50 

$    151  85 

LAND    ACCOUNT. 

Right    of     way    for 

which   deeds    have 

passed(Cook  County  )$2,000  00 
Abstract  account,  Will 

County 855  40 

Abstract    account, 

Cook  County 16  00 

18,871  40 

Total $8,022  75 


In  addition  to  the  regular  routine  work 
of  the  department  and  the  general  care 
and  supervision  of  the  various  suits, 
proceedings  and  legal  matters  coming 
under  the  charge  of  the  Legal  Depart- 
ment, the  following  matters  may  be 
mentioned  as  of  importance: 

Brief  and  argument  to  the  Supreme 
Court  upon  the  appeal  of  the  the  tax 
suit  of  the  District  versus  Martin  from 
the  Will  County  Circuit  Court  has  been 
prepared. 

Examinations  of  title  to  lands  for 
route  of  Main  Channel  through  Joliet 
have  been  concluded  and  negotiations 
and  offers  made  with  the  owners  of  the 
various  tracts. 

Petition  for  condemnation  of  Adams 
or  Third  Dam,  together  with  contiguous 
property  has  been  filed  and  the  case  set 
for  hearing  August  23d. 

Petition  for  condemnation  of  the  Bush 


property  has  been  filed  and  will  be  heard 
after  the  Adams  Dam  case  above  men- 
tioned. 

In  the  case  of  the  Blake  Manufactur- 
ing Company  versus  the  Sanitary  Dis- 
trict, Superior  Court  Number  159960, 
which  was  decided  in  our  favor  t>y  the 
trial  court,  an  appeal  therein  has  been 
perfected  to  the  Appellate  Court  of  the 
First  District  for  the  October  term. 

The  suit  of  Ricker,  Lee  &  Company 
versus  the  District,  United  States  Circuit 
Court,  has  been  set  for  hearing  upon  the 
Masters  report  for  October  16th. 

Negotiations  and  purchase  of  the  half 
acre  necessitated  by  contract  with  the 
Chicago,  Madison  &  Northern  Railroad, 
by  reason  of  the  change  in  tracks  at 
crossing  of  the  Main  Channel,  have  been 
concluded  and  the  land  acquired. 

Various  bridge  contracts  with  railroads 
on  Sections  N,  Q  and  E  have  been  pre- 
pared and  submitted. 

The  omnibus  petition  for  all  the  other 
lands  necessary  through  Joliet  is  nearly 
completed  and  will  be  filed  this  week 
and  set  for  trial  at  earliest  possible  day. 

The  real  estate  appraisers  of  property 
along  the  river,  proposed  to  be  taken  in 
widening  the  Chicago  River,  have  about 
completed  their  work  and  will  make  re- 
port shortly. 

Respectfully  submitted, 

(Signed)  Fredk.  W.  C.  Hayes, 

Attorney." 

COMMUNICATION  FROM  TOWN  CLERK  OF 

LEMONT. 

The  Clerk  presented  and  read  a  com- 
munication from  Emil  Carlson,  Town 
Clerk  of  the  Town  of  Lemont,  setting 
forth  that  he  had  been  instructed  by  the 
Board  of  Highway  Commissioners  to 
notify  the  Board  of  Trustees  that  the 
bridge  crossing  the  road  known  as  the 
Bluff  Road  has  been  condemned  as  unsafe 
for  public  ureand  needs  to  be  replanted. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Carter.  th*a  communication 
was  referred  to  the  Committee  on  Engin- 
eering. 

The  following  is 

the  communication: 

"Lemont,  111.,  Aug.  4,  1897. 

Mr.    Thomas  Kelly  %    Pnsident  of  the 
Drainage  Board: 

Dear  Sir— At  a  meeting  of  the  Board 
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of  Highway  Commissioners  of  the  Town- 
ship of  Lemon t,  held  on  August  the  3d, 
18b7,  at  which  meeting  said  Board  in- 
structed me  to  notify  your  Honorable 
Body  that  the  bridge  crossing  the  Drain- 
age Canal  on  the  road  known  as  the 
Bluff  Road  has  been  condemned  by  said 
Board.  Said  bridge  wants  to  be  re- 
planked,  as  said  bridge  is  not  safe  for 
public  traffic;  said  Board  request  your 
Honorable  Body  to  take  immediate 
action. 

Yours  truly, 

(Signed)  Emil  Carlson, 

Town  Clerk  of  the  Town  of  Lemont." 


ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  sec- 
onded by  Mr.  Boldenweck,  the  Board 
then  adjourned. 
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Sanitary  District  of  Chicago. 


AUGUST  25.  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixty-first 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  August  25,  1897,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call,  Messrs.  Brad  en,  Carter, 
Kelly,  Smyth  and  Wenter— five  mem- 
bers, were  present — Mr.  Boldenweck  ar- 
riving subsequently. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  August  11,  1897,  were  approved  as 
printed,  on  motion  of  Mr.  Wenter,  sec- 
onded by  Mr.  Smyth. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

A.  P.  Little  (typewiiter  paper) $ 

A.  C.  McClurg&Co.  (stationery) 

Geo.  E.  Marshall  &  Co.  (stationery) 

Geo.  E.  Marshall  &  Co.  (stationery) 


200 
15  86 
83  40 
89  90 
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P.  F.  Pettlbone  &  Co.  (stationery) $  44  60 

Post  A  Jacob!  Company  (drafting  material ) 1  60 

R.  Seel ig( drafting  material) 8  47 

Eugene  Dietzgen  Company  (drafting  matei lal ) . . 63  18 

Htbbard,  Spencer,  Bartlett  &  Co.  (hardware) 7  61 

E.  Hastings  (gauge  reading) 10  00 

Joseph  Carlin  (gauge  reading) 10  00 

Wm.  Kirkham  (gauge  reading) 10  00 

Wm.  McGinnls  (gauge  reading) 10  00 

Mary  Kusk  (gauge  reading).. 10  00 

John  M.  Smyth  Company  (furniture) "  28  60 

Fuller  &  Fuller  Company  (sundries) 6  84 

Robert  Stevenson  &  Co.  (sundries) 1  86 

Geo.  B.  Carpenter  &  Co.  (sundries) 1  16 

Martin  G.  Good  (photo  supplies) 9  60 

Murray  &  Co.  (awnings) 22  00 

Soper  Lumber  Company  (pine  stakes) 126  00 

Robert  W.  Hunt  &  Co.  (sieves) ' 6  00 

Henry  Gebhardt  (repairs) 2  68 

Noah  Whitley  (surveys,  Will  County) 260  00 

Moan  Whitley  (expense) 7  06 

JohnR.  Davis  (borings) 119  26 

The  Williams  Typewriter  Company  (repairs) 4  60 

$       858  40 

LAW  DEPARTMENT. 

J.  E.  Reed  (court  reporting) $  10  00 

H.  M.  Snapp  (expense) 15  90 

J.  W.  Nadelhofler  (expense) 160  87 

F.  W.  C.  Hayes  (expense  and  traveling) 567  90 

$       764  67 

GENERAL  ACCOUNT. 

The  Tribune  Company  (advertising  Tail  Race) $  2400 

The  Inter  Ocean  (advertising  Tail  Race) 12  00 

The  Chicago  Evening  Post  Company  (advertising  Tail  Race) 12  75 

The  Chicago  Chronicle  Company  (advertising  Tail  Race) 17  00 

The  Chicago  Times- Herald  (advertising  Tail  Race) 17  00 

The  Chicago  Dispatch  (advertising  Tail  Race) 17  00 

Victor  F .  Lawson,  publisher  (advertising  Tail  pace) 17  00 

Chicago  Journal  (advertising  Tail  Race) 12  75 

Illinois  Staats-Zeitung  Company  (advertising  Tail  Race) 12  50 

The  Abendpost  Company  (advertising  Tail  Race) 10  50 

Freie  Presse  (advertising  Tail  Race) 12  50 

The  Chicago  Dally  News  Company  (advertising  Tall  Race) 25  60 

John  Anderson  Publishing  Company  (advertising  Tail  Race) 12  75 

Svenska  Kuriren  (advertising  Tall  Race) 17  00 

The  Engineering  News  Publishing  Company  (advertising  Tall  Race)  70  40 

The  Engineering  Record  (advertising  Tail  Race) 66  40 

The  Observer  Publishing  Company  (advertising  Tall  Race) 10  00 

Stephenson  &  Keller  (livery) 10  00 

$       877  06 

POLICE  DEPARTMENT. 

Herman  Goldbach  (laundry) $  2  81 

J.  G.  Bodenschatz  (sundries) 2  60 

Thos.  Ludwig  (blacksmithing) 28  15 

H.  J.  Doran  (expense) 4  80 
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W.  L.  Felkner  (expense) $      7  31 

Edward  J .  Coen  (expense) , 21  00 

$         tSO  67 

♦maintenance  account. 

Campbell  &  Dennis  (grading  switch  track) $    158  55 

Weaver  Coal  Company  (coal,  pumping  station ) 357  70 

$       sjrt  25 

ENGINEERING  DEPABTMBNT. 

*  Construction  Account— 

Griffiths  & McDermott  (Section  1,  August  16, 1897) $500101 

Heldmaler  &  Neu  (Section  A,  August  16,1897) 8,887  84 

Western  Dredging  and  Improvement  Co.  (Section  C,  August  16, 1897)  1,418  82 

E.  D.  Smith  &  Co.  (Section  D,  August  16,1897) 4,870  88 

Haivorson,  Richards  &  Co.  (Section  B,  August  16, 1897) 8,006  29 

Gahan  <fe  Byrne  (Section  F,  August  16, 1897) 2,427  92 

Hayes  Bros.,  etal.  (Section  N,  August  16, 1897) 8,888  55 

McMahon  &  Montgomery  Company,  et  al.  (Section  O,  Aug.  16, 1897)  4,862  59 

Thos.  F .  Ryan  (Section  8,  planking  Lemont  bridge) H8  72 

Thos.  F.  Ryan  (Section  12,  planking  Romeo  bridge) 154  22 

$  28,815  84 

Grand  Total $  80.882  88 

*  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  fur  1897. 


Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  vouchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Braden,  Carter,  Kelly,  Smyth 
and  Wenter— five.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following 
requisition: 

No.  1,080,  Clerical  Department  (sta- 
tionery)  $14  00 

Mr.  Smyth,  seconded  by  Mr.  Braden, 
moved  that  Requisition  No.  1,080,  as 
read  and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood — Yeas: 
Messrs.  Braden,  Carter,  Kelly,  Smyth 
and  Wenter— five.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  August  14 


and  21,  1897,  which,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  Is 

THE  REPORT*. 

"Chicago,  August  25,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  weeks  ending 
August  14  and  21,  1897,  as  the  same 
have  been  reported  to  me: 

Aug.  Ik.       Aug.  SI. 

Engineering  department.  124  128 

Maintenance 9  9 

Clerical  department 5  5 

Law  department 10  10 

Treasury  department 1  1 

Police  department 31  81 

Telephone  operator 1  1 

Towpath  force 2  2 

Total  employe* 188  182 

Respectfully  submitted, 
(Signed)  J  as.  Reddick. 

Clerk." 
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REPORT    ON    FLOORING  OP    TEMPORARY 
BRIDGES  AT  ROMEO  AND  LEMONT. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  setting  forth  that,  on 
complaint  of  the  Highway  Commission- 
ers, he  had  had  new  floors  laid  on  the 
temporary  bridges  over  the  Main  Chan- 
nel at  Romeo  and  L°mont,  and  asking 
the  approval  of  vouchers  for  payment  of 
same. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  printed 
and  placed  on  file,  the  vouchers  for  the 
payment  of  the  above  work  having  been 
included  in  the  list  of  those  just  ap- 
proved. 

The  following  is 

THE  REPORT: 

"  Chicago,  August  25, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago; 

Gentlemen— The  floors  to  the  tempo- 
rary bridges  across  our  Main  Channel  at 
Romeo  and  at  Lemont  have  become  so 
worn  as  to  be  so  dangerous  that  the 
Highway  Commissioners  made  com- 
plaint of  their  condition. 

I  had  new  floors  laid  at  a  cost  for  the 

Romeo  bridge  of $154  22 

and  for  the  Lemont  bridge  of 148  72 

Total $302  04 

I  ask  your  approval  of  vouchers  in 
favor  of  Thomas  F.  Ryan,  who  did  the 
work,  for  these  amounts. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

REPORT  TRANSMITTING  NEW  BONDS  ON 
CONTRACTS  FOR  SECTIONS  6,  7,  8,  11,  12 
AND  18. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
new  bonds  of  the  contractors  on  Sec- 
tions 6  and  7  in  the  sum  of  $10,000  each, 
and  on  Sections  8.  It,  12  and  18  in  the 
sum  of  $5,000  each,  in  lieu  of  the  bonds 
heretofore  filed  by  the  said  contractors 
and  now  on  file  in  the  office  of  the  Clerk, 
guaranteeing  the  proper  performance  of 
the  work  by  said  contractors,  under 
conditions  and  stipulations  as  set  forth 
in  the  report,  the  report  calling  at- 
tention to  the  previous  action  of  the 
Board,  at  the  meeting  held  on  May  12, 
1897  (page  4004  of  the  Proceedings),  in  ref- 
erence to  the  bond  given  on  Section  12, 


and  recommending  that  the  bonds  as 
presented  herewith  be  approved  and  filed 
with  the  Clerk,  and  that  the  sureties  on 
the  original  bonds  be  discharged  from 
further  liability  thereupon ;  the  con- 
tractors, however,  to  remain  liable  there- 
on ;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 


On  roll-call  the  vote  stood : 
Messrs.  Boldenweck,  Braden,  Carter, 
Kelly,  Smyth  and  Wenter— six.  Nays 
— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  August  28, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  Your  Committee  on 
Finance,  to  whom  was  referred  and 
who  have  had  under  consideration  the 
approval  of  the  bonds  of  Mason,  Hoge 
&  Company,  on  Sections  6,  7,  11.  12 
and  18,  and  of  Mason,  Hoge,  King 
&  Company,  on  Section  8,  of  the 
Main  Channel,  respectfully  reports  to 
your  Honorable  Body  that  your  Com- 
mittee has  carefully  examined  the  same, 
together  with  the  sureties  thereon,  and 
recommends  that  the  same  be  approved 
as  presented  herewith.  Your  Committee 
respectfully  desires,  however,  to  refer  to 
the  report  of  the  Judiciary  Committee 
adopted  at  the  meeting  of  May  12,  1897, 
(page  4004  of  Proceedings)  for  the  pur- 
pose of  calling  the  attention  of  your 
Honorable  Body  to  the  recommendation 
made  therein  as  to  the  bond  to  be  given 
on  Section  12.  It  will  appear  from  said 
report  that  said  bond  was  required  to  be 
furnished  in  the  sum  of  ten  thousand 
($10,000)  dollars,  but  in  view  of  the  fact 
that  the  claims  then  pending  as  to  said 
section  have  since  been  released  and 
settled,  and  that  the  work  thereupon 
has  been  fully  completed,  your  Commit- 
tee respectfully  advises  that  the  bond  for 
ten  thousand  ($10,000)  dollars,  heretofore 
required  to  be  furnished,  be  reduced  to 
the  bum  of  five  thousand  ($5,000)  dollars, 
and  that  the  same  be  accepted  in  lieu  of 
said  ten  thousand  ($10,000)  dollar  bond, 
and  also  in  lieu  of  the  bond  for  one 
hundred  thousand  ($100,000)  dollars 
originally  given  by  said  contractors  on 
said  section. 

Your  Committee,   therefore!  reoom- 
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mends  that  the  bonds  as  presented  here- 
with on  the  sections  aforesaid  be  ap- 
proved, that  the  same  be  riled  with  the 
Ulerk  of  the  District,  and  that  the  sure- 
ties on  the  original  bonds  be  discharged 
from  further  liability  thereupon,  the 
contractors,  however,  to  remain  liable 
thereon. 

Respectfully  submitted, 

(Signed)  Frank  W  enter, 

Chairman, 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(Six  enclosures.) 

REPORT   IN  REFERENCE  TO   FINAL   PAY- 
MENT    ON    CONTRACT    FOR    BtJILDING 
'  RETAINING  WALLS  ON  SECTION  14. 

Mr.  Brad  en,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing transmitting  final  certificate  of  the 
Chief  Engineer  in  reference  to  the  com- 
pletion of  the  work  under  the  contract 
with  Messrs.  Campbell  &  Dennis  for 
building  the  Retaining  Walls  on  Sec- 
tion 14,  the  report  recommending  that 
the  sum  of  $11,305.31,  being  the  amount 
shown  to  be  due  and  unpaid  under  said 
contract,  be  paid  to  the  said  contractors 
under  conditions  and  stipulations  as  set 
forth  in  the  report ;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Kelly,  Smyth  and  Wenter— six.  Nays — 
none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"CniCAGO,  August  25. 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicigo : 

Gentlemen— Your  Committee  on  En- 
gineering beg  leave  to  report  to  your 
Honorable  Body  that  they  have  had 
under  consideration  the  subject  matter 
of  the  completion  of  the  work  under 
the  contract  with  Messrs.  Campbell  & 
Dennis,  for  the  building  of  the  retain- 
ing walls  on  Section  14  of  the  Main 
Channel  and  find  that  the  said  work  has 


been  completed  and  final  certificate 
issued  by  the  Chief  Engineer  duly  evi- 
dencing the  same. 

Your  Committee,  therefore,  present 
herewith  the  said  final  certificate  show- 
ing a  balance  remaining  due  and  unpaid 
under  said  contract  amounting  to  $11,- 
305.31,  and  recommend  that  the  said 
amount  be  paid  to  the  said  Campbell  & 
Dennis  upon  the  voucher  of  the  Chief 
Engineer  in  full  of  reserve  percentage, 
extras  and  all  claims  or  demands  of 
whatsoever  kindand  nature  arising  in 
any  manner  upon  or  from  the  said  con- 
tract or  in  any  manner  connected  there- 
with or  relating  thereto,  the  said  pay- 
ment to  be  made  in  tax  warrants  drawn 
against  the  tax  levy  of  1897,  in  the  usual 
form,  with  interest  coupons  drawing  five 
per  cent  per  annum,  upon  proper  receipts 
and  releases  being  filed  with  the  Clerk  of 
the  District  by  said  Campbell  &  Dennis. 

Respectfully  submitted, 

(Signed)  J.C.  Bbaden, 

Chairman. 
Z.  R.  Carter, 
Thomas  A.  Smyth, 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  EnuMieering  " 


The  following  is 

TEIE  CERTIFICATE  OP  THE  CHIEF  EN- 
GINEER. 

"Chicago,  August  25, 1897. 

To  the  Honorable  the  Board  of  Trustees 
ef  the  Sanitary  District  of  Chicaqo: 

Gentlemen  —  I  hereby  certify  that 
Campbell  &  Dennis,  contractors  for  the 
retaining  wall  and  back  filling  on  Sec- 
tion No.  14  of  the  Main  Drainage  Chan- 
nel, have  completed  all  of  the  work  cov- 
ered by  their  contract  for  the  above 
designated  portions  of  said  section  in  ac- 
cordance with  their  said  contract  and  to 
the  full  satisfaction  of  the  Chief  En- 
gineer. 

This  certificate  is  subject  to  any  un- 
accrued or  unmatured  liabilities  or 
duties  arising  or  growing  out  of  said 
contract. 

The  total  amount  of  work  done  by 
them  is  as  follows : 

Foundation  excavation,  G,371  en.  yds. 
at38c $    2,420  88 


w 


August  26,] 


—4167— 


[1897. 


Concrete  Retaining  Wall,  23,667  8-10 

on.  yds.  at  $2.74 $  64,575  77 

Back  filling  88,129  cu.  yds.  at  14o 12,338  06 

Total  amount  earned  under  con- 
tract    $  79,884  81 

Total  amount  paid  on  account  of 
contract 68,029  50 

Total  amount  due  and  unpaid....  $  11.305  81 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 

COMMUNICATION  FROM  CONTRACTORS  FOR 
CONSTRUCTING  REGULATING  WORKS. 

The  Clerk  presented  3  communication 
from  Messrs.  Christie  &  Lowe,  con- 
tractors for  constructing  the  Regulating 
Works  at  Lockport,  setting  forth  certain 
alleged  facts  in  reference  thereto,  and 
asking  for  a  further  payment  now  under 
their  contract  and  a  proper  reduction  of 
their  bond  ;  and  the  communication  was 
read. 

On  motion  of  Mr.  Braden,  seconded 
by  Mr.  Boldenweck,  the  communication 
was  referred  to  the  Committee  on  En- 
gineering. 

The  following  is 

THE  COMMUNICATION : 

"Chicago,  August  12,  1897. 

To  tfie  Honorable  Board  of  Irustees  of 
the  Sanitary  District  of  Chicago : 

Gentlemen — There  is  remaining  un- 
paid on  your  obligation  to  us,  for  con- 
tract work  on  "regulating  works  for  the 
Main  Drainage  Channel,"  twenty- five 
thousand  dollars,  and  you  also  have  our 
bond  for  fifty  thousand  dollars. 

The  work  remaining  for  us  to  do  (erec- 
tion of  Bear  Trap  Dam)  will  cost  less 
than  five  thousand  dollars.  In  other 
words,  you  are  holding  twenty-five 
thousand  dollars  and  a  fifty  thousand 
dollar  bond  till  the  dam  is  erected,  and, 
as  you  well  know,  we  cannot  do  this  till 
the  foundations  are  prepared,  which,  at 
the  present  rate  of  construction,  will  be 
in  November  or  December  of  this  year  at 
the  earliest. 

Through  delay  on  your  part  we  were 
not  able  to  finish  our  work  last  May  as 
per  contract.  We  are  not  justified  in 
carrying  the  District  any  longer  in  this 
matter,  and  ask  for  a  payment  now  and 
a  proper  reduction  of  the  bond. 

Respectfully  yours, 

(Signed)  Christie  &  Lowe." 


RESOLUTION  IN  REFERENCE  TO  FULLER 
DEVELOPMENT  OF  PLANS  FOR  RIGHT 
OF  WAY  THROUGH  JOLIET. 

Mr.  Braden  presented  a  resolution  set- 
ting forth  that,  in  view  of  certain  rea- 
sons duly  set  forth,  it  is  resolved  that 
the  fuller  development  of  the  plans  for 
Route  "  C,"  as  hereinbefore  outlined,  is 
adopted  by  this  Board,  and  the  Engineer 
is  hereby  ordered  to  develop  all  the 
plans  necessary  for  executing  the  work 
in  accordance  therewith ;  and  the  reso- 
lution was  read. 

Mr.  Braden,  seconded  by  Mr.  Smyth, 
moved  that  the  resolution  be  adopted. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Kelly,  Smyth  and  Wenter — six.  Nays — 
none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  RESOLUTION: 

"  Whereas.  This  Board  did,  on  the 
26th  day  of  May  last  (see  page  4020  of 
Proceedings),  adopt  the  route  through 
Joliet  known  and  designated  as  Route 
"C";  and 

Whereas,  One  of  the  prime  reasons 
for  adopting  said  route  was  that  it  is  the 
most  economical  manner  of  constructing 
a  channel  through  the  city  of  Joliet;  and 

Whereas,  It  has  been  shown  to  this 
Board  that  by  constructing  the  new  dam 
in  the  manner  shown  upon  the  plat  sub- 
mitted by  the  Engineer  of  this  District, 
locating  the  up-stream  end  thereof  at 
or  near  the  up-stream  end  of  Lock  No.  6 
of  the  Illinois  and  Michigan  Canal 
(known  as  the  '  guard  look ')  and  extend- 
ing the  dam  down  stream  diagonally 
across  the  Channel,  as  shown  upon  said 
plat,  that  a  largely  increased  water 
power  can  be  secured  at  an  added  cost 
which  is  moderate  for  the  results  to  be 
obtained;  therefore,  be  it 

Resolved,  That  the  fuller  development 
of  the  plana  for  Route  "C,"  as  hereinbe- 
fore outlined,  is  adopted  by  this  Board, 
and  that  the  Engineer  be  and  that  he  is 
hereby  ordered  to  develop  all  of  the  plans 
necessary  for  executing  the  work  in  ac- 
cordance therewith." 

PRESENTATION  OF  BIDS  FOR  EXCAVA- 
TION OF  TAIL  RACE  AND  CONSTRUC- 
TION OF  WEIR  DAM. 

The  President  then  announced  that  in 
conformity  with  the  advertisement  invit- 
ing  bids   for   the   work  of  excavating 
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the  Tail  Race  and  constructing  the  Weir 
Dam,  duly  published,  giving  00  days 
notice  as  required  by  the  Sanitary  Dis- 
trict Act,  the  Board  would  now  proceed 
to  open  the  bids  received  in  response  to 
same. 

.  The  Clerk  then  presented  and  opened 
12  bids  received  for  the  work  referred  to. 
On  opening  the  enclosure.  No.  lO.received 
from  Messrs.  Campbell,  Dennis  &  Co., 
it  was  found  to  contain  a  bid  for  the 
work  of  excavating  the  Tail  Race  and 
constructing  the  Weir  Dam  jointly,  and 
also  a  bid  for  the  excavation  of  the  Tail 
Race  and  for  the  construction  of  the 
Weir  Dam  separately. 

Objection  having  been  made  on  the 
part  of  several  members  to  the  reception 
of  this  as  one  bid,  Mr.  Campbell,  a 
member  of  the  said  firm  being  present, 
was  asked,  as  its  representative,  to  state 
which  of  these  proposals  he  desired  to 
stand  as  the  bid  of  Campbell,  Dennis  & 


Co.,  and  replied  that  he  would  withdraw 
the  two  single  bids. 

Mr.  Carter,  seconded  by  Mr.  Bolden- 
weck,  then  moved  that  the  fiwt  bid  of 
Campbell,  Dennis  &  Co.  be  received  and 
the  others  be  rejected — these  latter  being 
the  two  single  bids  mentioned  as  with- 
drawn by  Mr.  Campbell. 

On  roll-call,  on  the  motion  of  Mr.  Car- 
ter, the  vote  stood :  Teas  —  Messrs. 
Boldenweck,  Braden,  Carter,  Kelly  and 
Wenter — five.    Nays— Mr.  Smyth— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

At  the  conclusion  of  the  reading  of 
the  bids  Mr.  Boldenweck,  seconded  by 
Mr.  Wenter,  then  moved  that  the  bids 
just  received  be  compiled,  summarized 
and  tabulated  by  the  Chief  Engineer  and 
referred  to  the  Committee  on  Engineer- 
ing. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 


The  Clerk  then  presented  and  opened  bids  as  shown  by  the  following 

SCHEDULE  OP  BIDS  FOR  EXCAVATION  OF  TAIL  RACE  AND  CONSTRUCTION  OF 

WEIR  DAM: 
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MAMS  AND  ADDBESS  OF  BIDDER, 


Lockport  Construction  Company,  Frankfort,  Ky 

Gataan  A  Byrne,  Chicago 

Hal vorson,  Richards  A  Co.,  Summit,  III 

Hayes  Bros  ,  Janesville,  Wis 

Winston  A  Co.,  Philadelphia  and  Chicago 

Mason,  Hoge,  King  A  Co.,  Chicago 

Chicago  StarC.  A  D.  Co.,  Chicago 

Quaiey  Construction  Company,  Chicago 

The  Griffiths  A  MoDermott  Construction  Company,  Chicago 

Campbell,  Dennis  &  Co.,  Joliet,  III 

Myer,  Shanahan  A  Serpell,  Louisville,  Ky 

Heldmaier  A  Neu,  Chicago . . . 


*PS 


sega 

$  6,000 
6,000 
8.000 
6,000 
6,000 
6,000 
6,000 
3,000 
6,000 
6.000 
8,000 
6,000 


*  For  excavation  of  Tail  Race  only. 
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ADJOURNMENT  TO  SPECIAL  TIME. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  when  this  Board  adjourns, 
it  do  adjourn  to  meet  Wednesday,  Sep- 
tember 1,  1897,  at  1:80  o'clock  P.  M. 
sharp. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 


ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Garter,  the  Board  then 
adjourned. 


CLERK. 
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—OP  THE— 


Board  of  Trustees 


—OF  THK— 


Sanitary  District  of  Chicago, 


SEPTEMBER!.  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  sixty-first  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building, 
Wednesday,  September  1,  1897,  at  1:30 
o'clock  P.  M.,  pursuant  to  motion. 


President  Kelly  called  the  Board  to 
order.  > 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mal- 
lette,  Smyth  and  Wenter— nine  mem- 
bers, were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  August  25,  1897,  were  approved  as 
printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Smyth. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

PAT  BOLL8. 

Eng.  Dept— Chief  Engineer's  Roll,  August,  1897 $    80000 

Eng.  Dept— Division  of  Construction  Account,  August,  1897 8,826  10 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  August,  1897.     2,917  40 
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Eng.  Dept— Division  of  Records  Roll,  August,  1897 $    766  00 

Eng.  Dept— Special  Service  Roll,  August,  1897 4,186  48 

Eng.  Dept— Discharge  Roll,  August,  1897 116  00 

.    Clerical  Dept— Clerk's  Roil,  August,  1897 

Law  Dept— Attorney's  Roll,  August,  1897 $  1,891  65 

Law  Dept— Joliet  Roll,  August,  1897 685  00 

Treasury  Dept— Treasurer's  Roll,  August,  1897 

General  Account— General  Roll,  August,  1897 $      6000 

General  Account— Towpath  Roll,  August,  1897 110  00 

General  Account— Trustees'  Roll,  August,  1897 2,888  88 

Police  Dept— Marshal's  Roll,  August,  1897 

Maintenance  Account— Pumping  Plant  Roll,  August,  1897 

Total f 

ENGINEERING   DEPARTMENT. 

Burke  &  James  (photo  supplies) $  625 

Post  &  Jacob!  Company  (drafting  supplies) 49  02 

Wygant  &  Ayres  (rent,  Corwith,  August,  1897) 12  50 

J.  M.  Abbitt  (rent,  Willow  Springs,  August,  1897) 20  00 

J.  H.  Alexander  (rent,  Lockport,  August,  1897) 17  00 

C.  Schroeter  (service) 100  00 

Noah  Whitley  (services,  Will  County  surveys) 260  00 

LAW  DEPARTMENT. 

F.  W.  C.  Hay es  (expense) 

Grand  total '. 


$ 
$ 


12,609  98 
988  S3 


2,076  65 
166  66 


$ 
$ 


2,508  88 

2,710  82 

660  00 


$   21,710  77 


$       464  77 

$    2,204  20 
$  24,879  74 


Mr.  Boldenweck,  seconded  by  Mr.  Car- 
ter, moved  that  the  vouchers,  as  read 
and  shown  above,  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly.  Maliette,  Smyth 
and  Wenter — nine.     Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

SALE  OP  PART  OF  POLICE  DEPARTMENT 
EQUIPMENT,  AND  REMOVAL  OF  DRIV- 
ERS. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
with  reference  to  the  sale  of  certain 
horses  and  vehicles  owned  by  the  Dis- 
trict, and  the  dismissal  from  service  of 
all  persons  engaged  in  the  general  livery 
service  of  the  Police  Department,  recom- 
mending that  three  horses  and  all  vehi- 
cles, excepting  two  three-Beated  car- 
riages and  a  single  buggy,  be  sold  at 
public  or  private  sale;  that  the  men 
engaged  in  the  general  livery  service  of 
the    District    be  relieved    from  further 


duty,  and  that  the  Marshal  of  the  Dis- 
trict be  authorized  and  directed  to  make 
such  arrangements  for  the  storage  of  the 
vehicles  and  horses  retained  as  may,  in 
his  discretion,  conform  most  favorably 
to  the  interests  of  the  District ;  and  the 
report  was  read . 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted,  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Boldenweck,  Bradeu,  Carter, 
Eckhart,  Jones,  Kelly,  Maliette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

*•  Chicago,  August  81,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Fi- 
nance, having  advised  with  the  Marshal 
of  the  District  concerning  the  economy 
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and  advisability  of  curtailing  the  livery 
account  of  the  Police  Department,  re- 
spectfully reports  to  your  Honorable  Body 
that  your  Committee  has  considered  and 
examined  all  the  data  submitted  by  said 
Marshal     covering     the     expenditures 
charged  to  said  account,  and  have  also 
carefully  considered  and  examined  the 
list  of  employes  retained  by  the  District 
as  drivers  and  as  persons  engaged  in  the 
general  livery  service  of   said   depart- 
ment, and  your  Committee  would  re- 
spectfully inform  your  Honorable  Body 
that   the   livery   service,  as   heretofore 
maintained  by  the  District  for  its  uses  in 
the  past,  appear  at  the  present  moment 
to  greatly  exceed  the  present  needs  and 
requirements  of  the  District  in  that  de- 
partment of  its  work.    In  view  of  the 
fact,  therefore,  that  the  needs  of  the 
Police  Department  of  the  District  with 
reference  to  the  maintenance  of  the  liv- 
ery service,  as  at  present  constituted,  . 
have  been  constantly  diminishing,  and, 
also,  your  Committee  having  been  ad- 
vised   that   the   requirements   in     8ai<J 
branch  of  the  work  in  said  department 
may  be  supplied,  as  needed  from  time  to 
time,  by  the  other  forces  in  said  depart- 
ment, your  Committee,  therefore,  deems 
it  advisable  that  such  measures  be  taken 
in  the  immediate  future  as  will  operate 
to  reduce  the  present  expenses  of  said 
livery  service  to  such  a  point  as  may  be 
commensurate  with  the  present  necessi- 
ties of  said  Police  Department.    And. 
therefore,  your  Committee  advises  and 
recommends  that  the  Marshal  of  the  Dis- 
trict be  authorized  and  empowered  to 
sell  at  public  or  private  sale  three  of  the 
horses  out  of  the  stock  now  owned  and 
used  by  the  District,  the  Marshal  to  re- 
tain, however,  four  such  horses  out  of 
said  stock  as  he  may  deem  to  be  of  the 
best  value  and  utility  suitable  to  the  uses 
and  purposes  of  the  District.    And  your 
Committee   also   recommends  that  the 
Marshal  be  and  he  is  hereby  authorized 
and  directed  to  retain  two  three- seated 
carriages   now  owned   by  the  District, 
together  with  one   single    buggy;  pro- 
vided, however,  that  he  sell  at  such  pub- 
lic or  private  sale,  as  aforesaid,  all  the 
vehicles  remaining  over,  after  excepting 
three,  as  aforesaid,  now  owned  and  used 
by  the  District. 

And  your  Committee  further  recom- 
mends that  the  men  now  employed  as 
drivers,  and  as  men  engaged  in  the  gen- 
eral livery  service  of  the  District,  be  re- 
lieved from  further  duty  in  that  regard, 
and  that  their  employment  by  the  Dis- 
trict be  and  the  same  is  hereby  termi- 
nated. 

And  your  Committee  further  advises 


and  recommends  that  the  Marshal  of  the 
District  be  and  he  is  hereby  authorized 
and  directed  to  make  such  arrangements 
for  the  storage  of  the  vehicles  and  horses 
to  be  retained  by  the  District  as  may,  in 
his  discretion,  conform  most  favorably 
to  the  interests  of  the  District. 

Respectfully  submitted, 
(Signed)  Frank  Wknter, 

Chairman, 
Z.  R.  Carter, 
Thomas  A.  Smyth, 
Committee  on  Finance" . 

REPORT  ON  SEMI-ANNUAL    PROPERTY  RE- 
TURN FROM  LAW  DEPARTMENT. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
in  reference  to,  and  accompanied  by,  the 
semi-annual  property  return  from  the 
Law  Department,  referred  to  that  Com- 
mittee July  14,  1897  (page  4119  of  the 
Proceedings),  the  Committee  report  set- 
ting forth  that  the  Committee,  having  ad- 
vised with  the  Attorney  of  the  District, 
have  found  said  report  a  complete  and 
proper  account  of  the  effects  belonging 
to  the  District,  now  in  use  bv  said  Depart- 
ment, and  recommending  that  the  report 
be  received  and  placed  on  file;  and  the 
Committee  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweok,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  August  31,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicavo : 

Gentlemen — Your  Committee  on  Fi- 
nance, to  whom  was  referred  (page  4119 
of  Proceedings)  the  semi-annual  prop- 
erty return  of  the  Law  Department  of  the 
District,  respectfully  beg  leave  to  report 
that  your  Committee,  having  carefully 
examined  the  same  with  reference  to 
each  separate  item  of  said  report,  and 
having  advised  with  the  Attorney  of  the 
District  concerning  the  same,  find  that 
said  report  is  a  complete  and  proper  ac- 
count of  the  effects  belonging  to  the 
District  now  in  use  in  said  Department, 
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and  which  have  been  used  from  time  to 
time  for  the  half  year  ending  June  80, 
1897. 

Your  Committee,  therefore,  recom- 
mends that  said  report  be  received  and 
placed  on  file,  together  with  the  com- 
munication of  the  Attorney  appended 
thereto,  which  said  report  and  communi- 
cation are  attached  hereto  and  made 
part  hereof. 

Respectfully  submitted, 

(Signed)  Frank  Wentkr, 

Chairman. 

Z.  R.  Garter, 

Thomas  A.  Smyth, 

Committee  on  Finance." 

(Two  enclosures.) 

REPORT   ON    SEMI-ANNUAL  PROPERTY 
RETURN  FROM  ENGINEERING  DE- 
PARTMENT. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
in  reference  to,  and  accompanied  by, 
the  semi-annual  property  return  from 
the  Engineering  Department,  submitted 
July  14,  1897  (page  4119  of  the  Proceed- 
ings), setting  /forth  they  had  examined 
same  with  reference  to  each  separate 
item  and  found  that  said  property  re- 
turn is  a  complete  and  accurate  account 
of  merchandise  used  by  and  in  possession 
of  said  Department,  and  recommending 
'—that  the  same,  together  with  the  com- 
munication of  the  Chief  Engineer,  with 
reference  thereto,  be  received  and  placed 
on  file;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Car- 
ter, moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood  :  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  August  31,  1897. 
To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  Fi- 
nance, to  whom  was  referred  at  the 
meeting  of  your  Honorable  Body  on 
July  14, 1897  (page  4119  of  Proceedings), 
the  semi-  annual  property  return  of  the 
Engineering  Department,  respectfully 
beg  leave  to  report  that  your  Committee 
having  caused  to  be  submitted  to  them 
an  extended  report  of  all  the  items  and 


effects  of  every  nature  and  description 
whatsoever,  belonging  to  the  District 
now  in  use  in  said  Engineering  Depart- 
ment and  which  have  been  used  from 
time  to  time  during  the  half  year  end- 
ing June  80,  1897,  have  advised  with 
the  Chief  Engineer  of  the  District  and 
with  him  have  examined  the  same  with 
reference  to  each  separate  item  as  near 
as  practicable.  And  your  Committee 
finds  that  said  property  return,  so  pre- 
pared  and  submitted  on  behalf  of  said 
Department,  is  a  complete  and  accurate 
account  of  the  several  articles  of  mer- 
chandise which  have  been  used  from 
time  to  time  in  said  Department,  and 
recommends  that  the  same,  together 
with  the  communication  of  the  Chief 
Engineer  of  the  District  with  reference 
thereto,  be  received  and  placed  on  file. 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman- 
Z.  K.  Carter, 
Thomas  A.  Smyth, 

•  

Committee  on  Finance.77 
(Two  enclosures.) 

REPORT  ON  BIDS  FOR  EXCAVATION  OP 
TAIL  RACE  AND  CONSTRUCTION  OF 
WEIR  DAM. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to  the  several  bids  for 
the  excavation  of  the  Tail  Race  and  con- 
struction of  the  Weir  Dam,  referred  to 
that  Committee  August  25,  1897  (page 
4167  of  the  Proceedings),  recommending 
that  all  bid 8  be  rejected  and  the  various 
checks  returned  to  the  respective  bid- 
ders, the  report  being  accompanied  by  a 
report  from  the  Chief  Engineer  to  the 
Committee  in  reference  thereto,  and 
tabulation  of  the  bids;  and  the  Committee 
report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood — Teas: 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth — seven. 
Nays — Messrs.  Jones  and  Wenter — two. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT  I 

"Chicago,  September  1, 1897. 
To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 
Gentlemen  —  Your    Committee    on 
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Engineering,  to  whom  was  referred  the 
several  bids  for  the  excavation  of  the 
Tail  Race  and  construction  of  the  Weir 
Dam  of  the  Main  Channel,  respectfully 
report  that  serious  differences  of  opinion 
exist  in  the  minds  of  the  various  mem- 
bers of  the  Committee  as  to  the  formality 
and  legality  of  some  of  the  lowest  bids. 
In  view  of  this  difference  of  opinion  and 
in  view  of  the  further  fact  that  a  read- 
vertisement  will  probably  result  in 
lower  bids,  your  Committee  recommends 
that  all  bids  be  rejected  and  the  various 
checks  returned  to  the  respective  bid- 
ders. 

Respectfully  submitted, 


(Signed) 


Jos.  C.  Braden, 


Chairman. 
Wm,  Boldenweck, 
J.  P.  Mallette, 
Thomas  A.  Smyth, 
B.  A.  Eckhart, 
•  Thomas  Kelly, 

Z.  K.  Carter, 
Committee  on  Engineering" 
(Seven  enclosures.) 

COMMUNICATION  FROM  CONTRACTORS 
FOR  BUILDING  RETAINING  WALLS  ON 
SECTION  14,  IN  REFERENCE  TO  RELEASE 
OF  SURETIES  ON  BOND. 

The  Clerk  presented  a  communication 
from  Campbell  &  Dennis,  contractors  for 
the  building  of  Retaining  Walls  on  Sec- 
tion 14,  requesting  the  release  of  sureties 
on  their  bond  for  said  contract;  and  the 
communication  wae  read. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Wenter,  the  communica- 
tion was  referred  to  the  Joint  Committee 
on  Finance  and  Judiciary. 

The  following  is 

THE  COMMUNICATION : 

"Joliet,  111.,  Aug.  28th,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen  —  Will  you  kindly  see 
that  the  sureties  on  our  bond  for  con- 
tract we  had  with  you  on  Section  14  are 
properly  released,  and  greatly  oblige. 

Yours  very  truly, 

(Signed)  Campbell  &  Dennis." 

communication  from  contractors  on 
section  b  in  reference  to  final 
payment  for  work  done. 

The  Clerk  presented  a  communication 


from  Heldmaier  &  Neu,  contractors  for 
Section  B,  requesting  the  payment  of 
final  voucher  and  reserve  for  work  done 
upon  said  section;  and  the  communica- 
tion was  read. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Eckhart,  the  communica- 
tion was  referred  to  the  Joint  Committee 
on  Engineering  And  Judiciary.. 

The  following  is 

THE  COMMUNICATION: 

"Chicago,  August  27, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago, 
Security  Buildinq,  City: 

Gentlemen— On  June  30th  last,  we 
reported  to  vour  Chief  Engineer,  Mr. 
Isham  Randolph,  the  completion  of  Sec- 
tion •'  B,"  and  shortly  thereafter  Mr. 
Randolph  went  over  the  work  with  us 
and  declared  himself  well  satisfied. 

This  work  being  completed  to  the  sat- 
isfaction of  your  Chief  Engineer,  we 
certainly  are  entitled  to  a  final  estimate 
and  payment,  and  a  release  from  our 
bond,  according  to  contract. 

We  understand  that  the  District  is 
made  a  party  to  a  suit  brought  by 
Messrs.  Bowers  and  Brown  against  us, 
but  we  believe  and  claim  the  said  Bow- 
ers and  Brown  have  no  legal  claim 
against  us,  and  hope  your  Honorable 
Body  will  direct  the  Chief  Engineer  to 
issue  the  final  certificate  to  us  for  Sec-, 
tion  *'B.M    We  remain 

Yours  very  respectfully, 

(Signed)  Heldmaier  &  Neu." 

COMMUNICATION  IN  REFERENCE  TO  BONDS 
ON  SECTION  «*. 

The  Clerk  presented  a  communication 
from  W.  P.  Black  in  reference  to  ob- 
taining copies  of  bonds  executed  by 
Agnew  &  Co. ,  late  contractors  on  Sec- 
tion 8,  for  the  purpose  of  bringing  suit 
against  said  Agnew  &  Co.,  in  the  name 
of  the  Sanitary  District,  and  Michael 
Guilford. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Braden,  th«*  communication  was 
referred  to  the  Committee  on  Judiciary 
without  reading. 

RESOLUTIONS     OF    CHICAGO     RIVER     LM- 
PROVEMENT   ASSOCIATION. 

The  Clerk  presented  and  read  a  set  of 
resolutions  received  from  the  Chicago 
River  Improvement  Association,  calling 
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upon  this  District  to  improve  the  Chi- 
cago River  at  the  earliest  practicable 
date. 

On  motion  of  Mr.  Jones,  seconded  by 
Mr.  Eckhart,  the  resolutions  were  or- 
dered filed  without  printing. 

READVBRTISEMENT  FOI^,  BIDS  FOR  EXCA- 
VATION. OF  TAIL  RACE  AND  CONSTRUC- 
TION OF  WEIR  DAM. 

Mr.  Boldenweck  presented  an  order 
directing  the  Clerk  to  readvertise  for 
bids  for  the  excavation  of  the  Tail  Race 
and  construction  of  a  Weir  Dam ;  and  the 
order  was  read. 

Mr.  Boldenweck,  seconded  by  Mr.  Eck- 
hart, moved  the  adoption  of  the  order. 

Mr.  Smyth,  seconded  by  Mr.  Braden, 
moved  that  said  order  be  referred  to  the 
Committee  on  Engineering. 

Mr.  Eckhart,  seconded  by  Mr.  Carter, 
moved  that  the  motion  to  refer  said  or- 
der to  the  Committee  on  Engineering  be 
laid  on  the  table. 

On  roll  call  on  the  motion  to  lay  the 
motion  to  refer  on  the  table,  the 
vote  stood:  Yeas— Messrs.  Boldenweck, 
Carter,  Eckhart,  Kelly  and  Mallette— 
five.  Nays  —  Messrs.  Braden,  Jones, 
Smyth  and  Wenter — four. 

Upon  which  result  the  President  de- 


clared the  motion  to  lay  the  motion  to 
refer  on  the  table  carried. 

On  roll-call,  upon  the  adoption  of  the 
order,  the  vote  stood:  Yeas— Messrs. 
Boldenweck,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette  and  Wenter  —  seven. 
Nays— Messrs.  Braden  and  Smyth — two. 

Upon  which  result  the  President  de- 
clared the  motion  carried  and  the  order 
adopted. 

The  following  is 

THE  ORDER : 

Ordered,  That  the  Clerk  of  the  Dis- 
trict be  and  he  is  hereby  authorized  and 
directed  to  readvertise  for  bids  for  the 
usual  term  of  sixty  days,  for  the  exca- 
vation of  the  Tail  Race  and  the  con- 
struction of  the  Weir  Dam. 


ADJOURNMENT. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Boldenweck,  the  Board  then 
adjourned. 
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—OF  THE— 


Board  of  Trustees 


—OF  THE— 


Sanitary  District  of  Chicago, 


SEPTEMBER  8.  1897. 


OFFICIAL   RECORD. 

Pt^blUhsd  by  authority  cf  the  Board  qf  Irustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixty-second 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  September  8,  1897,  at  2 
o'clock  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call.  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mai- 
lette  and  Wenter— eight  members,  were 
present — Mr.  Smyth  arriving  subse- 
quently. 

MINUTES. 

The  minutes  of  the  adjourned  meeting, 
held  September  1,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Bolden- 
weck, seconded  by  Mr.  Braden. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

Goes  Lithographing  Company  (letter  heads) $ 

Kueffel  &  Esser  Company  (drafting  supplier) 

Soper  Lumber  Company  (oak  stakes) 

R.  Seelig  (repairing  tapes) 


22  00 

14  00 

52  00 

3  05 
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Geo.  B.  Norton  (livery) $  QUO 

Wm.  Klrkham  (gauge  reading,  August,  1897) 10  00 

Wm.  McOinnis  (gauge  reading,  August,  1897) 10  00 

£.  Hastings  (gauge  reading,  August,  1897) 10  00 

Joseph  Carlin  (gauge  reading,  August,  1897) 10  00 

Mary  Husk  (gauge  reading,  August,  1897) 10  00 

Chicago  Towel  Supply  Company  (toweling,  August,  1897) 7  40 

Samuel  L.  Hanks  (ice,  August,  1897) U  60 

White  Rock  Mineral  Spring  Company  (water) 18  75 

'  E.  B.  Shnable  (traveling  and  expense) 83  75 

Wm.  Trinkaus  (expense) 21  78 

Moan  Whitley  (traveling  and  expense) 18  90 

$       807  08 

CLERICAL  DEPARTMENT. 

A.  P.  Little  (stationery) $  6  60 

Samuel  L.  Hanks  (ice,  August,  1897) 2  50 

Chicago  Towel  Supply  Company  ( toweling,  August,  1897 ) 2  50 

$        11  60 

LAW  DEPARTMENT. 

John  S.  Runnells  (service,  General  Counsel,  August,  1897) $  416  66 

Stromberg,  Allen  &  Co.  (stationery) 11  66 

Edwards  &  Hancock  (stationery) 860 

The  Gunthorp- Warren  Printing  Company  ( printing) 6  00 

The  Joliet  Times  (advertising  Adams  et  al .  suit) 25  00 

The  J oliet  Times  (advertising  Barstow  et  al.  suit ) 240  50 

Lawyer's  Co-operative  Publishing  Company  ( Rules  of  Court) 1  60 

C.  W.  Dumont  (Encyclopedia  of  Law) 6  00 

James  D.  Cockoroft  (Enclycopedia  of  Forms) 6  00 

Dunham  Towing  and  Wrecking  Company  (charter  of  tug) 80  00 

Frank  Vander  Bogart,  Clerk  (fees) 10  00 

H.  H.  Brigstone  (picture  and  frame) 5  00 

Henry  Young  (rent,  Joliet,  August,  1897) 24  00 

Samuel  L.  Hanks  (ice,  August,  1897) 2  50 

Chicago  Towel  Supply  Company  (toweling,  August,  1897) 1  50 

Henry  Gebhart  (vault  fittings  and  map  racks) 84  28 

Chicago  Telephone  Company  (toll  service) 15  80 

$       844  89 

LAW  DEPARTMENT- LAND    ACCOUNT. 

John  O'Connor  (opinions  of  title) $  28860 

John  O'Connor  (opinions  of  title) 284  40 

John  O'Connor  (opinions  of  title) 274  85 

John  O'Connor  (opinions  of  title) 814  46 

$    1,067  80 

GENERAL  ACCOUNT. 

Orne  Electric  Construction  Company  ( buzzer)*. $  820 

The  Atchison,  Topeka  and  Santa  Fe  Railway  Company  (special 

train) 50  00 

John  F.  Higglns  (printing  Proceedings,  August,  1897) 106  44 

Security  Deposit  Company  (rent  of  offices,  August,  1897 ) 558  88 

$      717  97 

MAINTENANCE  ACCOUNT. 

Dearborn  Drug  and  Chemical  Works  ( boiler  compound ) $  89  22 

Delaney  Oil  and  Grease  Company  (oil) 68  86 

$        92  58 
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ENGINEERING  DEPARTMENT. 

*  CmiatructUm  Account— 

Griffiths  <fc  Af cDermott  (Section  1,  Sept.  1, 1897) $  7,801  18 

Heldmaier  &  Neu  (Section  A,  Sept  1,1897) 5  029  05 

Western  Dredging  and  Improvement  Co.  (Section  C,  Sept  1 ,  1897) . . .  1,747  81 

E.  D.  Smith  &  Co.  (Section  D,  Sept.  1,1897) 8,042  72 

Haivorson,  Richards  &  Co.  (Section  E,  Sept.  1, 1897) 4,060  98 

GahanA  Byrne  (Section  F,  Sept.  1,1897) 4,068  81 

Hayes  Bros.,etal.  (Section  N,  Sept.  1, 1897) ...  5,817  48 

Hayes  Bros,  et  ai.  (Section  N— C.,  M.  &  N.  crossing,  Sept  f,  1897).  702  63 

McMahon  &  Montgomery  Company,  et  al.  (Section  O,  Sept  1, 1897).  4,516  95 

Lydon  A  Drews  Company  (Chicago  Kiver  dredging,  Aug.  81, 1897).  856  18 
Griffiths  &  McDermott  Construction  Company  (Bear  Trap  Dam 

foundations,  etc. ) 11,518  15 

Gahan&  Byrne  (Section  G,  Santa  Fe  crossing) 8,119  09 

Chicago  Crushed  Stone  Company  (Section  N,  Kedzle  avenue  cross- 
ing)   847  79 

The  P.,  C,  C.  &  St.  L.  Ry.  Co.  (Section  O,  repairs  to  Pan  Handle 

bridge) , 87  60 

Grand  total 


$52,861  28 


$  55,892  20 


•  Paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1807. 


Mr.  Boldenweck,  seconded  by  Mr.  Wen- 
ter,  moved  that  the  vouchers,  as  read 
and  shown  above,  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following 
requisition: 

No.  542,  Engineering  Department 
(pine  stakes,  etc.) $46  40 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  Requisition  No.  642, 
as  read  and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays — none. 

Upon  which  result,  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  August  28 
and  September  4, 1897,  which  was  read, 


and,  by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  September  8,  1897. 

To  the  Honorable  the  Board  of  Tru8tee$ 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  weeks  ending 
August  38  and  September  4,  1897,  as  the 
same  have  been  reported  to  me: 

Aug.  tS.  Sept.  U. 

Engineering  department.  123  122 

Maintenance 9  9 

Clerical  department 5  5 

Law  department 10  10 

Treasury  department 1  1 

Police  department 81  81 

Telephone  operator 1  1 

Towpath  force 2  1 

Total  employes 182  180 

Respectfully  submitted, 
(Signed)  Jab.  Rkddick. 

Clerk.17 


MONTHLY  REPORT  FROM 

MENT. 


LAW  DEPART- 


The  Clerk  presented  a  report  from  the 
Law  Department    for    the    month    of 
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August,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

i 

The  following  is 

THM  REPORT: 

"Chicago,  September  7,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gkntlkmrn— I  herewith  dubmit  the  re* 
port  of  the  Law  Department  for  the 
month  of  August,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

SALARIES. 

Attorneys $1,538  84 

Office  force 394  83 

$1,027  67 

GENERAL  EXPENSES. 

Court  costs $     22  05 

Right  of  way  (salaries, 
etc.) 275  00 

Expense  account 1,068  07 

Legal  services  (salar- 
ies)       416  67 

Books,   printing    and 

stationery , . .      497  25 

$2,274  04 

LAND    ACCOUNT. 

Abstracts  (Will  County $1,024  60 

Total $5,226  81 


In  addition  to  the  regular  routine 
work  of  the  department  and  the  general 
care  and  supervision  of  the  various 
suits,  proceedings  and  legal  matters 
coming  under  the  charge  of  the  Legal 
Department,  the  following  matters  may 
be  mentioned  as  of  importance: 

The  real  estate  appraisers  of  property 

Sroposed  to  be  taken  in  widening  the 
Chicago   River   have   completed    their 
work  and  made  their  report. 

The  trial  of  the  condemnation  case  in 
the  Will  County  Circuit  Court  of  the 
District  vs.  Adam  began  August  28d. 

Argument  of  the  motion  to  dismiss  the 
petition  of  the  District,  in  the  case  of 
the  Sanitary  District  of  Chicago  vs.  Wil- 
liam J.  Adam  et  al.,  involving  the  ques- 
tion of  the  District's  right  to  condemn 
"water  power  rights,"  together  with  the 
taking  of  evidence  incident  thereto,  has 
required  the  attention  of  this  department 
for  the  past  two  weeks.  The  motion  has 
been  denied  and  the  power  of  the  Dis- 
trict to  condemn  the  Adam  dam  main- 


tained.   The  case  is  now  proceeding  to 
the  ascertainment  of  damages. 

The  following  suits  have  been  begun 
against  the  District  during  the  pending 
month: 

Walter  D.  Lannon  vs.  Griffiths  &  Mc- 
Dermott  Construction  Company  and  the 
Sanitary  District  of  Chicago,  in  the  Cir- 
cuit Court  of  Cook  County,  general  num- 
ber 170265. 

James  Campbell  vs.  Griffiths  &  Mc- 
Dermott  Construction  Company  and  the 
Sanitary  District  of  Chicago,  in  the  Cir- 
cuit Court  of  Cook  County,  general  num- 
ber 170264. 

These  suits  are  for  personal  injuries 
received  by  plaintiffs  while  in  the  em- 
ploy of  Griffiths  &  McDermott  Construc- 
tion Company;  the  former  suit  is  for  the 
sum  of  ten  thousand  ($10,000)  dollars  and 
the  latter  for  the  sum  of  five  thousand 
($5,000)  dollars.  Proper  pleadings  have 
been  filed  in  these  causes  on  behalf  of 
the  District. 

Robert  E.  Lawler  vs.  Wilson  Milton 
and  James  O.  Bern  (police  on  Section  14) 
in  the  Circuit  Court  of  Will  County. 

John  Carlson  vs.  ShailerandSchniglau 
Company  and  Sanitary  District  of  Chi- 
cago in  the  Circuit  Court  of  Cook  County, 
general  number  172257.  This  suit  is  for 
personal  injuries  received  by  plaintiff 
while  in  the  employ  of  Sohailer  and 
Schniglau  Company,  and  he  claims  dam- 
ages in  the  sum  of  twenty  thousand 
($20,000)  dollars. 

Sanitary  District  of  Chicago  which 
sues  for  the  use  of  Michael  Guilford 
vs.  John  P.  Agnew,  individually, 
and  as  administrator  of  the  estate  of 
Francis  Agnew,  deceased,  and  John  Mc- 
Gillen  (the  said  Francis  Agnew,  John  P. 
Agnew  and  John  McGillen,  late  co- 
partners as  Francis  Agnew  &  Co.),  and 
John  Cudahy,  Martin  B.  Madden,  Will- 
iam J.  Moxley  and  John  Powers,  gen- 
eral number  174500,  for  fifty  thousand 
($50,000)  dollars.  The  District  is  not 
materially  interested  in  this  cause,  being 
only  a  nominal  party. 

Michael  Guilford  vs.  John  P.  Ag- 
new, individually,  and  as  administrator 
of  the  estate  of  Francis  Agnew,  de- 
ceased, and  John  McGillen,  surviving 
partner  of  Francis  Agnew  &  Co.,  The 
Sanitary  District  of  Chicago,  Horatio  P. 
Mason,  Charles  E.  Hoge,  John  King  and 
Harry  B.  Hanger,  co-partners  as  Mason, 
Hoge,  King  &  Co.,  in  the  Circuit  Court 
of  Cook  County,  general  number  174490, 
for  the  sum  of  one  hundred  and  fifty 
thousand  ($150,000)  dollars. 
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Michael  Guilfqrd  vs.  John  P.  Ag- 
new,  individually,  and  as  administrator 
of  the  estate  of  Francis  Agnew,  de- 
ceased, and  John  McGillen,  surviving 
partner  of  Francia  Agnew  &  Go. ,  The 
Sanitary  District  of  Chicago,  Horatio  B. 
Mason,  Charles  E.  Hoge,  John  King  and 
Harry  B.  Hanger,  co-partners  as  Mason, 
Hoge,  King  &  Co.,  in  the  Circuit  Court 
of  Cook  County,  general  number  174499, 
for  the  sum  of  thirty- five  thousand 
($35,000)  dollars. 

In  the  case  of  George  F.  Blake  Manu- 
facturing Company  vs.  The  Sanitary 
District  of   Chicago  the  appeal  to  the 


Appellate  Court  has  been  perfected  by 
filing  a  bill  of  exceptions  and  bond. 

The  omnibus  petition  for  the  con- 
demnation of  property  for  the  right  of 
way  through  Joliet  has  been  filed  and 
the  summons  is  in  the  hands  of  the 
Sheriff  for  service.  This  suit  is  en- 
titled Sanitary  District  of  Chicago  vs. 
Lina  E.  Barton  et  al.,  general  number 
16821. 

Respectfully  submitted, 
(3igned)  Frkdk.  W.  C.  Hayes, 

Attorney." 
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MONTHLY  REPORT  FROM  TREASURY  DEPARTMENT 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
August,  1897,  which  was  read;  and,  by  unanimous  consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT : 

Receipts. 

Balance  on  hand  at  date  of  last  report %  488.39©  28- 

County  Treasurer,  aocount  Sanitary  District  Tax  Account %    300,000  00 

Equitable  Trust  Company,  Interest  Account 339  72 

Chicago  National  Bank,  Interest  Account ~ 309  67 

Fort  Dearborn  National  Bank,  Interest  Account 101  92 

Metropolitan  National  Bank,  Interest  Account 101  90 

Garden  City  Banking  and  Trust  Company,  Interest  Aocount 101  92 

National  Bank  of  Illinois,  Interest  Account •. 4  97 

Total  cash  received  for  month $     800,960  10 

$      789.359  38 

Disbursements.  -  — 

Clerical  Department $       1,000  83 

Treasury  Department 1G6  66 

Engineering  Department 13,546  40 

Engineering— Construction  Department  (Tax  Warrants) 165,984  96 

Law  Department 2,657  07 

Law  Department— Land  Account 534  60 

General  Account 3.981  08 

General  Aocount— Tax  Warrant 311  85 

Maintenance  Aooount \ 656  96 

Weir,  MoKeohney  A  Co '. 78  77 

Police  Department 2,609  89 

P.  W.  C.  Hayes,  Attorney 5.000  00 

Interest  Account— Interest  Paid  on  Tax  Warrants 7,305  55 

Total  cash  disbursed f     203,779  62 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 585,579  76 

$      789,859  88 

Chicago,  September  8, 1897.  (Signed)  F.  M.  BLOUNT,  Treasurer. 

By  S.  P.  BLOUNT,  Asst.  Treasurer. 

Schedule, 

Equitable  Trust  Company $   200,000  00 

Chicago  National  Bank 179,640  98 

Metropolitan  National  Bank 60.000  00 

Port  Dearborn  National  Bank 60.000  00 

Garden  City  Banking  and  Trust  Company 60.000  00 

National  Bank  of  Illinois 25,938  78 

Total S    585,579  7« 
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PAYMENT  OF  CLAIM  OP  H.  REGBNSBURG  & 
SON  AGAINST  WEIR,  McKECHNEY  <fc  CO. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
in  reference  to  the  payment  of  the  un- 
contested labor  claim  of  H.  Regensburg 
&  Son  against  Messrs.  Weir,  McKechney 
&  Co.,  formerly  contractors  on  Section 
F  of  the  Main  Channel,  the  report  being 
accompanied  by  an  order  from  the  at- 
torney for  Weir,  McKechney  &  Co.  in 
reference  to  same,  and  recommending 
that  said  claim  be  paid  out  of  any  re- 
serve owing  to  Baid  Weir,  McKechney  & 
Co.  and  pursuant  to  said  order  ;  and  the 
report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Bra- 
den,  moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  September  7, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Ju- 
diciary respectfully  reports  to  your  Hon- 
orable Body  that  they  have  had  under 
consideration  the  uncontested  labor 
claim  of  H.  Regensburg  &  Son  for  $35.49 
against  former  Contractors  Weir,  Mc- 
Kechney &  Co.  on  Section  "  F"  of  the 
Main  Channel;  and  your  Committee 
advises  that  said  claim  was  heretofore 
ordered  to  be  retained  out  of  any  esti- 
mates due  or  to  become  due  to  said  con- 
tractors (see  page  8640  of  the  Proceedings) 
and  recommends  that  said  claim,  as 
above  mentioned,  be  paid  out  of  any 
reserve  owing  to  said  Weir,  McKechney 
&Co.  pursuant  to  the  direction  of  said 
contractors  presented  herewith. 

Respectfully  submitted, 
(Signed)  J.  P.  Mallette, 

Chairman. 
J.  C.  Braden, 
Alex.  J.  Jones, 
Committee  on  Judiciary.79 
(One  enclosure.) 

REPORT  IN  REFERENCE  TO  PETITION  OP 
P.  A.  OTIS  FOR  REFUND  OF  TAXES  PAID 
IN  ERROR. 

Mr.  Mallette,  Chairman,  presented  a 


report  from  the  Committee  on  Judiciary 
in  reference  to,  and  accompanied  by, 
the  communication  of  P.  A.  Otis  in 
regard  to  a  refund  of  certain  taxes, 
presented  and  referred  to  that  Commit- 
tee at  the  meeting  held  May  12,  1897 
(page  4008  of  the  Proceedings),  the  re- 
port being  accompanied  by  a  copy  of 
the  Proceedings  of  the  County  Board,  a 
certificate  of  the  County  Clerk  as  to  the 
authenticity  of  the  same,  and  a  report 
from  the  Attorney  of  the  District  to  the 
Committee  on  the  matter,  and  recom- 
mending that  a  voucher  for  the  sum  of 
$1.18  be  delivered  said  Otis  upon  his  exe- 
cution of  a  proper  receipt  therefor;  and 
the  Committee  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  Committee  report  be 
adopted  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood— Yeas: 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  September  8, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Regarding  the  claim  of 
Philo  A.  Otis,  Esq..  for  rebate  of  one  and 
eighteen  one-hundredtbs  ($1.18)  dollars 
taxes  alleged  to  have  been  erroneously 
paid,  as  per  communication  hereto  at- 
tached, your  Committee  on  Judiciary  re- 
spectfully reports  that  they  have 
received  from  the  Attorney  a  communi- 
cation wherein  he  finds  the  facts  to  be 
that  said  Otis  had  a  mortgage  upon  a 
certain  piece  of  property  which  was 
deeded  by  the  owner  to  the  Pennsyl- 
vania Railroad  Company  ;  that  the  rail- 
road company  paid  the  taxes  of  1894  on 
the  premises  described  in  the  communi- 
cation by  general  warrant.  By  some 
mistake  the  property  was  advertised 
and  sold  at  tax  sale,  and  Otis  bought  the 
same  at  such  tax  sale  and  obtained  a  tax 
deed  therefor.  Upon  further  investiga- 
tion it  appears  that  the  taxes  had  been 
paid  by  the  railroad  company  pre- 
viously, and  thus  paid  twice.  The  mat- 
ter was  brought  up  before  the  Board  of 
County  Commissioners  on  July  27,  1896, 
and  upon  report  of  the  Finance  Commit- 
tee thereon  the  County  Board  recom- 
mended   that     the    County    Treasurer 


1 


September  8,] 


—4185— 


[1897. 


refund  the  county  portion  of  raid  money 
bo  paid  by  said  Otis,  aa  shown  by  the 
itemized  statement  on  page  781  of  the 
proceedings  of  said  County  Board; 
among  said  items  being  one  and  eighteen 
one-hundredths  ($1.18)  dollars  turned 
over  to  the  Sanitary  District  of  Chicago. 

Your  Committee  therefore  advises  and 
recommends  that,  as  it  appears  from 
said  communication  that  said  amount  of 
taxes  has  been  paid  twice  to  the  District, 
a  voucher  for  the  sum  of  $1.18  be  made 
and  delivered  to  said  Philo  A.  Otis  upon 
his  executing  a  proper  receipt  therefor. 

Attached  hereto  are  said  communica- 
tions and  proceedings  for  filing. 

Respectfully  submitted, 

(Signed)  J.  P..  Mallette, 

Chairman. 

J.  G.  BRADEN, 

Alex.  J.  Jones, 
Committee  on  Judiciary." 
(Three  enclosures.) 

REPORT   ON   COMMUNICATION  IN  REFER- 
ENCE TO  BONDS  ON  SECTION  8. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
in  reference  to,  and  accompanied  by,  the 
communication  from  W.  P.  Black  in  re- 
gard to  obtaining  copies  of  bonds  of  Ag- 
new  &  Co.,  former  contractors  on  Section 
8,  presented  and  referred  to  that  Com- 
mittee at  the  meeting  held  September  1, 
1897  (page  4176  of  the  Proceedings),  the 
report  recommending  that  the  Clerk  of 
the  District  be  directed  to  furnish  said 
Black,  or  his  order,  the  certified  copies 
of  said  bonds  when  called  for;  and  the 
report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  Sept  8,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Committee  on  Ju- 
diciary to  whom  was  referred  (page  4176 


of  the  Proceedings)  a  communication 
from  W.  P.  Black,  Esq.,  respectfully  re- 
ports to  your  Honorable  Body  that  your 
Committee  finds  that  said  communica- 
tion contains  a  request  to  have  furnished 
said  Black  certified  copies  of  the 
bonds  of  Agnew  &  Co.  on  Section  8  of 
the  Main  Channel,  executed  by  said  con- 
tractors in  favor  of  the  District  in  the 
sums  of  $100,000  and  $35,000,  respect- 
ively, on  or  about  the  18th  day  of  July, 
1892,  and  in  the  month  of  January, 
1894,  respectively. 

And  your  Committee  advises  that  as 
it  appears  from  said  communication  that 
said  certified  copies  of  said  bonds  are 
necessary  to  be  used  by  said  Black,  as 
attorney  in  litigation  referred  to  in  said 
communication,  your  Committee  there- 
fore recommends  that  the  Clerk  of  the 
District  be  and  he  is  hereby  directed  to 
prepare  the  same  and  furnish  same  to 
the  said  Black  or  his  order  when  the 
same  may  be  called  for  by  him. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

m 

Alex.  J.  Jones, 
J.  C.  Braden. 
Committee  on  Judiciary." 
(One  enclosure.) 

report  in  reference  to  notice  op 
claim  of  assignee  of  ketch  am  lum- 
ber company  for  lien  against  con- 
tractors on  section  14. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
notice  of  claim  of  J.  H.  Howard,  As- 
signee of  Ketcham  Lumber  Company, 
for  lien  against  Messrs.  Smith  &  East- 
man, contractors  on  Section  14  of  the 
Main  Channel,  for  material  furnished, 
amounting  to  $4,119.07,  the  report  rec- 
ommending that  said  claim  should  be  re- 
ceived and  stand  together  with  such 
other  claims  as  are  filed  against  said 
contractors,  and  that  such  amounts,  if 
any,  which  may  remain  after  satisfying 
the  rights  of  the  District  accrued,  or 
which  may  accrue,  be  retained  until 
said  claim  is  settled  or  adjudicated  or 
until  the  further  order  of  the  Board ; 
and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Eck- 
hart, moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood :    Yeas — 
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Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  September  7,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been 
served  upon  the  District,  and  filed  with 
the  Clerk,  notice  of  claim  by  J.  H.  How- 
ard, assignee  of  the  Ketcham  Lumber 
Company,  against  Contractors  Smith  & 
Eastman  -  on  Section  14  of  the  Main 
Channel  for  Hen  for  material  furnished, 
amounting  to  the  sum  of  $4,119.07,  and 
your  Committee  advises  and  recommends 
that  said  claim  should  be  received  and 
stand,  together  with  such  other  claims  as 
are  filed  against  said  contractors,  and 
that  such  amounts,  if  any,  which  may 
remain  after  satisfying  the  rights  of  the 
District,  under  the  contract  with  the  said 
contractors  on  said  section  accrued  and 
which  may  accrue,  be  retained  on  ac- 
count of  said  notice  until  said  claim  is 
settled  or  adjudicated  or  until  the  further 
order  of  the  Board. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 

J.  0.  Braden, 

Committee  on  Judiciary." 

(Two  enclosures.) 

REPORT  ON   APPLICATION   FOR   RENT   OP 
LAND  AT  SECTION  6. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
the  report  of  the  Marshal  ot  the  District, 
in  regard  to  renting  thirty  acres  of  land 
at  Section  6  to  Mr.  Nagle,  presented  and 
referred  to  that  Committee  at  the  meet- 
ing held  March  81,  1897  (page  8943  of 
the  Proceedings),  the  report  recommend- 
ing that  the  President  and  Clerk  of  the 
District  be  authorized  and  directed  to 
execute  a  lease  of  thirty  acres  to  said 
Nagle,  at  the  rate  of  $3.00  per  annum 
per  acre,  for  the  term  of  one  year,  from 
the  first  day  of  September,  1897;  the  re- 
port being  also  accompanied  by  a  report 
from  the  Attorney  of  the  District  to  the 


Committee  in  reference  to  the  matter; 
and  the  report  of  the  Committee  was 
read. 

Mr.  Jones,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  amended  so  as 
to  read  "for  the  term  of  one  year,  from 
March  1st,  1897,"  the  amendment  being 
adopted  by  a  viva  voce  vote. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
then  moved  that  the  report,  as  amended, 
be  adopted,  and  the  recommendation 
contained  therein  concurred  in. 

On  roll- call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Bradeu,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT  AS  AMENDED  : 

"  Chicago,  September  8,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  Ju- 
diciary to  whom  was  referred  the  com- 
munication of  the  Marshal  (page  8948  of 
the  Proceedings)  with  reference  to  a 
proposition  by  one  Nagle  to  rent  certain 
lands  of  the  District,  respectfully  reports 
to  your  Honorable  Body  that  your  Com- 
mittee has  considered  said  proposition 
and  believes  that  the  same  may  be  ac- 
cepted advantageously  by  this  District, 
inasmuch  as  the  lands  now  sought  to  be 
leased  are  at  present  vacant  and  unoccu- 
pied; and  as  your  Committee  has  been 
advised  by  the  Attorney,  as  per  his  com- 
munication hereto  attached,  that  said 
lease  may  be  safely  entered  into  by  the 
said  Board  from  a  legal  standpoint,  your 
Committee  therefore  recommends  that 
the  proposition,  as  submitted  by  said 
Nagle  and  as  contained  in  a  report  from 
the  Marshal  (page  8943  of  the  Proceed- 
ings) be  accepted,  and  that  the  President 
and  Clerk  of  the  District  be  authorized 
and  directed  to  lease  to  said  Nagle  for 
the  term  of  one  (1)  year  from  the  first  day 
of  March,  1897,  at  the  rate  of  $3.00  per 
annum  per  acre,  thirty  (30)  acres  of  the 
land  at  Section  six  (6),  to  be  more  partic- 
ularly described  in  said  lease. 

Respectfully  submitted, 
(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  -Jones, 
.f.G.  Braden, 

Committee  on  Jwdiciiry." 
(Two  enclosures.) 
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PAYMENT   OP   CLAIM   OF  TIMOTHY    CAR- 
ROLL AGAIN8T  WEIR,  M'KECHNEY  A  CO. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
in  reference  to  the  payment  of  the  claim 
of  Trmothy  Carroll  against  Messrs.  Weir, 
McKechney  &  Co.,  heretofore  filed  with 
the  District,  the  report  being  accom- 
panied by  an  order  from  the  Attorneys 
for  Weir,  McKechney  &  Co.,  and  rec- 
ommending that  said  claim  bepaid  out 
of  any  reserve  owing;  to  said  Weir,  Mc- 
Kechney &  Co.,  and  in  accordance  with 
their  direction  thereto  attached;  and  the 
report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted,  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  and 
Wenter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  Sept.  7, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen  —  In  the  matter  of  the 
claim  of  Timothy  Carroll  vs.  Weir, 
McKechney  &  Co.,  for  one  hundred 
forty  and  thirty-five  one- hundredths 
($140.85)  dollars  and  ten  ($10.00)  dollars, 
costs  of  suit,  your  Committee  on  Ju- 
diciary respectfully  beg  leave  to  report 
that  the  claim  above  mentioned  is  based 
upon  a  judgment  recovered  against  said 
Weir,  McKechney  &  Co.  in  the  Circuit 
Court  of  Cook  County  on  the  3rd  day  of 
July,  1897,  case  number  168088,  which 
was  rendered  in  favor  of  said  Carroll 
for  labor  performed  by  him  at  the  re- 
quest of  said  Weir,  McKechney  &  Co. 

And  your  Committee,  in  presenting 
herewith  the  direction  of  said  Weir, 
McKechney  &  Co.  with  reference  to  said 
claim,  respectfully  advises  your  Honor- 
able Body  that  said  contractors  have,  by 
their  attorney,  waived  the  right  of  ap- 
peal or  writ  of  error  in  aforesaid  pro- 
ceeding, and  have  declared  that  said 
claim  is  uncontested,  and  your  Com- 
mittee, therefore,  recommends  that  said 
claim,  as  above  set  forth,  be  paid  out  of 
any  reserve  owing  to  said  Weir,  Mc- 
Kechney &  Co.  in  accordance  with  the 


direction  of   said  Weir,  McKechney  & 
Co.,  by  their  attorney,  hereto  attached. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex  J.  Jones, 

J.  C.  Braden, 

Committee  on  Judiciary." 

(Three  enclosures.) 

agreement  for  purchase  op  certain 
right  op  way  land  prom  j.  c  o'con- 
NOR. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  Fi- 
nance and  Engineering,  setting  forth 
that  one  James  C.  O'Connor  has  entered 
into  an  agreement  with  the  District  to 
convey  to  the  District,  for  the  sum  of 
$1,300,  certain  land  in  the  old  town  of 
Joliet,  described  as  Lot  8,  in  Block  8, 
and  recommending  that  said  agreement 
be  approved  and  placed  on  file;  and  the 
report  was  read, 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll  call  the  vote  stood :  Teas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette  and  Wenter— six.  Nays 
— Mr.  Braden — one.  Excused  and  not 
voting — Mr.  Jones — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

-  the  report: 

"  Chicago,  September  7,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen— Tour  Joint  Committee 
on  Finance  and  Engineering  would  re- 
spectfully report  to  your  Honorable 
Body  that  coincident  with  the  institu- 
tion of  condemnation  proceedings  by  the 
District  for  the  acquirement  of  property 
in  Will  County  your  Committee,  as  a 
means  of  facilitating  the  acquirement  of 
such  property  by  the  District  in  an  ami- 
cable manner,  opened  negotiations  with 
such  property  owners  along  the  right  of 
way  in  said  county  as  manifested  a  de- 
sire to  sell  or  transfer  the.  same  upon  a 
fair  and  reasonable  basis  of  Settlement. 
And  your  Committee  reports  that  one 
James  C.  O'Connor,  who  purports  to  be 
the  owner  of  Lot  eight  (8),  in  Block  eight 
(8),  old  town  of  Joliet,  has  entered  into 
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an  agreement  with  the  District  by  which 
he  agrees  to  convey  to  the  District  by  a 
good  and  sufficient  warranty  deed  a  clear 
title  to  the  property  above  described  in 
consideration  of  the  payment  to  him  by 
the  District  of  the  sum  of  twelve  hun- 
dred ($1,200)  dollars;  and  your  Commit- 
mittee  advises  that,in  view  of  the  present 
market  values  of  property  and  real  estate 
in  said  Will  County,  they  regard  said 
price  as  fair  and  reasonable  and  the 
terms  and  conditions  of  said  agreement 
as  favorable  in  every  way  to  the  interests 
of  the  District. 

Your  Committee  therefore  recom- 
mends that  the  agreements,  as  entered 
into  with  said  O'Connor  by  the  District, 
be  approved  by  your  Honorable  Body 
and  that  the  same  be  placed  on  file  with 
the  Clerk  of  the  Board. 

Respectfully  submitted, 

(Signed)  Frank  Wenteb, 

Chairman. 

Z.  R.  Carter, 

Alex.  J.  Jones, 

Thomas  Kelly, 

Wm.  Boldenwbce, 

B.  A.  Eckhart, 

J.  P.  Mallettb, 

Joint  Committee  on  Finance  and  Engi- 
neering." 

REPORT  IN  REFERENCE  TO  COMMUNICA- 
TION FROM  TOWN  CLERK  OF  LEMONT. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  the  communication  from  the  Town 
Clerk  of  Lemont  in  regard  to  the  neces- 
sity for  replanking  the  bridge  on  the 
Bluff  Road  crossing  the  Canal,  presented 
and  referred  to  that  Committee  at  the 
meeting  held  August  11,  1897  (page  4159 
of  the  Proceedings),  the  report  setting 
forth  that  the  Chief  Engineer  has  re- 
ported that  he  has  had  said  bridge 
properly  repaired  and  recommending, 
therefore,  that  said  communication  be 
placed  on  file;  and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Braden, moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
hart Jones,  Kelly,  Mallette  and  Wenter— 
eight.    Nays — none. 


Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  September  7,  1897. 

To  the  Honorable  the  Board  or  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  En- 
gineering, to  whom  was  referred  (page 
4159  of  the  Proceedings)  the  communi- 
cation of  the  Clerk  of  the  Highway 
Commissioners  of  the  Town  of  West 
Lemont  regarding  the  repair  and  recon- 
struction of  the  floors  of  the  temporary 
bridge  across  the  Main  Channel  at  said 
point,  respectfully  reports  to  your  Hon- 
orable Body  that  as  the  Chief  Engineer 
of  the  District  has  reported  to  your 
Honorable  Body  (page  4165  of  the  Pro- 
ceedings) that  he  has  proceeded  to  have 
the  floor  of  said  bridge  repaired  in  proper 
manner,  so  as  to  save  the  District  from 
liability  for  damages  by  accident,  and  as 
the  vouchers  for  said  repairs  have  been 
approved  at  the  meeting  of  your  Honor- 
able Body  held  August  25th  (page  4164 
of  the  Proceedings)  your  Committee 
respectfully  recommends  that  said  com- 
munication be  placed  on  file. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

J.  P.  Mallette, 

B.  A.  Eckhakt, 

Frank  Wenter, 

Thomas  Kelly, 

Committee  on  Engineering." 

(One  enclosure.) 

REPORT  ON  COMMUNICATION  FROM  CON- 
TRACTORS FOR  CONSTRUCTING  REGU- 
LATING WORKS. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, with  reference  to,  and  accompanied 
by,  the  communication  from  Messrs. 
Christie  &  Lowe,  contractors  for  con- 
structing the  Regulating  Works  at  Lock- 
port,  the  report  recommending  pay- 
ment of  the  amount  now  due  said  con- 
tractors, less  5  per  cent  of  the  contract 
price,  under  conditions  and  stipulations 
as  set  forth  in  the  report ;  and  the  report 
was  read. 
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Mr.  Carter,  seconded  "by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas- 
Messrs.  Bol den  week,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette  and  Wenter— 
seven.    Nays — Mr.  Braden— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

'  'Chicago,  September  7, 1897. 

To  the  Honorable,  the  Board  of  Trust  e€  8 
of  the  Sanitary  District  of  Chicago : 

,  Gentlemen — Your  Committee  on  En- 
gineering, to  whom  was  referred  (page 
4107  of  the  Proceedings)  the  communi- 
cation of  Christie  &  Lowe  containing  a 
request  for  payment  to  them  on  account 
of  their  contract  for  the  construction  of 
the  "Regulating  Works"  at  Lockport, 
and  also  requesting  that  their  bond  on 
said  work  be  reduced,  would  respectfully 
report  to  your  Honorable  Body  that 
your  Committee  has  fully  considered  the 
request  made  in  said  communication  and 
find  that  inasmuch  as  said  contractors 
have  been  awarded,  together  with  the 
contract  for  constructing  the  Regulating 
Works,  the  contract  for  constructing 
the  Bear  Trap  Dam,  and  the  fact  that 
said  latter  work  cannot  be  undertaken 
until  the  contract  for  the  foundations 
therefor,  which  has  heretofore  been 
awarded  to  other  contractors  is  fulfilled, 
and  the  work  thereupon  completed,  the 
request  made  by  said  contractors  is  not 
an  unreasonable  one  under  the  circum- 
stances as  presented  to  your  Committee 
and  your  Committee  therefore  advises 
and  recommends  that  payment  be  made 
to  said  contractors  of  the  amount  now 
due  and  owing  to  them,  excepting  how- 
ever the  sum  of  five  (5J&)  per  cent  of  the 
amount  of  the  contract  price,  said  pay- 
ment to  be  made  however  upon  the  fol- 
lowing conditions : 

That  the  said  contractors  shall  furnish  a 
bond  in  the  sum  of  $25,000,  with  surety 
thereon  satifactory  to  the  Finance  Com- 
mittee, which  bond  shall  be  accepted  in 
lieu  of  the  bond  in  the  sum  of  $50,000 
now  on  file  with  the  Clerk  of  the  District. 

The  said  contractors  shall  execute  a 
release  to  be  prepared  by  the  Attorney 
for  the  District  in  full  of  all  claims  of 
whatsoever  kind  and  nature  that  they 
may  now  hold  against  the  District 
arising  in  any  manner  out  of  their  con- 
tract with    the   District.     Said  release 


shall  contain  a  stipulation  that  said 
contractors  shall  agree  to  take  proper 
care  of  all  machinery  and  material  now 
on  hand  used  or  to  be  used  by  them  in 
the  completion  of  the  work  called  for  by 
their  contract  with  the  District. 

And  your  Committee  further  recom- 
mends that  when  said  release  and  bond 
shall  have  been  executed  as  aforesaid 
the  sureties  on  the  original  bond  now  on 
file  in  the  sum  of  $50,000  shall  be 
released  from  any  and  all  further 
liability  thereon. 

Respectfully  submitted, 

(Signed)  Alex.  J.  Jokes, 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

J.  P.  Mallette, 

Thomas  Kelly, 

Frank  Wenter, 

Committee  on  Engineering" 

(One  enclosure.) 

PRESENTATION  OP  BID8  FOR  SUPPLYING 
AND  ERECTING  CERTAIN  BRIDGE  SUB- 
STRUCTURES AXONG  THE  LINE  OP  THE 
MAIN  DRAINAGE  CHANNEL. 

The  President  then  announced  that  in 
conformity  wiih  the  advertisement  in- 
viting "  Bids  for  supplying  and  erecting 
certain  bridge  substructures  along  the 
line  of  the  Main  Drainage  Channel,"  duly 
published,  giving  60  days  notice  as 
required  by  the  Sanitary  District  Act, 
the  Board  would  now  proceed  to  open 
bids  received  in  response  to  the  same. 

The  Clerk  then  presented  and  opened 
the  bids  received,  as  shown  hereafter. 

During  the  reading  of  the  first  bid,  the 
statement  having  been  made  by  Chief 
Engineer  Randolph  that  the  officials 
of  the  Atchison,  Topeka  and  Santa  Fe 
Railway  Company  had  stated  that  they  • 
would  not  accept  native  cement  on  the 
bridge  structures  for  their  road  and  as 
all  specifications  on  these  structures 
are  subject  to  their  approval  under  the 
terms  of  the  contract  between  said  com- 
pany and  the  District,  Mr.  Jones, 
seconded  by  Mr.  Eckhart,  moved  that  all 
portions  of  the  bids  for  native  cement 
be  disregarded  on  the  Santa  Fe  struct- 
ures. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.    Boldenweck,    Braden,    Carter, 
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Eckhart,    Jonea,    Kelly,    Mallette     and 
"Wenter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

At  the  conclusion  of  the  reading  of 
the  bids  Mr.  Boldenweck,  seconded  by 
Mr.  Braden,  then  moved  that  the  bids 
just  received  be  compiled,  summarized 
and  tabulated  by  the  Chief  Engineer  and 
referred  to  the  Committee  on  Engineer- 
ing. 


The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

President  Kelly  then  presented  a  com- 
munication received  from  Messrs. 
Campbell,  Dennis  &  Co.,  in  reference 
to  their  bid  just  opened,  which,  on 
motion  of  Mr.  Eckhart.  seconded  by  Mr. 
Mallette,  was  referred,  without  reading, 
by  unanimous  consent,  to  the  Committee 
on  Engineering  for  consideration  with 
the  bids. 


The  following  is 


THE  SCHEDULE  OP  BIDS  FOR  SUPPLYING  AND  ERECTING  SUB-STRUCTURES  FOR 

BRIDGES : 

Opened  September  8, 2897. 


a  o 

SQ  H 

h  *  in 

O  <  H 

u 

O  H 

X  K 


1 

8 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 


NAME  AND  ADDRESS  OF  BIDDER. 


B.  Lantry  Sons,  Fort  Madison,  la 

Jobn  C.  Robinson,  Chicago 

The  Griffiths  A  MoDermott  Construction  Company,  Chioatro 

Hayes  Bros  ,  Janesville,  Wis 

Lydon  A  Drews  Company 

Chicago  Star  Construction  and  Dredging  Company,  Chicago 

J.  H.  Esson,  Chicago 

H.  A.  Boedker,  Chicago 

Campbell  A  Brown,  Chicago 

D.  H.  Hayes,  Chicago 

Mc Arthur  Brothers  Company  and  Winston  A  Co.,  Chicago 

Jonathan  Clark  A  8ons  Company,  Chicago 

Benesette  Williams,  Chicago 

Held  male r  A  Neu,  Chicago 

Gahan  A  Byrne,  Chicago 

Campbell,  Dennis  A  Co.,  Jollet,  111 


*»3 

en 


2 
2 
4 
2 
4 
2 
4 
2 
2 
4 
4 
4 
2 
4 
1 
1 


O 
Z, 

o 


O    M    m 

H  •  "■» 

°&> 

a  ? 


2,000 
2,000 
4,000 
2,000 
4,000 
2,000 
4,000 
2,000 
2,000 
4,000 
4,000 
4,000 
2,000 
4,000 
1,000 
1,000 
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The  following  are 

THE  BIDS  IX  DETAIL  FOR  SUPPLYING  AND   ERECTING  SUBSTRUCTURE  FOR  CHI 

In  Order  of  Magnitude-  Lowat 


i 

K 

OS    . 

o  u 

9} 

_  o 

"< 

K& 

F- 

a 

<^     ** 

2Z 

«  . 

»  o 

o 

< 
c 

O  > 

b 

fd 

c*c 

C^ 

55 

K 

11 

2 

7 

3 

9 

4 

6 

4 

6 

12 

7 

14 

8 

5 

9 

8 

10 

13 

11 

10 

12 

3 

13 

2 

NAME  AND  ADDRESS  OK  BIDDER. 


MoArthur  Hros.  Co.  and  Winston  &  Co.,  Chicago 

J.  H.  Esson,  Chicago 

Campbell  &  Brown,  Chicago   

Chicago  Star  Construction  and  Dredging  Co.,  Chicago 

Hayes  Bros.,  Janes?ille,  Wis 

Jonathan  Clark  &  Sons,  Chicago 

Heidmaler  «fc  Neil,  Chicago 

Lydon  &  Drews  Co.,  Chicago 

H.  A.  Boedker*&  Co.,  Chicago 

Benezette  Williams,  Chicago 

D.  H.  Hayes,  Chicago 

The  Griffiths  &  MoDermott  Construction  Co.,  Chicago. 
John  C.  Robinson,  Chicago , 


EXCAVATION 

10,669 

CU."  YDS. 


£&g 


Cts. 
36 
35 
50 
45 
40 
50 
80 
50 
40 
50 
GO 
60 
96 


Total. 


I  3,840 
3,784 
5,334 
4,801 
4,267 
5,334 
3.200 
5,8-14 
4,267 
5.834 
6,401 
6,401 

10,242 


84 
15 
50 
05 
60 
50 
70 
50 
GO 
50 
40 
40 
24 


(b) 

SHEET  TILIXG 
4,000  FT. 


$8100 
18  00 
80  00 
45  00 
20  00 
22  00 
22  00 
80  00 
26  00 
25  00 
40  00 
25  00 
25  00 


Total. 


124  00 

130  00 

1»» 

titt 
13)00 
104  00 
100  00 
J  60  00 

ioo  a 

100  00 


The  following  are 

THE    BIDS    IN    DETAIL    FOR    SUPPLYING    AND    ERECTING    SUBSTRUCTURE  FOB 

In    Order  of  Magnitude  —  Lotsaf 


O  H 


1 

2 

3 
4 
5 
0 

r» 
I 

8 

9 

10 

11 

12 


< 

5 

h  K 
O  > 

pa 


11 

c 

< 

12 
4 

14 
5 
1 

13 

10 
2 
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NAME  AND  ADDRESS  OF  BIDDER. 


(a) 

EXCAVATION 

3,651 

CU.  YDS. 


Mc Arthur  Bros.  Co.  and  Winston  &  Co.,  Chicago $0  36 

Chicago  Star  Construction  and  Dredging  Co.,  Chicago 45 

J.  H.  Esson,  Chicago <J8 

Jonathan  Clark  &  Sons  Co.,  Chioago 50 

Haves  Bros.,  Janesville,  Wis 48 

Heidmaler  &  Neu,  Chicago 80 

Lydon  &  Drews  Co  ,  Chicago '  50 

B.  Lantry  Sons,  Ft.  Madison,  la 60 

Benezette  Williams,  Chicago 50 

1).  H.  Hayes,  Chicago : 60 

John  C.  Robinson,  Chioago 1  35 

The  Griffiths  &  McDerraott  Construction  Co.,  Chicago 60 


$1,814 
1,642 
1,387 
1,825 
1,569 
1,095 
1,825 
2,190 
1,825 
2,190 
4,928 
2,190 


86 
95 
88 
50 
93 
SO 
50 
60 
50 
60 
&> 
60 


(ft) 

SHEET  PILIHC 

2,000  rr. 


$8100 
45  00 
20  00 
22  00 
2000 
22  00. 
30  00 
25  00 
SSOOj 
4O00| 
25  00, 
25  00 


Total. 


80« 

4)00 
44* 
40  00 
44  00 
00  00 
50  00 

50  00 
80  00 

50  00 

50  00 
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CAGO,  MADISON  &  NORTHERN  RAILROAD  BRIDGE  NEAR  EAST  END  OF  SECTION  N. 
Bid  First  —  Opened  Sept.  8.  13U7.  v 


(C) 

(<*> 

(«) 

</) 

<<7> 

TIMBER  IN 

FILX9. 

PILES  DRIVEN 

NATURAL 

PORTLAND 

FOUNDATION 

17, 

950  FT. 

IN' 

CEMBNT  CON- 

CEMENT CON- 

194,200 FT. 

FOUNDATION 

CRETE. 

CRETE 

17, 

960  ft. 
Total. 

270 

CU.  YD8. 

Total. 

1,819 

CU.   YD8. 

• 

Total. 

• 

Total. 

8h* 

Total. 

£sl 

Aos 

• 

£  ao 

F  ®  d 

&4  ao 

Ota. 

Cts. 

$23  00 

$4,272  40 

14 

$2,518  00 

6tt 

$1,160  75 

$3  80 

$  891  00 

$5  00 

$6,595  00 

24  60 

4,767  90 

13K 

2.428  25 

26 

4,667  00 

826 

877  50 

5  10 

6,726  90 

8000 

6,826  00 

18 

8,281  00 

17 

3,051  50 

8  26 

877  50 

4  76 

6,265  25 

28  00 

5,487  00 

14 

2,513  00 

11 

1,974  50 

325 

877  50 

5  25 

6,924  75 

22  60 

4,809  50 

17 

3,061  50 

15 

2,692  50 

8  50 

945  00 

5  75 

7.584  25 

25  00 

4,866  00 

15 

2,692  50 

5 

897  50 

4  80 

1,161  00 

5  50 

7,254  50 

26  00 

4,856  00 

17 

3,051  50 

10 

1,795  00 

3  60 

972  00 

5  70 

7,518  80 

27  00 

5,248  40 

14 

2,513  00 

10 

1,795  00 

4  00 

1,080  00 

5  50 

7,254  50 

20  00 

5,681  80 

16 

2,873  00 

16 

2,872  00 

400 

1,080  00 

6  25 

8,248  75 

28  00 

5,487  60 

25 

4,487  50 

4 

718  00 

5  80 

1,566  00 

7  00 

9,288  00 

26  80 

5,204  56 

19 

8,410  50 

80 

5,885  00 

825 

877  50 

5  50 

7.264  50 

24  00 

4,660  80 

17 

8,051  50 

85 

6,282  50 

896 

1,066  50 

5  45 

7,188  65) 

3700 

7,185  40 

15 

2,693  50 

84 

6,108  00 

8  70 

999  00 

5  80 

7,660  20 

•A) 

MAMONRY 

2.196 
CU.  YDS. 


Total. 


$9  40 

9  50 

9  24 

10  40 

10  40 

11  75 

12  66 
12  50 
12  40 
12  00 
18  50 
14  75 
12  70 


$20,042 
20,862 
20,291 
22,888 
22,838 
25,808 
27,779 
27,450 
27,280 
26,862 
29,646 
82,891 
27,889 


40 
00 
04 
40 
40 
00 
40 
00 
40 
00 
00 
00 
20 


TOTAL. 


$40,045  89 
44,120  70 
44,996  79 
45,546  80 
45,828  75 
48,006  00 
49,259  90 
50,790  40 
52,801  55 
58,228  60 
58,889  40 
01,142  25 
62,861  54 


ATCHISON,  TOPEKA  &  SANTA  FE  RAILWAY  BRIDGE  AT  WEST  END  OF  SECTION  N. 
Bid  First— Opened  Sept.  S,  t897. 


(c) 

TIMBER  IN 

FOUNDATION 

18,800  FT. 


(d) 

FILES. 

17,340  ft. 


$22  00 
28  00 

24  50 
26  00 

23  50 
2510 
8000 

25  00i 
2800. 

26  801 
87  00 

24  00| 


Total. 


413  60. 
526  40: 
460  60 
488  80 
441  80 
471  88, 
564  00 ! 
470  00, 
526  40 
:03  &i, 
695  60. 
451  20' 


—  az: 

Cts. 
14 

14  : 

1»H 

15 

18 

17 

14 

18  ' 

25 

19 

15 

17  ' 


Total. 


PILES  DRIVEN 

IN 

FOUNDATION. 

17,340  FT. 


$2,427  60 

2,427  60 

2,340  90 

2,601  00 

3.121  20 

2,947  80 

2,427  60 

8,121  20 

4,885  00 

3,294  60 

2.601  00 

2,947  80 

»     £ 

w  ^ 

Total. 

F*B 

i 

a.  as 

Cts. 

■ 

6^ 

$1,127  10 

11 

1,907  40 

26 
5 

4,508  40 
867  00, 

15 

2,601  00 1 

10 

1.784  001 

10 

1,784  00' 

20 

3.468  00 i 

5 

867  00j 

30 

5,202  001 

34 

5.895  00 1 

35 

6,009  00 1 

(/) 

NATURAL 
CEMENT  CON- 
CRETE. 

3h  aS 

Total. 

PORTLAND 
CEMBNT  CON- 
CRETE. 
977  CU.  YDS. 


MASONRY. 
1,855 

cr.  YDS. 


o 


(Lao 

$5  00 

5  25 

5  10 

5  50 

5  75 

5  70 

5  50 

5  25 

6  50 

5  50 

5  40 

5  45 

Total. 


$4,885  00 
5,129  25 
4,982  701 
6,873  50 
5,617  75' 
5,568  901 
5,373  50 
5,129  25 
6,350  50 
5,373  50, 
5,275  80> 
5.821  05 


•c 


?h  as 


$  940 

10  40 

976 

12  00 

10  40 
12  00 
1250 
1100 

11  86 
14  00 

12  58 
14  75 


TOTAL. 


Total. 


$12,787  OOl 
14,092  00 
13,211  :J5 
16,260  00' 
14,092  00 
16,260  00 
16,937  50 
14,905  00. 
10,056  75 
18,970  00 
17,005  25' 
19.986  25 


$24,906  66 

25,815  60 

26.931  23 

27,459  80 

27.483  68 

28,121  88 

28,922  10 

29.334  05 

30,011  15 

35,614  54 

36.452  10 

37,019  50 
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The  following  are 

THE    BIDS   IN    DETAIL    FOR   SUPPLYING    AND   ERECTING    SUBSTRUCTURE    FOR    ATCH 

In  Order  of  Magnitude  —  Lowest 


§  . 
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n  s 

o 
o  ° 


1 

2 
3 
4 
S 
6 

< 

8 

9 
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« 
O 

« 

c  > 
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11 
12 

14 
5 
1 
8 

15 

10 
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16 


NAME  AND  ADDRESS  07  BIDDKB. 


Mo  Arthur  Bros.  Co.  and  Winston  &  Co.,  Chicago 

J.  H.  Etfson,  Chicago 

Jonathan  Clark  &  Sons  Co.,  Chicago 

Heldmaier  &  New,  Chicago 

Lydon  &  Drews  Co.,  Chicago 

B.  La n try  Sons,  Ft.  Madison,  la 

H.  A.  Boedker  &  Co.,  Chicago 

Gahan  &  Byrne,  Chicago 

D.  H.  Haves,  Chicago 

The  Griffiths  &  McDermott  Construction  Co.,  Chicago 
Campbell,  Dennis  &  Co.,  Joliet,  III 


"(a) 

(o) 

EXCAVATION 

SHEET  PILTXG 

6,688 

8,000  ft. 

CU.  YDS. 

• 

+a 

Prloe 
per 
en.  y 

Total. 

Price 
per 
1000  f 

Total. 

Cts. 

35 

$1,990  80 

$3100 

*  98  00 

87 

2,104  56 

20  00 

60  00 

50 

2,844  00 

22  00 

(mm 

30 

1.706  40 

2200 

6689 

50 

2,844  00 

30  00 

909 

60 

8,412  80 

25  00 

75  66 

40 

2,275  20 

26  00 

78  09 

81 

1,768  28 

20  00 

60  00 

60 

8,412  80 

40  00 

MO  00 

60 

3,412  80 

25  00 

75  00 

55 

8,128  40 

28  00 

84  00 

The*  following  are 

THE    BIDS    IN    DETAIL   FOR   SUPPLYING    AND    ERECTING    SUBSTRUCTURE    FOR    CHI 

In  Order  of  Magnitude  —  Lawett 
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NAME  AND  ADDREflH  OF  BIDDER. 


Mc  Arthur  Bros.  Co. "and  Winston  &  Co.,  Chicago 

J.  H.  Esson,  Chicago 

Campbell  A  Brown,  Chicago 

Heldmaier  &  Neu,  Chicago 

Jonathan  Clark  &  Sons  Co.,  Chicago 

Lydon  &  Drews  Co.,  Chicago 

D.  H.  Hayes,  Chicago 

The  Griffiths  &  McDermott  Construction  Co.,  Chicago 


(a) 

EXCAVATION 

8,016 

OU.  YDS. 


•S  u    . 


Cts. 
46 
40 
50 
30 
50 
90 
60 
GO 


Total. 


$1,887  86 
1,206  40 
1,508  00 
904  80 
1.506  00 
2,714  40 
1.809  60 
1,809  60 


SHEET  PILING 

1,000  ft. 


X  ft,. 


$8100 
20  00 
8000 
22  00 
2200 
80  00 
4000 
25  00 


Total. 


SI  00 
20  00 
30  00 
22  00 
22  00 
80  00 
40  00 
25  00 
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I90N,  TOPEKA   AND  SANTA  FE  RAILWAY  BRIDGE  NEAR  EAST  END   OF  SECTION  G  : 
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(c) 

timber  in 

foundation 

21,400  ft. 


$22  00 
34  60 
36  00 
2510 
9000 
26  00 
80  00 
2600 
36  80 
24  00 
85  00! 
I 


Total. 


470  80 
524  80 
556  40 
53?  14 
643  00 
535  00 
642  00 
585  00 
578  52 
518  60 
749  00 


(«n 


PILES*. 

18,600  ft. 


(«) 

PILE8  DRIVEN 
IN 

foundation 
18,600  ft. 


(J) 


NATURAL 
CEMENT  CON- 
CRETE 


8  £ 

.11   L* 

Total. 

Cts. 

14 

$2,604  00 

13H 

2,511  OOl 

15 

2,790  00, 

1? 

8,162  00 

14 

2.604  00 

18 

3,848  00 

17 

3,162  00 

15 

2,790  00 

19 

8,584  00 

17 

3,162  00 

24 

4.464  00 

Total. 

Cob 

a,  as 

Cts. 

ZH 

$1,209  00 

26 

4,886  00! 

5 

980  00 

10 

1,860  00 

10 

1,860  00 

20 

3,720  00 

16 

2,976  00 

25 

4,650  00 

80 

5,580  0C 

85 

6,510  00 

89 

7,254  00 

a,  o.« 


Total. 


(9) 

PORTLAND 

CEMENT  CON- 

CRETE 

1,071 

CU.  YDS. 

«      •« 

* 

8    * 

•5-  ►« 

Total. 

h«S 

(Li  -,© 

$5  00 

$5,855  00 

5  10 

5,462  10 

5  50 

5,890  50 

5  70 

6,104  70 

5  50 

5,S90  50 

5  25 

6,622  75 

6  50 

6,961  50 

6  87 

7,857  77 

5  50 

5,890  50 

5  45 

5.836  95 

6  50 

6,961  50 

(A) 

MASONRY 

1,675 
CU.  YDS. 


-    i 

CU  fi.sy ' 


>  940 
9  75! 
12  00 
1210 
12  50 
1100 

12  75 
14  00 

13  50 

14  751 
16  74. 


Total. 


$15,745  00 
16,331  25 
20,100  00 
20.267  50 
20,987  50 
18.425  00 
21,856  25 
23,450  00 
22.612  50 
24,706  25 
28,089  50 


TOTAL. 


$27,467  60 
31.829  21 
88,176  90 
83,708  74 
34,868  00 
85,188  55 
37,450  95 
40,606  05 
41,728  82 
44,216  60 
50,680  40 


CAGO  AND  CALUMET  TERMINAL  RAILWAY  BRIDGE  NEAR  WEST  END    OF  SECTION  E  : 

Bid  First  —  Opened  Sejtt.  8,  1807. 
t 


, — 
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- 

(c) 

id) 

(«) 

(/) 

iff)                         (A) 

TIMBER  IN 

PILES 

PILES  DRIVEN 

NATURAL 

PORTLAND        '           MASONRY 

FOUNDATION 

3,9G0  ft. 

IN 

CEMENT  CON- 

CEMENT CON-     '                1,216 

7,862  FT. 

FOUNDATION 

CRETE 

CRETE                         CU.  YD*. 

TOTAL. 

8,960  FT. 

226  CU.   YDS. 

488  CU.  YDS.      1 

Price 
per 
1000  ft. 

Total. 

Total. 

Price 

f>er 
In.  ft. 

Total. 

Price 
per 
cu.  yd. 

Total. 

Price 
per 
cu.  yd. 

Total. 

•6' 
g*i    Total. 

I 

Cts.  ' 

i   Cts. 

1 

$22  00' 

$  161  74 

14    | 

$  554  40     10 

$   896  00 

$3  5o!    $  791  00,  $5  00 

$2,440  00  $  9  40;$11,480  46 

$17,191  90 

25  00, 

183  80 

18« 

534  60'    26 

1,029  60 

3  00,        678  00|    4  90 

2,391  20 

9  501   11,552  00 

17,595  60 

80  00, 

220  56 

18 

712  80l     17 

678  20 

8  55'        802  80,    4  95 

2,415  60 

9  251   11,248  00 

17,610  46 

2510 

184  54 

17 

678  20.     10 

896  00 

8  60         813  60!    5  70 

2.781  60 

12  16,   14.774  40 

20,550  14 

26  00 

191  15 

15     1 

594  00       5 

198  00 

4  80         971  80)    5  50 

2.684  00 

12  001   14,592  00 

20,760  95 

30  00 

220  56     14    l 

554  40     21 

831  60 

4  00,        904  OOl    6  00 

2,928  00 

12  50    15.200  00 

23,382  96 

26  80 

197  03     19    ' 

752  40,    30 

1,188  00 

8  25         784  501     5  50 

2,684  00 

18  25 

16.112  00 

23,517  58 

24  00, 

176  45     17    1 

673  20 '    85 

i 

1,886  00 

3  95 

892  70 

5  46 

2,659  60 

14  75 

17,936  00 

25,558  55 
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ADJOURNMENT  TO  SPECIAL  TIME. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
moved  that  when  this  Board  adJQurns, 
it  do  adjourn  to  meet  Wednesday,  Sep- 
tember 15,  1897,  at  1:30  o'clock  P.  M. 
sharp. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 


ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Smyth,  the  Board  then 
adjourned. 
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—OP  THE— 


Board  of  Trustees 


—OP  THE— 


Sanitary  District  of  Chicago. 


SEPTEMBER  15,  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


ADJOURNED  MEETING. 

The  adjourned  session  of  the  three 
hundred  and  sixty-second  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  Security  Building. 
Wednesday,  September  15,  1897,  at  1:80 
o'clock  P.  M.,  pursuant  to  motion. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call,  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly, 
Smyth  and  Wenter  —  eight  members, 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  September  8, 1897,  were  approved  as 
printed,  on  motion  of  Mr.  Boldenweck, 
seconded  by  Mr.  Eckhart. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 

Edward  E.  McMorran  &  Co.  (repairing  molds) %    1  75 

Chicago  Edison  Company  (electric  lighting) 3  07 

Ed  Kandler  (repairing  instrument) 4  25 
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The  Gunthorp- Warren  Printing  Company  ( printing) $  189  00 

The  X-Rays  Print  Company  (blue  prints) 8  82 

Eugene  Dietzgen  Company  (bine  prints) 61  28 

Pearson  Brothers  (blue  prints) 27  71 

J.  M.  Beardsley  (expense) 6  10 

W.  T.  Keating  (traveling  and  expense) 88  84 

$    880  27 

LAW.  DEPARTMENT. 

J.  W\  Nadelhoffer  (expense) S     52  90 

Total $    888  17 


Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  vouchers,  as  read 
and  shown  above,  be  approved  and  or- 
dered paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bol  den  week,  Brad  en,  Garter, 
fickhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following 
requisitions: 

No.  548,  Engineering  Department 
(requisition  blanks) $10  00 

No.    1081,   Clerical    Department 
(stationery) 26  00 

Mr.  Carter,  seconded  by  Mr.  Braden, 
moved  that  the  Requisitions  Nob.  548 
and  1081,  as  read  and  shown  above,  be 
allowed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter—eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

MONTHLY    REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
August,  1897,  which  was  read,  and,  by 
unanimouH  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 
"Chicago,  September  1, 1897. 
lb  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen — I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to.  the 
Clerical  Department  during  the  month  of 


August.  1897,  was  $992.09,  divided  as 
follows: 

Salaries $983  88 

General  expenses 8  75 

Total $    992  08 


There  are  no  outstanding  liabilities 
beyond  usual  small  current  bills  against 
the  Clerical  Department,  and  the  ex- 
penses for  the  present  month  will,  from 
present  indications,  be  about  $1,000.00. 

The  total  amount  expended  and 
charged  to  the  General  Account  during 
the  month  of  August,  1897,  was  $3,758.61, 
divided  as  follows: 

Kent  for  August $    558  83 

Advertising 867  06 

Printing 129  95 

Salaries 2,508  89 

General  expenses. 194  95 

Total.... $  8,758  61 

There  are  no  outstanding  liabilities 
beyond  usual  current  bills  against  the 
General  Account,  and  the  expenses  for 
the  present  month  will  be  about  $3,000. 

During  the  month  of  August,  1897, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $82,440.86,  as  follows: 

Engineering  Department $  18  905  06 

Clerical  Department 992  08 

Law  Department 4,201  71 

Law   Department  —  Land  Ac- 
count    1,024  60 

Treasury  Department. 166  66 

General  Account 3,733  61 

Police  Department 2,667  68 

Maintenance  Account 728  96 

Emergency    Fund,  F.    W.   C. 

Hayes,  Attorney 5,000  00 

Total $82,440  86 
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The  total  1896  tax  levy  warrants  out- 
standing at  date  of  last  report  was 
$1,047,169.52,  and  of  this  amount  the 
sum  of  $166,246.81  was  redeemed  during 
the  month,  and  attached  coupons  for  ac- 
crued interest  on  this  latter  amount  to 
date  of  redemption,  amounting  to  $7,- 
805.55  were  paid  by  the  Treasurer,  for 
which  no  warrant  was  required. 

During  the  month  vouchers  issued  to 
the  amount  of  $105,867.04  were  paid  in 
tax  levy  warrants,  with  five  per  cent  in- 
terest coupons  attached,  drawn  against 
the  tax  levy  for  1897,  for  accounts  as 
shown  below : 

The  total  expenditures,  therefore,  for 
the  month  were  as  follows: 

1897  Tax  Levy  Warrants- 
Construction  Account $101,508  91 

1897  Tax  Levy  Warrants- 
Maintenance  Account 1,879  00 

1897  Tax  Levy  Warrants- 
Account  Weir,  McKechney 
&  Co.,  repairing  levee,  Sec- 
tion F 1,476  69 

1897  Tax  Levy  Warrants, 
General  Account 1,507  44 

Regular  Warrants 82,440  86 

1896  Tax  Levy  Warrants  re- 
deemed    166,246  81 

Interest  on  warrants  re- 
deemed         7,305  55 

Total  (inclusive  of  war- 
rants redeemed) $311,859  76 


Of  the  $381,318.00  appropriated  Janu- 
ary 20, 1897,  for  the  paj  ment  of  depart- 
mental and  direct  operating  expenses, 
there  were  expenditures  during  the 
month  of   $26,415.76,  leaving  the  unex- 

fBnded   balance    of    the   appropriation 
196,517.48. 

Of  the  total  amount  of  1896  tax  levy 
warrants  issued  to  date,  there  is  now 
outstanding  the  sum  of  $880,921.71,  and 
of  the  1897  tax  levy  warrants  issued  to 
date,  the  total  amount  is  now  outstand- 
ing and  amounts  to  the  sum  of  $1,154,- 
385.51. 


Respectfully  submitted. 


(Signed) 


James  Rkddick, 

Clerk.19 


MONTHLY    REPORT    FROM      ENGINEERING 

DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  August  1897,  which  was  read,  and, 


by   unanimous    consent,   was    ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  Sept.  15,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department  for  the  month  of  August, 
1897;  also  a  classified  statement  of  the 
expenses  to  Sept  1st,  1897: 

Salaries $  12.609  98 

Supplies,  etc 2,860  99 

Contractors'  estimates,  reg- 
ular   101,871  52 

Contractors' estimates,  extra  802  94 

Total $117,645  48 


I  estimate  the  expenses  of  the  Depart* 
ment  for  September  will  be  $160,000.00. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


"Chicago,  Sept.  14, 1897. 
hham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sir— 1  herewith  submit  the  report 
of  the  work  of  construction  for  the  month 
of  August,  1897,  accompanied  by  the  usual 
tabulated  statements,  showing  its  con- 
dition up  to  September  1st,  1897. 

The  weather  during  the  month  was  very 
favorable  for  good  progress.  Showers 
were  recorded  on  two  days .  Thermometer 
readings  varied  between  60  degrees  and  86 
degrees  Fahrenheit. 

Main  Channel. 

The  value  of  the  work  done  during  the 
month  amounted  to  $79,170.87,  consisting 
of  201,602  cubic  yards  glacial  drift,  23,594 
eubio  yards  solid  rock,  and  607.8  cubic 
yards  retaining  wall. 

Section  O—  The  three  dipper  dredges  con- 
tinued work  during  the  month  with  day 
shifts  only.  The  total  number  of  shifts 
worked  was  75;  the  output  was  46,949  cubic 
yards,  loaded  into  220  scows,  making  an 
average  of  626  cubic  yards  per  dredge  day, 
and  218  cubic  yards  per  scow  load. 
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A  wheel  scraper  force  worked  at  the  west 
end  of  section,  grading  for  a  narrow  gauge 
track  from  Section  N  to  the  West  .Park: 
1,875  cubic  yards  were  removed  by  this 
method. 

Section  lf->The  steam  shovel  and  in- 
cline conveyor  plant  continued  work,  ex- 
cavating 18,942  cubic  yards  in  20  shifts,  an 
average  of  about  947  cubic  yards  per  shift. 

Both  the  wheel  scraper  and  Peteler  car 
plants  continued  excavating  the  Main 
Channel  prism  between  the  steam  shovel 
cut  and  the  eaBt  end  of  the  section,  as  re- 
ported last  month .  The  total  output  was 
25,857  cubic  yards,  of  which  8,080  cubic 
yards  were  removed  from  the  Chicago, 
Milwaukee  and  Northern  Railway  and 
Kedzie  avenue  bridge  pits.  The  wheel 
scrapers  worked  400%  days  moving  18,708 
cubic  yards  into  the  Kedzie  avenue  bridge 
approaches,  the  Santa  Fe  Railway  em- 
bankment east  of  Kedzie  avenue  and  into 
the  spoil  area.  The  Peteler  cars  moved 
12,154  cubic  yards  into  the  C.  M.  AN. 
Railway  deviation  west  of  Kedzie  av- 
enue, loaded  by  571  shovelers  working  one 
day. 

An  output  of  945  cubic  yards  was 
dumped  into  the  south  spoil  west  of  Ked- 
zie avenue  by  a  small  wbeelscraper  force, 
working  29%  scraper  days. 

Work  on  the  subway  under  the  C.  M.  & 
N.  Railway  as  reported  in  last  report  was 
completed  and  the  work  of  laying  the 
narrow  gauge  track  was  commenced. 

The  plant  was  increased  by  24  dump 
cars  and  1%  miles  of  track. 

Section  U  —  On  August  .  16  a  small 
scraper  force  began  trimming  up  the 
surface  ditches;  this  was  completed  on 
August  28th. 

Section  G— The  wbeelscraper  force 
reported  last  month  as  re-sloping  and 
trimming  bottom,  completed  this  work  on 
August  17th. 

A  wheelscraper  force  was  employed  on 
the  Santa  Pe  deviation  during  a  portion  of 
the  month. 

Section  F— The  steam  shovel  and  in- 
cline plant  continued  work  with  day  and 
night  shifts,  excavating  27,474  cubic  yards 
in  46%  shifts,  an  average  of  591  cubic 
yards  per  shift. 

The  progress  of  this  plant  necessitated 
the  moving  of  Weir,  McKechney  &Co.'s 


bridge  conveyor  parallel  with  the  Main 
Channel. 

The  abandoned  Desplaines  River  bed 
prevents  the  moving  of  this  conveyor  at 
right  angles  and  away  from  the  Main 
Channel. 

Section  E— The  steam  shovel  and  in- 
cline plant  continued  work  until  August 
5th,  when  this  method  was  abandoned. 
Since  this  date  the  shovel  has  been  un- 
dergoing repairs  and  will  be  employed 
loading  small  dump  cars  some  time 
in  the  future.  A  loop  was  built 
in  the  former  plant's  pit,  and  is  connected 
with  a  permanent  wooden  incline  out  of 
the  pit,  and  an  unloading  track  notched 
into  the  steel  incline  waste  bank. 

The  two  shovels  and  earth  incline  con- 
tinued work, as  previously  reported.  The 
output  of  the  two  plan ts  was  18,718  eubic 
yards,  in  52  shifts,  an  average  of  about  860 
cubic  yards  per  shift.  A  steam  boiler  and 
three  rock  drills  were  installed;  the  output 
was  about  680,cublc  yards  of  solid  rock. 

Section  JD— Track  was  laid  on  the  C.  & 
C.  T.  tempory  deviation. 

The  oableway  continued  work,  excavat- 
ing 2,125  cubic  yards  of  glacial  drift  in  24% 
shifts,  an  average  of  about  87  cubic  yards 
per  shift,  and  9,293  cubic  yards  solid  rock 
in  24%  shifts,  an  average  of  379  cubic  yards 
per  shift 

Section  C—  About  15,400  cubic  yards 
were  excavated  during  the  month,  of 
which  11,600  cubic  yards  were  removed  by 
two  steam  shovels  in  28%  shifts,  an  aver- 
age of  about 490  cubic  yards  per  shift. 

Section  A— About  25,400  cubic  yards 
glacial  drift  and  2,800  cubic  yards  solid 
rock  were  removed  during  the  month,  of 
which  21,900  cubic  yards  of  glacial  drift 
were  removed  by  three  steam  shovels  in 
56%  shifts,  an  average  of  888  cubic  yards 
per  shift. 

Section  l.  About  8,500  cubic  yards 
glacial  drift  and  11,000  oublc  yards  of 
solid  rock  were  removed  as  follows: 

Glacial  Drift. 


m 

> 
o 

3 

Number 
of  Shif  ts. 

No.of  Cu- 
bic Yds. 

Average 
per  shift. 

Method  of 
Handling. 

No.  184 
Cant.  2 

LSI* 

4,900 

8,fi()0 

516 
*2tt" 

Locomoti's  A  Care. 
Cantilever  No.  *. 
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Solid  Rock. 


* 

1- 

Sri 

o 

S 

+» 
fc. 

o 

g* 

%- . 

«J3 
6Cx 

Method  of 

> 

a 

,0»~ 

B2 

Handling. 

O 

SCO 

c^ 

>a 

O 

25 

fc 

*: 

Cant.  1. 

14H 

4,900 

838 

Cantilever. 

Cant.  2. 

11 

3,700 

330 

Cantilever. 

Derrick 

12 

700 

57 

Filling  back  of  wall 

Quarry 

1,700 

About  240  cubic  yards  retaining  wall 
were  laid  daring  the  month  by  one  setting 
derrick  in  three  shifts,  an  average  of  80 
yards  per  shift. 

Abont  1,700  square  yards  of  slope  paving 
were  laid  during,  the  month  by  one  setting 
derrick  in  26  shifts,  an  average  of  65 
square  yards  per  shift 

Pumping  Station,  Section  14—  Contin- 
ued dry  weather  has  required  the  use  of 
the  rotary  pump  only  throughout  the 
month  and  it  has  been  shut  down  for  a 
portion  of  the  Saturdays  and  all  of  the 
Sundays  during  this  month.  The  highest 
gauge  reading  was  1.4  above  grade,  for 
three  times  only  the  depth  of  water  was 
over  1.0.  The  general  elevation  of  water 
at  the  pumps  has  been  grade. 

Sear  Trap  Darn,  Foundations,  Etc. 
Excavation  has  continued  throughout 
the  month,  all  suitable  stone  passing 
through  the  crusher.  The  remaining 
material  has  been  used  for  filling  back  of 


retaining  walls  and  within  abutment 
areas.  Total  amount  estimated  to  have 
been  moved  in  August  was  2,828  cubic 
yards. 

Concrete  Masonry— Closing  openings 
in  retaining  wall  north  of  sluice  gates  was 
completed  on  the  6th  inst  The  retaining 
wall  at  the  south  end  of  the  Main  Channel 
was  practically  completed  on  the  10th  inst.  • 
Placing  concrete  for  the  north  abutment 
commenced  the  6th  inst,  for  the  south 
abutment  the  18th  inst.  and  between  the 
abutments  on  the  21st  inst  The  following 
table  shows  the  yardage  laid  at  the  various 
locations. 

Total Cu.  Yds.  TotalCu.Yd*. 
to  Date.       Laid  in  Aug. 
Location  of  Con /re  te  Masonry; 

Between  sluice  gate  piers —  1,571  327 

Retaining  wall  north  of  sluice 

gates 89  89 

Retaining  wall  south  end  of 

Main  Channel 571  571 

Between  abutments 261  261 

North  abutments 457  457 

South  abutments 144  144, 

The  Lydon  &  Drews  Company  worked 
one  dredge  from  August  9th  to  the  end  of 
the  month  on  the  Chicago  River  improve- 
ment work,  taking  out  a  total  of  5,160 
cubic  yards.  The  work  was  done  just  east 
of  Robey  street 

Respectfully  submitted, 
(Signed)  Thos.  T.  Johnston, 

A88t.  Chief  Engineer. 
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8TRUCTION   CONTRACTS.    SEPTEMBER  1,  1897. 


Amount 
Paid  to  Date. 

REMAINING  TO  BE  EARNED. 

REMAINING  TO  BE  PAID  ON  VOUCHERS. 

ft 

Total. 

Main 
Channel. 

Bridges. 

Total. 

Retained 
Percentages. 

Unpaid 
Vouchers. 

Total. 

a 

00. 

w 
Q 

$       6,205  40 

$       4,573  54 
243,568  98 
107,879  40 
168,015  06 
217,287  08 
287,299  64 
289,846  00 
282,851  97 
826,784  96 
274,860  92 
868,813  21 
511,201  96 
411,274  16 
430,557  49 
794,696  43 

1.180,540  94 
940,975  86 
841,291  85 

1,058,688  66 
765,860  92 
742,198  8? 
797,496  93 

1,020,497  22 
819,424  80 

1,025,140  21 
841,571  92 
860,549  99 
819,368  19 
931,467  10 
552,088  46 
166,646  42 
18,062  85 

49,851  68 
160  04 

• 

$         775  68 

83,143  81 
16,218  09 

$         856  18 
4,516  95 
6,020  06 

$    1,681  86 
87,660  76 
22,238  15 

281,229  69 

$77,400  99 
182,848  88 

$     77,400  99 
182,348  88 

...O' 

130,112  55 

..N 

158,015  06 

..M 

217,287  06 

819  82 

7,888  25 

819  82 
7,888  25 

..  L 

287,299  64 

..K 

289,846  00 

| 

288,280  80 

26,461  18 

9,084  44 

59,997  28 

148,187  40 

18,456  80 

10,578  85 

884  22 

12,904  26 

1,447  60 

28,461  18 

9,082  44 

59,997  28 

.     148,187  40 

13,466  80 

10,578  85 

884  22 

12,904  26 

1,447  60 

5,928  88 

46.805  00 
86,617  76 
58,275  42 
78,187  78 

56.806  75 
61,189  68 

102,468  09 
150,722  28 

5,928  88 
46,805  00 
48,128  82 
64,865  69 
76,780  45 
60,556  56 
61,189  68 
107,888  05 
156,789  29 

..H 

378,089  96, 

...G 

322,989  24 

18,510  56 

11,590  27 

8,642  72 

1,747  81 

..  F 

438^208  90 

..  E 

587,982  40 

...1> 

471,830  71 

..  C 

491,747  12 

..  B 

901,979  48 

5,029  06 
8,017  01 

:A 

1,389,290  28 

940,975  86 

841,291  85 

1,068,688  66 

..  2 

..  8 

..  4 

765,860  92 

..  5 

742,198  37 

..  6 

797,496  93 

..  7 

1,020,497  22 

14,787  04 

14,787  04 

..  8 

819,4*4  80 

..  9 

.    1,026.140  21 

..10 

841,571  92 

..11 

860,549  99 

1ft 

819,888  19* 

..13 

981,457  10 

..14 

652,088  46 

..16- 

160,942  02 

62,307  40 

62,807  40 

2,878  45 

11,518  15 

14,396  60 

18,052  85 

50,074  421 

37,242  07 

87,242  07 

222  79 

222  79 

■ 

160  04 

' 

8,664  66 

446  69 

3,110  09 

8,564  66 

1 

41,984  62> 

41,964  62 

$18,881,660  75 

$18,172,094  59 

$579,945  86 

$  37,242  07 

$    617,187  48 

$    641,016  80 

$     68,567  86 

$709,586  16 
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STATEMENT  SHOWING   CONDITION    OF 


AMOUNT  DOKB   DURING  AUGUST, 

1897. 

TOTAL  DONS  TO 

PMIONATION. 

Main  Channel. 

Ma- 
sonry. 

t                   Main  Channel. 

Glacial 
Drift. 

Solid 
Rock. 

Ret1!* 
Wall. 

Glacial 
Drift 

Solid 
Rock. 

Retaining' 
WalL 

5,150 
48,884 
46,744 

82,660 

1,268,096 

527,422 

728,180 

1,102,980 

1,149,081 

1,159,884 

994,070 

1,828,000 

986,808 

1,470,719 

1,914,912 

1,889,468 

1,648,114 

2,511,875 

1,880,066 

724,906 

426,706 

1,096,746 

952,586 

688,848 

181,721 

50,170 

76,692 

81,748 

44,021 

44,030 

88,810 

880,165 

85,824 

o 

N 

M 

mm 

L 

K 

I 

H 

-G 

F. 

27,474 

28,586 

2,125 

15,400 

s 

680 
9,298 

630 
86,240 

© 

<j 

B 

14,900 

12,800 

585,700 

483,750 

760,778 

262,428 

878,609 

549,856 

890,939 

1,141,252.1 

1,006,769 

1,141,890 

989,711 

998,709 

1,088,665 

1,022,796 

647,089 

7,288  .. 

A 

25,400 
8,500 

2,800 
11,000 

1 

240 

67,900 

2 

38,506 

3 

14.009 

4. 

08,160 

56,009.1 

80861.7 

B 

a 

........ 

.   . . 

7 , 

6,179.9 

8 

2,874.9 

9 

10 

11 

12 

9.286.94 

18 

10.888 

14 

871 

867.8 

S3. 567. 8 

«5 

44,811 .2 

Disposal  Works  at  Lockport 

8,800 

1,851 

Abandoned  Fixed  Bridges  over  M.  C . . 

1,289 
12,781 

A.,  T.  &  S.  P.  Ry.  Bridge,  Section  G. . . 

12,781 

24,501,606 

Totals 

219,883 

26.894 

607.8 

1,851 

11,981.198.1 

372J503  54 

*  Estimated  amount  indefinite. 
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1 

DATE. 

j         ESTIMATED  REMAINING  TO  BE 
DONE. 

'       PERCENTAGE 
|                    PLETEU. 

COM- 

River  Diversion. 

Masonry. 

Main  Channel. 

Main 
Chan- 
nel Ex- 
cavat'n 

R.  D. 
Exca- 
vation. 

Ma- 
soiiry. 

DESIGNATION. 

Glacial 
Drift. 

Solid 
Rock. 

j    Glacial 
Drift. 

Solid 
Rock. 

Ret'g 

Wall. 

Ma- 
sonry. 

* 

Chi.  River  Imp. 

o 

880,649 
586,421 

1 

76.91 
47.85 

100 
99.62 
97.83 

100 
91.04 
97.01 
84.79 
77.6* 
99.27 
97.61 
99.04 
97.72 
96.91 

100 

100 

100 

100 

100 

100 
98.87 

100 
;  100 

100 

I 

N 

i 

M 

4,159 
31,553 

L 

K 

I 

i 

96,142 

40,741 

151, 80t 

846,111 

i 

H 

G 

179,447 
95,718 

'16,724 
78.185 
14,760 

100 
100 

p 

E 

D 

162,587 
912,486 
859,858 

44,993 

886 

59.033 

2,4P5 

100 
100 
100 
100 
100 

100 
100 
100 
100 
100 
100 
100 
100 
100 

100 
100 

c 

100 

B 

A 

174,665 

17,398 

266 

99.31 
100 
100 
100 
100 
100 
100 
100 

,....  l 

119,284 

2 

3 

106,808 
12,256 

17,857 

> 

4 

1 

5 

118,647 

6 

97,917 
57,902 

43,102 
99,399 
16,878 
58,276 
15,877 
7.475 

7 

19,782 

* 

8 

40,763 

, 

9 

80.318 

_ 10 

12,699 

i 

i 

11 

11,789 

I  100 

I  100 

100 

100 

100 
100 
100 
100 
81. 78 

12 

13 

i 

14 

619 

i 

15 

3,091 

272 

6,686  j 

96.87 
5.51 

Disposal  Works. 
A  B.  over  M  C 

2*,099 

* 

i 

S.  F.  Br..  Sec.  G 

1,041.84! 

100 

E.,J.  &E.  Ry.Br. 

'   ' 

1,798,088 

258,659 

4,132.84] 

i 

1,768.553 

147,166          266 

6,636  1;    95.02 

i 

100 

99.98 
88.38 

—Retaining  Wall 
=-Ma«nnrv. 
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"Chicago,  September  14, 1897. 

Isham  Randolph  Esq.,  Chief  Engineer': 

Dear  8ir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  August  was  as  follows: 

Work  on  the  Regulating  Works  and 
Tail  Race  was  continued.  Considerable 
attention  was  given  to  plans  for  devel- 
opment of  water  power  in  connection 
with  Tail  Race  at  Lockport  and  Route 
"C"  through  Joliet.  Some  time  has 
been  given  to  plans  for  two  intercepting 
sewers  which  will  have  to  be  built  at 
Joliet  in  connection  with  Route  "  C." 

The  testing  of  cement  for  use  in  Re- 
taining Walls  and  Regulating  Works 
was  continued,  as  was  also  the  work  of 
preparing  record  photographs  and  the 
maintenance  of  water  guages. 

Some  time  has  been  devoted  to  plans 
for  improving  the  North  and  South 
Branches  of  the  Chicago  River,  mostly 
on  South  Branch  in  connection  with  by- 
passes at  Adams,  Jackson  and  Van 
Buren  streets. 

Inspection  of  Main  Channel  was  con- 
tinued. 

Some  time  has  been  given  to  hydraulic 
data  pertaining  to  the  Chicago,  Des- 
plaines  and  Illinois  Rivers  and  to  Lake 
Michigan. 

The  survey  party  finished  the  area  be- 
tween Church  and  Washington  streets, 
west  of  California  avenue.  The  last 
half  of  the  month  was  spent  in  taking 
flow  measurements  at  Joliet. 

Plans  for  the  substructure  of  the  P., 
C,  C.  &  St.  L.  Railway  bridge  have 
been  completed  and  work  continued  on 
detail  plans  for  the  superstructure. 

Work  was  also  continued  on  the  C, 
M.  &  N.  Railway  bridge,  detail  plans  be- 
ing ready  for  tracing  for  the  super- 
structure. 

Plans  for  the  substructure  of  the  Ked- 
zie  Avenue  Railway  bridge  are  com- 
pleted and  detail  plans  for  superstruct- 
ure are  ready  for  tracing. 

Work  was  continued  on  the  super- 
structure of  the  Chicago,  and  Calumet 
Terminal  Railway  Bridge. 

Detail  plans  for  the  superstructure  of 
the  A.,  T.  &  S.  Fe  Railway  bridge  at 
Twenty-sixth  street  are  now  ready  for 
tracing ;  detail  plans  for  superstructure 
of  the  A.,  T.  &  8.  Fe  bridge  at  Le  Moyne 
have  been  commenced  and  general  plans 
and  strain  sheets  for  the  A.,  T.  &  S.  Fe 


Railway  bridge  at  Lemont  have  been 
completed. 

Estimates  of  quantities  and  cost  of 
the  Southwest  Boulevard  and  Western 
Avenue  bridge  have  been  made. 

Considerable  time  has  been  spent  on 
temporary  structures,  such  as  pontoon 
bridges  and  dams  at  Western  avenue 
and  Pan  Handle  Crossing. 

The  regular  platting  was  continued  on 
the  following  maps : 

The  watershed  map  of  Chicago  and 
vicinity,  the  two  contour  maps  between 
Lemont  and  Joliet,  the  200'  scale  map 
of  the  Chicago  River  and  the  200'  scale 
map  of  Joliet  and  vicinity. 

The  following  drawings  were  made : 
Profiles,  plans  and  tracings  of  tail  race 
opposite  Lockport ;  plats  and  descrip- 
tions of  tracts  of  land  required  for  by* 
passes  Chicago  River,  ditto  of  tracts  8,  9 
and  0a  Chicago  River  ;  three  sets  prints 
giving  distances  and  areas  Chicago  River 
tracts.  Profile  through  Joliet  and  copy 
of  same.  Profile  of  Jackson,  Cass  and 
Jefferson  streets  across  Illinois  and 
Michigan  Canal.  Copy  of  map  of  Joliet 
of  1844  and  a  progress  map  for  Board 
room. 

The  expenses  for  September  will  be 
approximately  the  same  as  for  August. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Enqineer.n 

REPORT  IN   REFERENCE  TO  PINAL   PAT- 
MENT  ON  CONTRACT  FOR  SECTION  B. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  being  the  final  certificate 
in  reference  to  the  completion  of  the 
work  under  the  contract  with  Messrs. 
Heldmaier  &  Neu,  contractors  on  Sec- 
tion B,  showing  an  amount  of  sixty-two 
thousand  six  hundred  and  thirty  and 
twenty-seven  one  hundredths  dollars,  as 
the  amount  still  due  and  unpaid;  the 
report  being  accompanied  by  voucher 
and  statement  from  the  Chief  Engineer, 
the  latter  recommending  that  said  con- 
tractors be  allowed  yardage  in  excess  of 
the  final  estimate,  to  the  extent  of  20,000 
cubic  yards,  for  reasons  set  forth  in  the 
statement;  and  the  report  and  statement 
were  read. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
week,  moved  that  the  recommendation 
of  the  Chief  Engineer  be  concurred  in 
and  that  the  amount  shown  in  the 
final  estimate  to  be  due  said  con- 
tractors  be  paid   them,  together  with 
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the  amount  recommended  by  the 
Chief  Engineer  as  an  adjustment  of  the 
dispute  between  the  District  and  the  said 
contractors;  said  payment  to  be  made  on 
the  execution  by  said  contractors  of  a 
proper  indemnifying  bond,  to  be  ap- 
proved by  the  Committee  on  Finance, 
securing  the  District  from  possible 
damages  in  certain  suits  now  pending 
against  said  contractors,  and  upon 
proper  receipts  and  releases  being  filed 
with  the  District  by  said  contractors. 

Mr.  Career,  seconded  by  Mr.  Eckhart, 
moved  as  an  amendment  that  the  entire 
matter  be  referred  to  the  Committee  on 
Engineering. 

On  roll-call  on  the  motion  to  refer  to 
the  Committee  on  Engineering,  the  vote 
stood:  Yeas — Messrs.  Carter. and  Eck- 
hart— two.  Nays— Messrs.  Boldenweck, 
Braden,  Jones,  Kelly,  Smyth  and  Wen- 
ter—  six. 

Upon  which  result  the  President  de- 
clared the  motion  lost. 

On  roll-call  on  the  motion  of  Mr. 
Jones,  the  vote  stood:  Yeas — Messrs. 
Boldenweck,  Braden  Jones,  Kelly,  Smyth 
and  Wenter — six.  Nays — Messrs.  Car- 
ter and  Eckhart — two. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Before  voting  on  the  motion  of  Mr. 
Jones,  Mr.  Eckhart  made  the  following 
explanation,  which  he  desired  to  have 
recorded  in  the  minutes  of  the  Proceed- 
ings: 

"  I  want  to  explain  my  vote. 
I  am  "willing  to  vote  aye  if  the 
amount  that  this  order  proposes  to  pay 
to  these  contractors  was  the  amount  of 
the  material  actually  excavated  by  them, 
as  shown  by  the  records  of  this  District; 
since  it  attempts  to  pay  more,  I  shall 
vote  no." 

The  following  is 

THE  REPORT: 

"Chicago,  Sept.  15, 1897. 

To  the  Honorable  the  Board  of  Trustees 
ef  the  Sanitary  District  of  Chtcaqo: 

Gentlemen  — 1  hereby  certify  that 
Messrs.  Heldmaier  &  Neu,  contractors  for 
Section  B  of  the  Main  Channel,  have  com- 
pleted all  of  the  work  covered  by  their 
contract  for  said  section,  in  accordance 
with  the  contract,  and  to  the  full  satisfac- 
tion of  the  Chief  Engineer.  This  certifi- 
cate is  subject  to  any  unaccrued  or  unma- 


tured liabilities  or  duties  arising  or  grow- 
ing out  oi  said  contract. 

The  total  amount  of  work  done  by  them, 
as  arrived  at  by  the  measurements  and 
computations  of  the  engineers  of  the  Sani- 
tary District,  is  as  follows : 

Glacial  drift.  1,763,528  ou.  yds.  at  27o.  $475,880  94 

Solid  rook,  15,586  ou.  yda.  at  95c 14,806  70 

Filling  quicksand  pockets  with  rock 
at  the  lump  price  fixed  by  the  Chief 
Engineer 270  00 

Total  amount  earned $490,957  64 

Total  amount  paid 428,827  37 

Total  amount  due  and  unpaid. ...  $  62,690  27 

Subject  to  my  recommendation  attached 
to  the  final  voucher,  a  copy  of  which  is 
submitted  herewith. 

Respectfully  submitted, 

(Signed)  Ishah  Randolph, 

Chief  Engineer." 


The  following  is 

THE  STATEMENT  OP  THE  CHIEF  ENGINEER: 

The  above  estimate  is  based  upon  the 
measurements  and  computations  made  by 
the  engineers  of  the  Sanitary  District,  and  ' 
is  full  and  final  for  those  measurements 
and  computations. 

This  section  was  submerged  throughout 
its  entire  length,  and  the  surface  of  the 
muck  was  determined  by  soundings  taken 
through  the  ice  during  the  winter  of  1898. 
These  soundings  were  taken  at  intervals  of 
25  feet  along  the  center  line,  and  on  each 
side  thereof  at  right  angles  to  the  25  stations 
at  intervals  of  20  feet.  The  work  was 
under  the  personal  direction  of  E.  R. 
Shnable,  Assistant  Engineer,  and  sound- 
ings were  made  with  a  graduated  pole 
without  a  disc. 

In  the  winter  of  1894,  the  entire  work  was 
re-cross-sectioned  by  employes  of  the  con- 
*  tractors,  in  charge  of  P.  Vedel,  Civil  En- 
gineer, using  the  same  planes  of  reference 
and  the  same  stations  as  the  engineers  of 
the  District  used  the  winter  previous,  but 
a  graduated  rod,  with  a  disc  about  five 
inches  in  diameter,  was  used.  The  result 
showed  a  higher  top  surface  for  the  mud, 
and  consequent  increase  of  quantities.  The 
average  difference  in  levels  is  about  .87 
foot,  and  the  resulting  Increase  In  quanti- 
ties is  25,910  cubic  yards. 

The  contractors  furnished  me  with  their 
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note  books  of  platted  cross- sections  and 
computations  of  quantities.  1  have  had 
the  cross-sections  carefully  compared  and 
checked  with  our  data,  and  find  that  the 
planes  of  reference  agree,  and  the  water 
levels  for  given  dates  check  with  our 
gauge  readings.  As  a  result,  I  am  forced 
to  conclude  that  the  discrepancy  grows  out 
of  the  use  by  our  engineers  of  a  rod  with- 
out a  disc,  and  by  theirs  of  a  rod  with  a 
disc.  Our  own  later  and  present  practice 
Is  to  use  a  disc  for  all  soundings,  both  for 
original  surf  ace  cross-sections  and  for  com- 
pleted  work.  In  view  of  these  facts,  I  am 
of  the  opinion  and  belief  that  in  justice  to 
these  contractors,  they  should  be  allowed 
yardage  in  excess  of  the  final  estimate  de- 
termined by  our  own  notes  and  computa- 
tions, and  1  recommend  that  this  excess 
be  fixed  as  twenty  thousand  (20,000)  cubic 
yards,  or  5,910  cubic  yards  less  than  the 
apparent  discrepancy,  a  reduction  made 
to  off- set  a  possible  and  natural  tendency 
on  the  part  of  the  employes  of  the  con- 
tractors to  give  their  employers  the  benefit 
of  any  doubt 

I  am  the  more  Inclined  to  recommend 
this  allowance  as  a  recognition  of  the  faith* 
ful  performance  of  the  work  by  these  con- 
tractors, wbo  spared  no  effort  or  expense 
in  carrying  out  orders  and  giving  a  fin- 
ished section  which  is  a  model  of  excel- 
lence. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

( Accompanied  by  voucher. ) 

CHANGE     OP     PLANS     FOR     SOUTHWE8T 
BOULEVARD   BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  transmitting  copy  of  his 
order  to  Mr.  Benezette  Williams,  and  ac- 
ceptance of  same,  covering  change  of 
plans  for  Southwest  Boulevard  bridge; 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  action  of  the 
Chief  Engineer  be  approved,  and  the 
report  printed  and  placed  on  rile. 

On  roll-call,  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


209— 


11897. 


\ 


The  following  is 

THE  REPORT: 


"  Chicago,  September  15, 1897. 

To  the  Honorable  the  Board  of  Trwtee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  transmit  herewith 
copy  of  my  order  to  Mr.  Benezette  Wil- 
liams covering  the  changed  p'ans  for  the 
Southwest  Boulevard  bridge,  which  he 
accepted  by  endorsement  on  the  order  in 
the  form  shown. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer." 
(One  enclosure.) 


The  following  is 

THE  ORDER  AND  ACCEPTANCE : 

*'  Chicago,  September  13, 1897. 

Benezette  Williams,  Esq.,  801  Y.  M.  C. 
A.  Building,  City : 

Dear  Sir — Pursuant  to  the  provisions 
of  a  certain  contract,  dated  October  1st, 
1896,  between  yourself  and  the  Sanitary 
District  of  Chicago  for  erecting  the  sub- 
structure of  the  Southwest  Boulevard 
bridge  across  the  Channel  of  the  said 
District,  I  hereby  notify  you  of  certain 
changes  of  plan  described  aa  follows: 
The  two  rectangular  piers  will  be  dis- 
pensed with  and  an  octagonal  center 
pier  will  be  erected ;  the  abutment  plans 
will  be  changed  to  oonform  to  there- 
vised  plans  for  superstructure.  These 
changes  being  of  a  nature  involving 
some  additional  cost  to  you,  I  heVeby  fix 
the  following  scale  of  unit  prices  to  be 
paid  you  for  the  work  to  be  done : 

Cut  stone  masonry,  $6.71  per  cubic 
yard. 

Portland  cement  concrete,  $7.81J£  per 
cubic  yard. 

Natural  cement  concrete,  $5  per  cubic 
yard. 

Foundation  excavation,  49>£  cents  per 
cubic  yard. 

Piles  driven  and  cut  oft,  27}£  cents  per 
lineal  foot. 

Timber  in  foundations,  $28.60  per  1,000 

feet  B.  M. 

« 

Coffer  dam  for  center  pier,  all  ma- 
terials and  labor,  including  excavation 
for  center  pier  foundation,  lump  sum 
price,  $8,814.85. 

For  Bedford  stone,  in  addition  to  the 
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quantity  called  for  by  the  original  plans, 
a  lump  sum  of  $3,845.00. 

You  are  to  use  all  stone  which  has 
been  cut  according  to  the  original  plans, 
and  this  District  is  to  be  credited  as  a 
payment  on  this  contract  with  the  sum 
of  $5,890.00  heretofore  paid  on  account 
of  said  cutting.  For  all  stone  which  has 
once  been  cut,  but  which  must  be  re-cut 
to  fit  the  altered  plans,  you  to  be  paid  the 
cost  of  such  re- cutting  with  fifteen 
(15%)  per  cent  added. 

For  all  work  done  or  material  fur- 
nished according  to  the  original  plans 
which  cannot  apply  on  the  changed 
plans  and  for  which  you  have  not  been 
paid  heretofore  by  voucher,  you  are  to 
be  paiil  the  actual  cost  with  fifteen  per 
cent  added. 

Statements  in  detail  showing  the  items 
of  labor,  materials,  etc.,  entering  into 
the  said  actual  cost  to  be  submitted  to 
me  for  examination  and  verification,  you 
to  be  paid  the  actual  cost  of  cutting  the 
Channel  in  the  top  course  on  the  center 
pier  for  seating  the  circular  track  and 
for  cutting  and  placing  the  cramps 
shown  upon  the  plans,  with  fifteen  per 
cent  added. 

Save  as  hereinbefore  specifically  modi- 
fied, the  contract  and  specifications, 
under  authority  of  which  these  modi- 
fications are  made,  shall  govern  the 
conduct  of  the  work.  If  you  accept  the 
prices    and    conditions    herein    named 

E lease  sign  the  enclosed  duplicate  copy 
ereof  and  return  to  me. 


(Signed) 


Isham  Randolph, 
Chief  Engineer." 


"I  accept  the  foregoing;  said  bridge 
structure  to  be  built  in  accordance  with 
revised  plans  heretofore  submitted  to  me 
by  you,  the  quantities  entering  into  said 
structure  not  to  be  diminished  from 
those  called  for  by  the  plans  without 
compensation  to  me  for  profits  thereon. 
The  site  of  the  coffer  dam  to  be  uni- 
formly dredged  to  minus  16  feet  and  the 
Channel  to  be  promptly  opened,  both 
without  expense  to  me,  as  agreed  upon. 
Bedford  stone  to  be  used  for  two  top 
courses  of  center  pier,  and  facing  under 
neath  same,  to  a  depth  of  minus  2  feet 
2  inches;  for  bridge  seats  and  parapets 
on  front  of  abutments,  and  for  lower 
coping  on  wing  walls,  parapets  and  cop- 
ing on  latter  to  be  Lemont  stone. 

(Signed)  Benezette  Williams." 

eptember  14,  1897. 


SPOILING  OF  ROCK  ON  SECTION  E. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  recommending  that 
Messrs.  Halvorson.  Richards  &  Co.  be 
allowed  to  spoil  rock  on  the  south  side  of 
the  Channel,  on  Section  £. 

Mr.  Eckhart,  seconded  by  Mr.  Jones, 
moved  that  tire  report  be  referred  to  the 
Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

THE  REPORT: 

"Chicago,  Sept.  15, 1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Halvorson,  Richards  & 
Co.  ask  permission  to  spoil  rock  on  the 
south  side  of  the  Channel  on  Section 
"E."  I  have  no  authority  to  issue  this 
permission,  but  inasmuch  as  a  like 
privilege  was  granted  on  Section  "D," 
I  think  that  these  contractors  should 
receive  the  same  consideration  and  I 
recommend  that  you  grant  their  request. 

•  Respectfully  submitted, 


(Signed) 


Isham  Randolph, 
Chief  Engineer." 


PAYMENT  FOR  WORK  AND  MATERIAL  ON 

BRIDGES. 
The  Clerk  presented  a  report  from  the 
Chief  Engineer,  asking  authority  for  the 
payment  of  sundry  small  bills  for  work 
done  and  material  furnished  on  certain 
bridges,  all  as  set  forth  in  the  report; 
and  the  report  was  read. 

Mr.  Wenter.  seconded  by  Mr.  Carter, 
moved  that  the  report  be  referred  to  the 
Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered . 

The  following  is 

THE  REPORT : 

"Chicago,  Sept.  15,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  Dtitrlct  of  Chicago  : 

Gentlemen— I  have  to  ask  you  to 
authorize  payment  of  the  following 
bills  for  work  done  and  material  fur- 
nished on  my  order: 

Marsh  &  Bingham  Co $104  45 

American  Bridge  Works 12  50 

Halvorson,  Richards  &  Co  ,  for 

putting  bracing  in  C.  &  C.  T. 

Ry.  bridge 84  64 
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These  three  items  are  for  labor  and 
material  used  in  putting  additional 
longitudinal  braces  on  the  Chicago  & 
Calumet  Terminal  Railroad  Temporary 
Bridge  across  our  Channel  on  Section 
"D"  on  a  demand  made  by  that  com- 
pany before  they  would  accept  the 
structure.  * 

Marsh  &  Bingham  Co.,  $480.41  for 
lumber  used  in  repairs  to  the  eight  (8) 
track  railroad  bridge  crossing  our  Chan- 
nel, repairs  made  necessary  by  reason  of 
land  slide  at  south  end. 

Respectfully  submitted, 

(Signed)  Ishah  Randolph, 

Chief  Engineer." 

PAYMENT    OF    TITLE    GUARANTEE    AND 
TRUST  CO.  VOUCHERS. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  with  reference 
to  the  seven  vouchers  in  favor  of  the 
Title  Guarantee  and  Trust  Company, 
amounting  in  the  aggregate  to  the  sum 
of  $3,025.00,  presented  and  referred  to 
that  Committee  at  the  meeting  he\fi 
August  11,  1897,  (page  4148  of  the  Pro- 
ceedings), and  also  with  reference  to  an 
additional  voucher  for  the  sum  of  $300.00 
in  favor  of  said  company,  which  had 
been  heretofore  withheld  for  considera- 
tion with  the  others;  the  report  recom- 
mending that  all  the  said  vouchers  be 
approved  and  ordered  paid;  and  the  re- 
port was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Braden,  Carter,  Eckjiart,  Jones, 
Kelly,  Smyth  and  Wenter— seven.  Nays 
— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT  I 

"Chicago,  September  14,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Joint  Committee 
on  Finance  and  Engineering  to  whom 
was  referred  (page  4148  of  the  Proceed- 
ings) the  land  vouchers  for  the  Title 
Guarantee  and  Trust  Company,  respect- 
fully reports  to  your  Honorable  Body 
that  your  Committee  has  carefully  ex- 
amined said  vouchers  and  find  that  the 


same  have  been  prepared  upon  accounts 
rendered  by  said  Title  Guarantee  and 
Trust  Company  for  opinions  of  title 
furnished  by  said  company  upon  prop- 
erty sought  to  be  acquired  by  the  Dis- 
trict for  its  right  of  way.  And  your 
Committee  respectfully  desires  to  advise 
your  Honorable  Body  that  your  Com- 
mittee has  carefully  examined  said 
vouchers  for  the  purpose  of  ascertaining, 
by  comparing  the  same  with  the  vouch- 
ers of  said  company  for  like  purposes 
heretofore  approved  by  your  Honorable 
Body  (pages  515  and  847  of  the  Proceed- 
ings), whether  the  vouchers  referred  to 
your  Committee  approximate  to  the 
vouchers  heretofore  approved  by  the 
Board  of  Trustees  in  like  cases. 

And  your  Committee  respectfully  ad- 
vises your  Honorable  Body  that  they  are 
satisfied  that  said  vouchers  as  set  forth 
in  the  Proceedings  (at  the  page  afore- 
said) are  correct,  and  conform  propor- 
tionately to  the  vouchers  heretofore 
submitted  in  similar  cases. 

Your  Committee  therefore  recom- 
mends that  said  vouchers,  aggregating 
the  6um  of  $3,025,  be  approved  and  that 
the  same  be  ordered  paid. 

And  your  Committee  further  recom- 
mends that  a  further  voucher  for  the 
sum  of  three  hundred  ($300.00)  dollars 
in  favor  of  said  company,  which  your 
Committee  has  withheld  in  order  to  ex- 
amine the  same,  together  with  those 
referred  to  it  as  aforesaid,  be  also  ap- 
proved and  that  the  same  be  ordered 
paid. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman, 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Thomas  Kelly, 

Wm.  Boldenweck, 

B.  A.  Eckhart, 

J.  C.  Braden, 

Alex.  J.  Jones, 

Joint  Committee  on  Finance  and  Engi- 
neerinu." 

PURCHASE  OP  RIGHT  OP  WAT  LANDS 
PROM  JAS.  C.  O'CONNOR  AND  JOHN 
FERGUSON. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  with  refer- 
ence  to   the   agreement   with  Jas.   C. 
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O'Connor  and  John  Ferguson  for  the 
purchase  from  them  of-  certain  right  of 
way  lands,  for  the  sum  of  $1,200.00  and 
$900.00,  respectively,  as  set  forth  in  the 
report;  the  report  recommending  that 
the  Clerk  of  the  District  be  directed  to 
pay,  on  the  voucher  of  the  Attorney,  the 
sum  of  $1,200.00  to  said  O'Connor,  and 
the  sum  of  $900.00  to  said  Ferguson,  in 
full  payment  for  the  lands  purchased, 
upon  the  execution  of  good  and  sufficient 
warranty  deeds  for  the  same,  all  as  set 
forth  in  the  report;  and  the  report  was 
read. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  approved 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Braden  (except  in  reference  to  the 
purchase  of  O'Connor's  land,  on  which  he 
voted  nay),  Carter,  Eckhart,  Jones,  Kelly, 
Smyth  and  Wenter  —  seven  (except  as 
above  stated).  Nays — none  (except  as  above 
stated). 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  September  14,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaao : 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  with  James  C.  O'Connor  for 
the  purchase  from  him  for  the  corporate 
purposes  of  the  District  of  the  land  here- 
inafter described,  for  the  sum  of  $1,200. 

With  John  Ferguson  for  the  purchase 
from  him  for  the  corporate  purposes  of 
the  District  for  the  land  hereinafter  de- 
scribed, for  the  sum  of  $U00, 

Your  Committee  reommends  that  the 
Clerk  of  the  District  be  directed  to  pay 
on  the  vouchers  of  the  Attorney,  to  said 
James  O.  O'Connor  the  sum  of  $1,200  in 
full  payment  for  the  following  described 
land,  to-wit :  Lot  eight  (*),  in  Block 
eight  (8)  old  Town  of  Joliet  in  Will 
County,  State  of  Illinois,  upon  the 
execution  of  a  good  and  sufficient  war- 
ranty deed  for  the  same. 

To  John  Ferguson  the  sum  of  $900  in 
full  payment  for  the  following  described 
land,  to^wit ;  Lot  fonr  (4),  in  Block 
seventeen  (17)  in  West  Joliet  in  Will 
County,    State    of    Illinois,    upon    the 


execution  of  a  good  and  sufficient  war* 
ranty  deed  for  the  same. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  K.  Carter, 

Thomas  &:.  Smyth, 

Wm.  Boldenweck, 

B.  A.  Eckhart, 

Thomas  Kelly, 

Alex.  J.  Jones, 

Joint  Committee  on  F-lnance  and  Engi- 
neering." 

REPORT  ON  BIDS  FOR  SUPPLYING  AND 
ERECTING  CERTAIN  BRIDGE  SUBSTRUC- 
TURES ALONG  THE  LINE  OP  THE  MAIN 
DRAINAGE  CHANNEL. 

Mr.  Braden,  Chairman,  presented,  and 
the  Clerk  read,  a  report  from  the  Com- 
mittee on  Engineering,  with  reference  to 
the  "Bids  for  supplying  and  erecting 
certain  bridge  substructures  along  the 
line  of  the  Main  Drainage  Channel," 
presented  and  referred  to  that  Commit- 
tee at  the  meeting  held  September  8, 
1897,  (page  4189  of  the  Proceedings),  the 
report  being  accompanied  by  a  report 
from  the  Chief  Engineer  to  the  Com- 
mittee and  tabulation  of  said  bids,  and 
recommending  the  awarding  of  the  con- 
tract for  each  substructure  jointly  to 
Messrs.  McArthur  Bros.  Company  and 
Winston  &  Co.,  at  prices  set  forth  in  the 
report;  that  the  President  and  Clerk  be 
directed  to  execute  said  contracts  in  the 
forms  submitted  with  said  advertise- 
ments, under  conditions  and  stipulations 
as  set  forth  in  the  report,  and  that  the 
checks  of  the  other  bidders  on  said  work 
be  returned  to  them  when  said  contracts 
shall  have  been  duly  executed. 

Mr.  Braden,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Smyth  and  Wenter— seven.  Nays 
— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

••Chicago,  September  9, 1897. 
To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
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gineertng,  to  whom  was  referred  the  bids 
for  the  construction  of  the  substructures  of 
the  Atchison,  Topeka  and  Santa  Fe  Rail- 
way bridges,  near  east  end  of  Contract 
Section  G,  and  at  west  end  of  Contract 
Section  N;  and  also  the  bid  for  the  con- 
struction of  the  substructure  of  the  Chi- 
cag),  Madison  and  .Northern  Railroad 
bridge,  near  east  end  of  Contract  Section 
N,  and  Chicago  and  Calumet  Terminal 
Railway  bridge,  near  west  end  of  Contract 
Section  E,  respectfully  reports  to  your 
Honorable  Body  that  your  Committee,  hav- 
ing carefully  considered  and  examined  each 
list  of  the  several  bids  submitted  upon  the 
work  heretofore  advertised  for  the  con- 
struction of  the  substructures  of  the  bridges 
above  mentioned,  find  that  the  bid  of 
Mc Arthur  Bros.  Company  and  Winston  & 
Co.  is,  in  each  Instance,  the  lowest  bid  for 
said  work. 

And  your  Committee  having  fully  dis- 
cussed the  matter  of  said  bids,  and  the 
financial  responsibility  of  each  of  said  bid- 
ders, have  determined  that  the  interests  of 
the  District  would  be  best  subserved  by 
accepting,  in  each  instance,  the  bid  of 
Mc  Arthur  Bros.  Company  and  Winston  & 
Co.  for  said  work.  And  your  Committee 
would  also  respectfully  report  that  your 
Committee  finds  that  the  aforesaid  firms 
have  sufficient  financial  standing  and  re- 
sponsibility to  entitle  them  to  the  portion 
of  being  the  lowest  responsible  bidders  for 
said  work. 

Tour  Committee  therefore  recommends 
that  the  contracts  for  the  execution  of  said 
work,  In  the  manner  as  described  In  the 
advertisement,  plans  and  specifications,  be 
let  to  Mc  Arthur  Bros.  Company  and  Win- 
ston &  Co.,  the  lowest  bidders,  at  the  fol- 
lowing prices  upon  the  work,  as  herein- 
after set  forth: 

Substructure,  Atchison,   Topeka  A  Santa  Fe 
Railway  Bridge,  Section  "G." 

Thirty-five  (.85)  cents  per  cu.  yd.  for 
excavation. 

Thirty-one  ($31.00)  dollars  per  1,000  feet 
sheet  piling. 

Twenty  two  ($22.00)  dollars  per  1,000  feet 
timber  in  foundations. 

Fourteen  (.14)  cents  per  lin.  ft.  for 
piles. 

Six  and  one-half  (.03)4)  cents  per  11  n.  ft. 
piles  driven  In  foundation. 


Five  ($5.00)  dollars  per  cu.  yd.,  Port- 
land cement  concrete. 

Nine  and  40  100  ($9.40)  dollars  per  cu. 
yd.  for  masonry. 

Substructure,  A.,  T.  A  8.  F.  Railway  Bridge, 

Section  "AT." 
Thirty-six  (30)  cents  per  cu.  yd.  for  ex- 
cavation. 

Thirty-one  ($31.00)  dollars  per  1,000  feet 
sheet  piling. 

Twenty-two  ($22.00)  dollars  per  1,000 
feet  timber  In  foundations. 

Fourteen  (.14)  cents  per  lin.  ft.  for  piles. 

Six  and  one-half  (.01>£)  cents  lin.  ft. 
piles  driven  In  foundation. 

Five  ($5.00)  dollars  per  cu.  yd.  Portland 
cement  concrete. 

Nine  and  40-100  ($9.40)  dollars  per  cu. 
yd.  for  masonry. 

Substructure,    Chicago,   Madison   A  Northern 

Railway  Bridge  Near  East  End 

Section  "N." 

Thirty-six  (.36)  cents  per  cu.  yd.  for 
excavation. 

Thirty-one  ($31.00)  dollars  per  1,000  feet 
sheet  piling. 

Twenty-two  ($22  00)  dollars  per  1,000 
feet  timber  in  foundations. 

Fourteen  (.14)  cents  per  lin.  ft  for  piles. 

Six  and  one- half  (MX)  cents  per  lin. 
ft.  plies  driven  In  foundation. 

Three  and  33-100  ($3  33)  dollars  per  cu. 
yd.  natural  cement  concrete. 

Five  ($5.00;  dollars  per  cu.  yd.  Portland 
cement  concrete. 

Nine  and  40-100  ($9.40)  dollars  per  en. 
yd.  masonry  in  foundations  and  piers. 

Substructure.    Chicago   A   Calumet    Terminal 
Railway  Bridge,  Section  "0." 

Forty- six  (.46)  cents  per  cu.  yd.  for  ex- 
cavation. 

Thirty-one  ($31.00)  dollars  per  1,000  feet 
sheet  piling. 

Twenty-two  ($22.00)  dollars  per  1,000 
feet  timber  In  foundations. 

Fourteen  (.14)  cents  per  lin.  ft  for  piles. 

Ten  (.10)  cents  per  lin.  ft  for  piles 
driven. 

Three  and  50-100  ($3  50)  dollars  per  cu. 
yd.  natural  cement  concrete. 

Five  ($5  00)  dollars  per  cu.  yd*Portland 
cement  concrete. 
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Mine  and  40-100  ($9.40)  dollars  per  en. 
yd.  masonry. 

Therefore,  your  Committee  recommends 
that  the  President  and  Clerk  of  the  Dis- 
trict be  authorized  and  directed  to  execute, 
on  the  part  of  the  District,  said  contracts 
in  the  form  submitted  with  said  advertise- 
ment, a  copy  of  which  is  hereto  attached, 
as  soon  as  the  same  shall  have  been  exe- 
cuted by  said  Mc Arthur  Bros.  Company 
and  Winston  &  Co.,  and  bonds  furnished 
by  said  firms  in  the  sum  of  five  thousand 
($5,000)  dollars,  upon  each  of  said  con- 
tracts so  awarded  upon  the  bids  as  afore- 
said, with  a  surety  company  as  surety, 
satisfactory  to  the  Finance  Committee. 

In  conclusion  your  Committee  recom- 
mends that  the  checks  submitted  on  be- 
half of  the  other  bidders  with  their  re- 
spective bids  on  said  work,  be  returned  to 
them,  respectively,  when  said  Mc  Arthur 
Bros.  Company  and  Winston  &  Co.,  shall 
have  executed  the  contract  for  the  work 
herein  awarded  to  them. 

Accompanying  this  report  is  the  report 
of  the  Chief  Engineer  and  a  tabulated 
statement  of  bids  thereto  attached. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Wll.  BOLDENWECK, 
B.  A.  ECKHART, 

Z.  R.  Carter, 
Thomas  Kelly, 
Thomas  A.  Smyth, 
Frank  Wenter, 
Committee  on  Engineering.17 
(Nine  enclosures.) 


The  following  are 

THE  CONTRACTS: 

"SANITARY  DISTRICT  OF  CHICAGO. 

Contract  and  specifications  for  sub- struc- 
ture for  the  Chicago,  Madison  &  Northern 
Railroad  bridge  near  east  end  of  contract 
Section  "N." 

This  Agreement,  Made  and  entered 
into  this  fourteenth  day  of  September  A.  D. 
1897,  by  and  between  the  Sanitary  District 
of  Chicago,  of  the  first  part,  and  Mc  Arthur 
Bros.  Company  (a corporation),  and  James 


Winston  and  Thomas  Winston,  co-  partners, 
doing  business  under  the  firm  name  and 

style  of  Winston  &  Company,  of 

in 

of  the  second  part. 

A— 

Witnesseth  :  That  the  said  party  of 
the  second  part  has  covenanted,  contracted 
and  agreed,  and  by  these  presents  does 
covenant,  contract  and  agree  with  the  said 
party  of  the  first  part,  for  the  consideration 
of  the  payments  to  be  made  as  provided 
for  herein,  to  the  said  party  of  the  second 
part  by  the  said  party  of  the  first  part,  and 
under  a  penalty  expressed  in  a  bond  bear- 
ing even  date  herewith,  at  his  own  proper 
cost  and  expense  to  do  all  the  work,  and 
to  furnish  all  material,  tools,  explosives, 
labor  and  ail  appliances  and  appurtenances 
called  for  by  this  agreement,  in  the  man- 
ner and  under  the  conditions  hereinafter 
stipulated,  that  are  necessary  to  the  com- 
plete doing  of  the  work  known  and  distin- 
guished by  the  specifications  herein  con- 
tained, and  the  plans  accompanying  them, 
as  the  Chicago,  Madison  &  Northern  Rail- 
road bridge  near  east  end  of  contract 
Section  "N." 

B— 

It  is  further  covenanted,  contracted  and 
agreed  that  the  work  shall  be  executed 
under  the  direction  and  supervision  of  the 
Chief  Engineer  of  the  Sanitary  District  of 
Chicago,  and  bis  properly  authorized 
agents,  and  by  whose  measurements  and 
calculations  the  quantities  and  amounts  of 
the  several  kinds  of  work  performed  under 
this  contract  shall  be  determined,  and  on 
whose  inspection  all  work  shall  be  accepted 
or  condemned.  The  said  Chief  Engineer 
and  his  properly  authorized  agents  shall 
have  full  power  to  reject  or  condemn  all 
materials  furnished  or  work  performed 
under  this  contract  which  do  not  fully  con- 
form to  its  spirit  and  to  the  terms  and  con- 
ditions herein  expressed;  and  the  Chief 
Engineer  shall  decide  every  question  which 
may  arise  between  the  parties  hereto 
relative  to  the  execution  thereof,  and  his 
decision  shall  be  final  and  binding  upon 
both  parties. 

C- 

Wherever  the  words  "Sanitary  District" 
are  used  In  this  contract,  they  shall  be 
understood  to  mean  the  Sanitary  District 
of  Chicago,  as  represented  by  the  Board 
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of  Trustees  or  their  duly  authorized  and 
accredited  agents. 

Wherever  the  word  "Engineer"  is  used 
herein,  it  shall  be  understood  to  mean  the 
Chief  Engineer  of  the  Sanitary  District  of 
Chicago,  or  his  properly  authorized  agents, 
limited  by  the  particular  duties  intrusted 
to  them. 

Wherever  the  word  "Contractor"  is  used 
herein,  it  shall  be  understood  to  mean  the 
person  or  persons,  or  copartnership  or 
corporation  entering  into  the  contract  as 
party  of  the  second  part. 

We  wish  to  call  attention  to  the  follow- 
ing ordinance,  passed  by  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago, June  23d,  1897: 
uBe  it  Ordained  by  the  Board  of  Trustees 

of  the  Sanitary  District  of  Chicago: 

Section  1.  That  in  the  preparation  of 
all  future  specifications  for  contracts  for 
the  construction  of  the  Main  Channel  and 
auxiliary  works,  the  Engineering  Depart- 
ment shall  provide  that  such  contracts 
shall  be  executed  in  conformance  with  the 
law  constituting  eight  hours  a  legal  day's 
work  in  all  contracts  under  the  Sanitary 
District  of  Chicago,  and  that  in  the  em- 
ployment of  labor,  contractors  shall  be 
required  and  specifically  agree  to  give 
preference  to  union  labor. 

Section  2.  That  all  contracts  hereafter 
executed  for  the  works  of  the  Sanitary 
District  of  Chicago  shall  contain  provisions 
constituting  eight  hours  a  legal  day's  work, 
and  forbidding  the  employment  of  any 
employe  or  employes  for  a  longer  period 
than  eight  hours  in  any  twenty- four  hour?, 
and  that  said  contract  shall  vest  specific 
authority  in  the  Police  Department  of  the 
Sanitary  District  of  Chicago  to  exercise 
supervision  for  the  enforcement  of  this 
provision,  and  shall  provide  that  the  Board 
of  Trustees  of  the  Sanitary  District  of  Chi- 
cago shall  be  empowered,  in  all  cases  of 
violation  of  said  eight  hours  law,  to  deduct 
and  retain  from  any  money  accruing  to 
said  contractors  a  sum  as  liquidated  dam- 
ages at  the  rate  of  five  ($5  00)  dollars  per 
hour  for  each  employe  who  shall  be  re- 
quired to  work  in  excess  of  eight  hours  per 
day  by  any  contractor  on  said  canal." 

SPECIFICATIONS  FOR  CONSTRUCTION  OF 
BRIDGE  MASONRY,  INCLUDING  ABUT- 
MENTS AND  PIERS.       * 

The  accompanying  drawings  form  part 


of  these  specifications.  The,  figured  di- 
mensions on  the  drawings  are  to  be  taken 
whenever  they  do  not  agree  with  the  di- 
mensions obtained  by  scaling  from  'such 
drawings. 

QUALITY  OF  MATERIAL. 

Stone. 

( 1 )  The  stone  used  shall  be  Bedford  stone, 
the  quality  subject  to  the  approval  of  the 
Chief  Engineer.  It  shall  be  sound  and  dur- 
able, free  from  drys,  shakes  or  flaws,  and  of 
a  character  that  will  withstand  the  action  of 
the  weather.  All  stone  must  be  quarried 
without  the  excessive  use  of  explosives, 
and  shall  be  taken  out  whenever  practi- 
cable by  the  use  of  plug  and  feather,  it 
shall  be  quarried  in  time  to  season  against 
frost  before  being  used. 

Cement. 

(2)  The  best  Portland  and  natural  ce- 
ments shall  be  used  on  this  work,  brand 
and  quality  to  be  subject  to  the  approval  of 
the  Chief  Engineer.  The  weight  per  cubic 
foot  of  Portland  cement  shall  be  not  less 
than  one  hundred  (100)  pounds  and  for 
natural  cement  shall  be  not  less  than  sixty* 
seven  (67)  pounds.  The  development  of 
tensile  strength  for  Portland  cement  shall 
be  not  less  than  four  hundred  (400)  pounds 
per  square  inch,  and  for  natural  cement 
not  less  than  one  hundred  (100)  pounds 
per  square  inch,  after  being  exposed  one 
(1)  day  in  air  and  six  (6)  days  in  water. 
All  lumpy,  dirty  or  damaged  cement  shall 
be  rejected ;  also  damaged  or  short  weight 

packages. 

Sand. 

(8)  The  sand  used  shall  be  coarse,  clean 
and  sharp,  free  from  all  clay,  loam  or 
gravel,  and  shall  be  well  screened  and  of  a 
quality  approved  by  the  Chief  Engineer. 

Mortar. 

(4)  When  Portland  cement  mortar  is 
used  for  beds  and  joints,  it  shall  be  mixed 
in  proportion  of  one  (1)  part  of  cement  to 
three  (S)  parts  of  sand.  When  mortar  it 
used  for  grout,  it  shall  be  mixed  one  (1) 
part  cement  and  two  (2)  parts  sand.  When 
it  is  used  for  pointing,  one  (1)  part  cement 
and  one  (1)  part  sand. 

Filet. 

(5)  Piles  to  be  of  white  or  burr  oak. 
sound  and  straight,  not  less  than  fourteen 
(14)  inches  at  the  butt,  and  not  less  than 
nine  (9)  inches  at  the  small  end,  with  a 
uniform  taper. 
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Timber. 

(6)  Timber  used  in  foundations  shall  be 

white  oak,  sound,  straight  and  free  from 

wind  shakes. 

Sheet  Piling. 

(7)  Sheet  piling  and  bracing  may  be  of 
any  timber  suitable  for  the  purpose,  and 
shall  be  of  such  dimensions  and  placed  as 
directed  by  the  Engineer. 

(7a)  The  contractors  for  this  work  will 
be  at  liberty  to  use  such  suitable  stone  as 
may  be  found  upon  Section  D  for  concrete 
stone,  same  to  be  broken  to  proper  size. 

CLASS  OF  WOBK. 

Excavation, 

(8)  All  foundations  shall  be  prepared  to 
receive  the  masonry  by  the  con  tractor,  who 
shall  make  excavation  to  such  a  depth  and 
width  as  directed  by  the  Engineer.  The 
contractor  shall  also,  where  necessary,  sup- 
ply and  operate  free  of  cost  all  pumps  in 
order  to  keep  the  foundation  excavation 
dry.  The  contractor  shall  provide, 
drive,  frame  and  place  all  sheet  piling 
or  other  timber  work  necessary  to  the 
successful  excavation  and  protection  of 
the  foundation  excavation,  and  shall 
maintain  the  same  until  masonry  shall 
have  been  built.  All  material  exca- 
vated from  the  foundations  shall  be  re- 
moved and  placed  in  embankments  or  spoli 
banks,  as  may  be  directed  by  the  Engi- 
neer, within  a  limit  of  five  hundred  (600) 
feet  from  the  site  of  the  excavation. 

(9)  All  refilling  ordered  by  the  Engi- 
neer shall  be  done  without  extra  cost  to 
the  Sanitary  District. 

Foundation  Pile*. 

(10)  All  piles  must  be  driven  by  a  steam 
hammer,  unless  otherwise  directed  by  the 
Engineer.  If,  in  the  opinion  of  the  Engi- 
neer, any  pile  proves  imperfect  or  be- 
comes unfit  for  use  under  the  hammer,  or 
is  not  driven  straight  or  plumb,  It  must  be 
removed  by  the  contractor  without  extra 
cost  If  so  directed  by  the  Engineer,  the 
piles  shall  have  the  bark  removed.  Should 
any  of  the  piles  raise  or  change  their  posi- 
tion, after  being  driven,  they  shall,  If  so 
directed  by  the  Englneer.be  re- driven  at 
the  expense  of  the  contractor.  All  piles 
mutt  be  cut  level  and  at  proper  elevation. 

(11)  Payment  for  piles  to  be  on  the  fol- 
lowing basis :  1st.  Per  lineal  foot  for  all 
piles  delivered,  on  the  order  of  the  Engi- 


neer, at  the  site  of  the  work.  2d.  For  all 
piles  driven,  per  lineal  foot  below  the  cut- 
off line,  the  prices  designated  on  the  bid. 

Foundation  Lumber. 

(12)  Foundation  timber,  resting  upon 
foundation  piles,  shall  be  placed  and  se- 
cured by  seven- eights  (%)  of  an  Inch  di- 
ameter drift  bolts,  twelve  inch  by  twelve 
inch  (12  x  12)  white  oak  caps. 

(IS)  Payment  for  timber  used  to  be  per 
one  thousand  (1,000)  feet  B.  M.  in  the 
completed  work,  as  called  for  by  the  bills 
of  material  given  by  the  Engineer,  which 
bills  shall  cover  the  waste  ordinarily  in- 
cident to  framing. 

(U>  All  materials  (coffer  dams,  sheet 
piling,  piles,  rubbish,  etc.,)  not  required  in 
the  finished  structure  shall  be  removed  by 
the  contractor  without  extra  cost,  as  di- 
rected by  the  Engineer. 

Portland  Cement  Concrete. 

(15)  Concrete  shall  be  made  in  the  pro- 
portion of  one  (1)  part  of  cement,  three  (8) 
parts  of  sand  and  six  (6)  parts  of  broken 
stone.  It  shall  be  mixed  by  machinery,  if 
so  directed  by  the  Engineer,  or  if  mixed 
by  hand  it  shall  be  done  upon  a  suitable 
platform.  Care  must  be  taken  to  first 
thoroughly  mix  the  dry  cement  and  sand; 
after  which  stone  shall  be  added,  together 
with  a  proper  amount  of  water,  all  to  be 
thoroughly  mixed;  water  to  be  applied  by 
a  sprinkling  pot;  on  being  placed,  the  con- 
crete shall  have  a  wetness  such  as  to  per- 
mit quaking  or  mobility  likened  to  liver. 
The  stone  for  concrete  of  a  quality  ap- 
proved by  the  Engineer,  broken  into  an- 
gular pieces  of  a  size  small  enough  to  pass 
through  a  ring  two  (2)  inches  in  diameter, 
and  be  entirely  free  from  dust,  sand,  dirt 
and  any  foreign  substance.  The  stone 
must  be  thoroughly  drenched  with  clear 
water  before  mixing  with  the  mortar. 

(16)  The  concrete  is  to  be  deposited  in 
layers  not  exceeding  six  (6)  inches  in 
thickness,  as  directed  by  the  Engineer,  and 
to  be  thoroughly  tamped  or  rammed. 

Natural  Cement  Concrete. 

(17)  Concrete  shall  be  made  in  the  same 
manner  as  specified  above  for  Portland 
cement  concrete,  except  that  the  propor- 
tion shall  be  one  (1)  part  cement,  two  and 
one-half  (2%)  parts  sand  and  five  (5)  parts 
of  broken  stone. 

Masonry. 

(18)  AH  masonry  shall  consist  of  pitched 
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draft,  rock-faced  work  built  in  regular 
courses,  no  course  to  be  less  than  twelve 
(12)  or  more  than  thirty  (80)  inches  in 
vertical  height,  and  in  no  case  shall  a 
course  overlie  one  of  less  thickness. 

( 19)  The  rock  face  shall  not  project  less 
than  one  (1)  or  more  than  three  (3)  Inches 
beyond  the  pitch  line  joints. 

(20)  Abutments  and  piers  shall  have 
chiselled  draft  two  (2)  inches  in  width  on 
corners  only.  The  stone  shall  be  rec- 
tangular in  form.  No  stretcher  shall  be 
less  than  three  (8)  or  more  than  six  (6) 
feet  long,  and  the  upper  or  lower  bed  shall 
be  of  a  width  not  less  than  one  and  one- 
half  (1%)  times  the  vertical  height 

'21)  Headers  must  not  be  less  in  length 
-ban  four  (4)  feet  or  three  (8)  times  the 
thickness  of  the  course  when  the  width  of 
the  wall  will  admit  of  it ;  and  always  at 
least  one  and  one-half  (IX)  times  the 
vertical  height. 

(22)  All  stones  must  be  laid  on  their 
natural  beds,  the  largest  bed  down;  the 
beds  well  dressed,  parallel  and  true,  and 
as  large  as  the  stone  will  admit  of.  The 
beds  and  sides  of  the  stones  to  be  cut  be- 
fore being  laid,  so  as  to  form  joints  not 
exceeding  one- half  (X)  inch  in  thickness. 

(28)  The  joints  shall  be  horizontal  and 
vertical,  and  the  vertical  joints  shall  break 
not  less  than  twelve  (12)  Inches.  Vertical 
joints  shall  be  dressed  close  for  at  least 
twelve  (12)  inches  back  from  the  face. 

(24)  The  masonry  will  consist  of  headers 
and  stretchers  alternately;  at  least  one- 
fourth  {%)  of  each  course  shall  be  headers. 
They  shall  be  arranged  so  as  to  overlie  a 
stretcher  in  the  course  below,  and  the 
headers  and  backing  shall  be  arranged 
so  as  to  form  a  bond  throughout  the  ma- 
sonry ;  no  break  to  be  less  than  twelve 
(12)  inches. 

(25)  All  masonry  must  be  neatly  pointed 
with  cement  mortar  finely  tempered.  No 
masonry  shall  be  covered  until  it  has  been 
inspected  and  approved  by  the  Chief  En- 
gineer, and  any  defective  work  shall  be  re- 
moved and  rebuilt  by  the  contractor  at  his 
own  expense. 

(26)  All  stone  must  be  moistened  before 
being  laid  and  before  any  succeeding 
course  is  placed  upon  it. 

(27)  No  spalls  shall  be  used  in  horizon- 
tal joints. 


(28)  All  coping  must  be  dressed  and  set 
level  and  to  exact  eleyation  given  by  the 
Engineer.  Care  must  be  used  in  handling1 
stone  not  to  injure  the  joints  of  those  al- 
ready laid  ;  and  in  case  a  stone  is  moved 
after  being  set  and  the  joint  broken,  the 
stone  must  be  taken  out,  the  mortar 
thoroughly  cleaned  from  the  beds  and 
joints,  and  the  stone  reset.  Masonry  and 
backing  to  be  laid  in  good,  full  beds  of 
mortar,  the  face  stones  of  each  course  of 
masonry  brought  to  a  bearing  with  a 
wooden  mall,  and  the  interior  of  each 
course  thoroughly  jointed  and  levelled  off 
before  the  next  course  is  started. 

(29)  Masonry  shall  not  be  laid  in  freez- 
ing weather  without  written  permission  of 
the  Chief  Engineer.  Any  masonry  so  laid 
in  freezing  weather  shall  have  joints 
raked  out  and  pointed  in  the  spring  at  the 
expense  of  the  contractor.  Should  ma- 
sonry be  laid  in  freezing  weather,  the 
stone  shall  be,  sufficiently  warmed  to  re- 
move all  ice  from  surface,  and  the  mortar 
mixed  with  brine,  made  by  dissolving  one 
(1)  pound  of  salt  to  eighteen  (18)  gallons 
of  water  when  the  temperature  is  thirty- 
two  (82)  degrees  Fahrenheit,  adding  one 
(1)  ounce  of  salt  for  each  degree  the  tem- 
perature is  below  thirty- two  (82)  degrees. 

Pointing. 

(80)  All  masonry  shall  be  pointed  so  as 
to  fill  the  joints  solid.  The  surface  of  the 
wall  to  be  scraped  clean  and  the  joints 
freed  of  all  mortar  to  a  depth  of  one  and 
one-half  (1%)  inches,  and  refilled  solid  by 
using  proper  ramming  tools.  Joints  must 
be  well  wet  before  pointing. 

Cramp*. 

(81)  Cramps  shall  be  of  such  number 
and  dimensions  as  shown  on  plan;  these 
cramps  to  be  fitted  into  the  course  after  it 
is  laid  and  to  be  countersunk,  and  all  the 
holes  shall  be  filled  with  grount  made  of 
Portland  cement  after  the  cramps  are  in- 
serted. Cost  of  furnishing  and  placing 
these  cramps  shall  be  included  in  the  price 
bid  per  cubic  yard  for  masonry. 

Measurement. 

(32)  Measurement  of  all  masonry  shall 
be  by  the  cubic  yard,  and  payments  shall 
be  made  upon  the  actual  cubical  contents 
of  the  completed  masonry  within  the  lines 
as  shown  on  plan. 

Final  Acceptance. 

(88)     Any    material    or    workmanship 
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which  does  not  satisfy  the  requirements  of 
these  specifications  may  ba  rejected  by  the 
Chief  Engineer  at  any  time  before  the 
final,  acceptance  of  the  work,  and  the  con- 
tractor shall  make  good  all  deficiencies  at 
his  own  cost.  The  fact  that  the  authorized 
inspectors  have  accepted  said  material  or 
workmanship  shall  not  make  the  Sanitary 
District  liable  for  extra  cost  above  that 
specified  in  the  contract  for  replacing 
same  with  material  or  workmanship  ac- 
cepted by  the  Chief  Engineer  on.  final  ac- 
ceptance. 

GENERAL   CONDITIONS. 
Changes  in  Plan. 

(84)  The  amount  of  masonry  figured 
from  the  plans  is  approximate,  and  the 
Sanitary  District  reserves  the  right  to 
make  alterations  in  the  line,  grade, 
plan,  form  or  dimensions  of  the  work 
herein  provided  for,  either  before  or 
after  beginning  the  construction  thereof; 
provided  that  if  alterations  are  made,  the 
general  character  of  the  work  as  a  whole 
is  not  thereby  changed.  If  such  alterations 
diminish  the  quantity  of  work  to  be  done, 
they  shall  not  constitute  a  claim  for  dam- 
ages nor  for  anticipated  profits  on  the 
work  that  may  be  dispensed  with;  if  they 
increase  the  amount  of  work,  such  increase 
shall  be  paid  for  according  to  the  quantity 
of  work  actually  done,  and  at  prices  and 
rates  established  for  such  work  under  this 
contract. 

(85)  Notice  of  change  of  plan  must  be 
given  to  the  contractor  in  writing,  and  it 
is  expressly  agreed  that  no  alterations  or 
additions  or  extra  work  are  to  be  paid  for 
unless  directed  in  writing. 

Extra  Work 

(86)  All  claims  for  extra  labor  or  ma- 
terial furnished  by  the  contractor  or  for 
damages  from  any  cause  whatever  must  be 
reported  to  the  Engineer  at  the  time  such 
labor  or  material  are  furnished  or  such 
damages  occur,  and  they  must  also  be  pre- 
sented to  him  in  writing  at  the  end  of  the 
month;  provided  that  nothing  shall  be 
paid  for  as  extra  work  that  can  be  classi- 
fied under  any  of  the  heads  upon  which 
prices  are  fixed  by  this  contract. 

(87)  Whenever  work  is  required  to  be 
done,  which  is  not  now  contemplated  or 
covered  by  the  prices  hereinafter  given, 
the  Engineer  shall  fix  such  prices  for  the 
work  as  he  shall  consider  just  and  equit- 


able, and  the  contractor  shall  abide  by 
such  prices,  provided  he  enters  upon  such 
work  with  full  knowledge  of  the  prices  so 
fixed  by  the  Engineer ;'  but  if  the  contrac- 
tor declines  executing  said  work  at  the 
prices  fixed  by  the  Engineer,  then  the 
Sanitary  District  may  enter  into  contract 
with  any  person  or  persons  for  its  execu- 
tion, the  same  as  if  this  contract  had  never 
existed ;  and  if  extra  work,  or  work  not 
provided  for  in  this  contrrct,  is  performed 
by  the  contractor,  before  prices  have  been 
fixed  for  such  work,  then  the  Engineer 
shall  estimate  the  same  at  such  prices  as  he 
shall  deem  just  and  reasonable,  and  his 
decision  shall  be  final,  and  the  said  con- 
tractor shall  accept  of  such  prices  in  full 
satisfaction  of  all  demands  against  the 
Sanitary  District  for  said  extra  work  ;  pro- 
vided, that  if  the  extra  work  done  under 
this  contract  is  of  such  a  nature,  being  dis- 
tinct from  other  work  being  done  by  said 
contractor,  that  the  actual  cost  of  the 
same  can  be  determined,  then  the  said  con- 
tractor shall  receive,  and  the  Sanitary  Dis- 
trict shall  pay,  in  full  satisfaction  for  the 
same,  the  actual  cost  of  the  work  with 
fifteen  (15)  per  cent  added.  Provided, 
further,  that  nothing  Bhall  be  deemed  extra 
work  which  can  be  measured  or  estimated 
under  the  provisions  of  this  contract. 

(88)  It  is  further  agreed  that  in  all 
cases  of  question  or  dispute  arising  or 
growing  out  of  this  contract  in  any  way 
regarding  the  cost  or  value  of  extras,  vari- 
ations, allowances,  deductions  or  the 
amount  of  damages  In  any  manner  grow- 
ing out  of  the  violation  of  this  contract, 
the  decision  of  the  Engineer  shall  be  final 
and  binding  on  both  parties  hereto. 

Responsibility  of  Contractor. 

(39)  All  the  work  provided  for  in  this 
contract  is  to  be  done  under  the  direction 
and  supervision  of  the  Chief  Engineer  and 
his  properly  authorized  agents.  The  con- 
tractor is  to  be  guided  by  the  lines,  stakes, 
marks  and  grades  given  by  them,  and  is  to 
carefully  preserve  the  same  as  far  as  pos- 
sible during  the  progress  of  the  work ; 
and  is  to  furnish  all  needed  facilities, 
without  charge  therefor,  to  enable  the  En- 
gineer to  properly  give  lines  and  grades 
and  to  measure  the  work  from  time  to 
time. 

(40)  All  work  will  be  subject  to  inspec- 
tion by  the  said  Engineer  and  his  said 
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agents,  and  if  not  in  accordance  with  the 
requirements  of  this  contract,  is  to  be 
made  good  by  the  contractor.  The  con- 
tractor will  be  responsible  for  the  entire 
work  until  completed  and  accepted  by  the 
Sanitary  District  The  contractor  will  be 
required  to  give  his  personal  attention  to 
the  fulfillment  of  this  contract  and  to  the 
execution  of  the  work.  Ue  is  to  keep  the 
same  under  his  control,  and  will  not  be  al- 
lowed to  sublet  all  or  any  part  of  it ;  it  be- 
ing distinctly  understood  and  agreed  that 
the  subletting  of  the  work  covered  by  this 
contract,  or  any  part  thereof,  shall,  after 
thirty  (80)  days  notice,  work  a  forfeiture 
of  the  contract,  at  the  option  of  the  Sani- 
tary District 

(41)  The  contractor  will  be  required  to 

safely  maintain  all  traffic 

which  may  be  in- 
terfered with  in  any  way  in  the  construc- 
tion of  the  work  herein  provided,  for ;  and 
will  also  be  required  to  make  all  necessary 
changes  in  the  structure  carrying  I  the 
tracks  of  the  said  road,  so  as  to  enable  him 
to  construct  the  work  herein  provided  for 
without  any  additional  expense  to  the 
party  of  the  first  part. 

(42)  The  contractor  will  not  be  allowed 
to  assign,  by  power  of  attorney  or  other- 
wise, any  portion  of  the  moneys  that  may 
become  due  through  the  workings  of  this 
contract  In  case  the  contractor  fails  to 
comply  with  the  provisions  of  this  con- 
tract, as  to  progress  and  character  of  work, 
he  shall  be  duly  notified  in  writing,  and 
thirty  (80)  days  after  the  giving  of  said 
notice  the  party  of  the  first  part  may  de- 
clare this  contract  forfeited,  if  there  is 
substantial  failure  to  comply  with  its  pro- 
visions. 

Tools. 

(48)  The  contractor  is  to  furnish  all  the 
tools  of  every  kind  and  description,  includ- 
ing pumps,  cars  and  track  necessary  to  the 
full  and  complete  carrying  out  of  this  con- 
tract, and  on  completion  of  the  work,  is  to 
remove  all  tools,  buildings  and  material  of 
all  kind  from  the  right  of  way  of  the  Main 
Drainage  Channel. 

Precautions. 

(4i)  Whatever  precautions  may  be  nec- 
essary to  render  any  portion  of  the  work 
more  secure  in  any  respect,  or  to  decrease 
the  liability  of  accident  from  any  cause,  or 
to  avoid  contingencies  which  are  liable  to 


delay  the  completion  of  the  work,  shall  be 
taken  by  the  contractor. 

Workmen. 

(45)  The  contractor  shall  employ  com- 
petent foremen  and  laborers,  and  shall  dis- 
charge, at  the  request  of  the  Engineer,  any 
incompetent  or  unfaithful  men  in  his  em- 
ploy.. None  but  men  expert  in  their  re- 
spective branches  of  work  will  be  em- 
ployed where  special  skill  is  required,  and 
in  the  employment  of  men  preference  shall 
be  given  to  union  laborers. 

(46)  It  is  especially  understood  and 
agreed  that  eight  (8)  hours  shall  constitute 
a  day's  work  and  no  workman  shall  be 
employed  or  required  to  work  more  than 
eight  (8)  hours  out  of  any  twenty- four  (24) 
hours,  and  no  work  in  excess  of  that  time 
shall  be  allowed. 

(47)  In  the  event  of  any  violation  of  the 
above  eight- hour  provision  it  is  agreed 
hereby  that  the  said  District  shall,  and  that 
it  Is  duly  authorized  to,  retain  from  any 
money  due  or  to  become  due  at  any  time 
from  it  to  the  second  party,  as  liquidated 
damages,  the  sum  of  five  ($5)  dollars  per 
hour  for  each  hour  that  any  employe  shall 
be  required  to  work  in  excess  of  eight  (8) 
hours  per  day,  pursuant  to  the  terms  and 
conditions  of  the  ordinance  adopted  June 
23d,  1897,  attached  hereto. 

Patents. 

(48)  It  is  further  agreed  that  second 
party  shall  indemnify,  keep  and  save  harm- 
less said  first  party  from  all  liabilities, 
judgments,  costs,  damages  and  expenses 
which  may  In  any  wise  come  against  said 
first  party,  or  which  may  result  on  account 
of  any  infringement  of  any  patent,  by 
means  of  the  use  of  any  materials,  ma- 
chinery, device  or  apparatus  used  in  the 
performance  of  this  contract,  or  of  designs 
furnished  by  second  party  and  accepted  by 
the  Sanitary  District  And  in  the  event  of 
any  claim  or  suit  or  action  at  law  or  f  quity 
of  any  kind  whatsoever  being  made  or 
brought  against  said  first  party,  then  first 
party  shall  have  the  right  to  retain  a  suffi- 
cient amount  of  money,  in  the  same  man- 
ner and  upon  the  same  conditions  as  here- 
inafter in  the  next  following  clause  of  this 
contract  provided. 

Damages. 

(49)  If  any  damage  shall  be  done  by  the 
contractor,  or  by  any  person  or  persons  in 
his  employ,  to  the  owner  or  occupants  of 
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land,  or  to  any  adjoining  property,  or  in 
the  vicinity  of  the  work  herein  contracted 
to  be  done,  or  to  a  neighboring  contractor, 
the  Engineer  shall  have  the  right  to  esti- 
mate the  amount  of  said  damage,  and  to 
cause  the  Sanitary  District  to  pay  the  same 
to  the  said  owner  or  occupant,  and  the 
amount  so  paid  for  such  damage  shall  be 
deducted  from  the  money  due  from  said 
contractor  under  said  contract. 

(60)  Said  contractor  covenants  and 
agrees  to  pay  all  damages  for  any  personal 
injary  sustained  by  any  person,  growing 
out  of  any  act  or  doing  of  himself  or  his 
employes,  that  is  in  the  nature  of  a  legal 
liability,  and  he  hereby  agrees  to  indem- 
nify and  to  save  the  Sanitary  District 
harmless  against  all  suits  or  actions  of 
every  name  and  description  brought 
against  the  said  Sanitary  District  for  or  on 
account  of  any  such  injuries  or  such  dam- 
ages received  or  sustained  by  any  person 
or  persons  by  or  from  said  contractor,  his 
servants,  agents  or  employes,  in  the  exe- 
cution of  said  work;  or  by  or  in  conse- 
quence of  any  negligence  in  guarding  the 
same;  or  by  or  on  account  of  any  act  or 
omission  of  said  contractor,  his  agents  or 
employes;  and  the  said  contractor  further 
agrees  that  so  much  of  the  money  due  to 
him,  under  and  by  virtue  of  this  contract, 
as  shall  be  considered  necessary  by  the 
Board  of  Trustees  of  the  Sanitary  Dis- 
trict, may  be  retained  by  the  said  Sanitary 
District  until  such  suit  or  claim  for  dam- 
ages, as  aforesaid,  shall  have  been  settled, 
and  evidence  to  that  effect  furnished  to  the 
satisfaction  of  the  said  Board  of  Trustees. 

Time. 

(51)  The  contractor  agrees  to  begin  the 
work  covered  by  this  contract  within  fif- 
teen (15)  days  after  said  contract  shall 
have  been  executed,  and  to  prosecute  the 
building  of  all  the  masonry  herein  pro- 
vided for  so  as  to  complete  the  same  on  or 
before  May  1st,  A.  D.  1898. 

Price*. 

(52)  In  consideration  of  the  said  work 
being  carried  on  and  completed  in  time 
and  manner,  as  hereinbefore  specified,  the 
said  party  of  the  first  part  agrees  to  pay  to 
the  said  party  of  the  second  part  the  fol- 
lowing amounts  per  cubic  yard,  and  the 
said  party  of  the  second  part  agrees  to 
receive  and  accept  the  same  as  full  com- 
pensation tor  the  performance  of  the  work, 


including  the  furnishing  of  the  materials, 
tools,  labor,  etc.,  to- wit: 

(53)  a— For  each  cubic  yard  of  excava- 
tion, price  to  include  all  refilling,  as  speci- 
fied, the  sum  of  thirty- six  cents  ($0  80). 

(54)  b— For  sheet  piling  and  bracing  in 
place,  per  one  thousand  (1,000)  feet  B.  M. 
(price  to  cover  all  spikes,  bolts  or  other 
iron  to  be  used  in  constructing  same),  as. 
per  terms  of  this  contract,  the  sum  of 
thirty-one  dollars  ($81.00).  • 

(55)  c— For  timber  in  foundation,  per 
one  thousand  (1,000)  feet  B.  M.  (price  to 
cover  all  spikes,  bolts  or  other  iron  to  be 
used  in  constructing  same), as  per  terms  of 
this  contract,  the  sum  of  twenty-two  dol- 
lars ($22.00) . 

(66)  d— For  piles  delivered  at  site  of  the 
work,  as  specified,  per  lineal  foot,  the  sum 
of  fourteen  cents  ($0.14). 

(57)  e— For  piles  driven  in  foundation, 
per  lineal  foot,  as  specified,  the  sum  of  six 
and  one- half  cents  ($0.06X) . 

(58)  /— Eor  each  cubic  yard  of  natural 
cement  concrete,  as  specified,  the  sum  of 
three  and  thirty  one- hundredths  dollars 
($8.80). 

(59)  flr— For  each  cubic  yard  of  Portland 
cement  concrete,  as  specified,  the  sum  of 
five  dollars  ($5.00). 

(60j  ft— For  each  cubic  yard  of  com- 
pleted masonry,  in  abutments  and  in  piers, 
as  specified,  the  sum  of  nine  and  forty  one- 
hundred  ths  dollars  ($9.40). 

(61)  The  prices  proposed  must  include 
all  royalties  for  patents  or  patented  ma- 
terial and  appliances  used  in  the  construc- 
tion of  the  work  described  in  the  specifica- 
tions and  agreements;  and  before  final 
payment  is  made  the  contractor  shall  fur- 
it  ish  a  satisfactory  guarantee  against  all 
claims. 

Time  and  Manner  of  Payment. 

(62)  It  is  agreed  by  the  party  of  the  first 
part  that  on  or  before  the  10th  and  25th 
days  of  each  month  during  the  progress  of 
the  work,  and  subject  to  the  provisions 
hereinbefore  specified  under  the  head  of 
"Time,"  payment  will  be  made  to  the  said 
party  of  the  second  part  to  the  amount  of 
eighty-  seven  and  one-half  (87}£)  per  cent 
of  the  contract  price  of  the  approximate 
amount  of  work  done  during  the  previous 
half  month,  upon  written  certificate  from 
the     Engineer   that    such     approximate 
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amount  of  work  has  been  done  during 
that  period;  twelve  and  one-half  (12%)  per 
cent  being  reserved  until  the  completion 
and  acceptance  of  the  whole  work. 

Certificate. 

(63)  On  all  the  work  provided  for  in 
this  contract  being  completed  in  accord- 
ance with  the  contract  and  to  the  full 
satisfaction  of  the  Chief  Engineer,  and  on 
its  being  inspected  by  him  and  certificate 
made  by,  him  setting  forth  the  amounts  of 
said  work  and  that  the  said  work  has  been 
completed,  the  said  party  of  the  first  part 
agrees  to  pay  to  the  said  party  of  the  second 
part  the  amounts  shown  to  be  due  to  said 
second  party  by  the  said  certificate  of  the 
said  Chief  Engineer,  including  the  twelve 
and  one-half  (12K)  per  cent  reserved. 

Failure  to  Complete. 

(64)  It  is  further  agreed  by  the-  said 
party  of  the  second  part  that,  if  the  work 
to  be  done  under  this  contract  shall  be 
abandoned,  or  if  it  shall  be  assigned  by 
him,  or  if  he  loses  control  of  the  work 
from  any  cause,  excepting  acts  of  God  and 
the  public  enemy,  or  if  the  rate  of  progress 
is  not  such  as  to  insure  its  completion 
within  the  time  specified,  or  if  at  any  time 
the  Engineer  shall  be  of  the  opinion,  and 
shall  so  certify  in  writing  to  the  said  party 
of  the  first,  that  work  or  any  part  thereof 
is  unnecessarily  and  unreasonably  delayed, 
or  that  the  contractor  is  wilfully  and  per- 
sistently violating  any  of  the  conditions  or 
covenants  of  this  contract,  or  is  not  fulfill- 
ing said  contract  in  good  faith,  the  said 
party  of  the  first  part  shall  have  the  power 
to  notify  the  said  contractor  to  discontinue 
all  work,  or  any  part  thereof,  as  may  be 
designated  by  the  said  party  of  the  first 
part,  and  the  said  party  of  the  first  part 
shall  thereupon  have  the  power  either  to 
complete  said  work  by  contract  or  to  em- 
ploy such  men  and  teams,  and  to  obtain 
such  machinery,  implements  and  tools, 
and  to  purchase  such  material  as  the  said 
Engineer  may  deem  necessary  to  complete 
the  work  herein  described,  or  any  part 
thereof.  And  in  so  doing  said  Engineer 
may  use  such  tools,  implements  and  ma- 
terials as  may  be  found  upon  the  line  of 
said  work.  The  cost  of  doing  such  work 
by  the  said  Engineer  shall  be  charged  to 
the  Bald  contractor,  and  the  expense  so 
charged  shall  be  deducted  and  paid  by  the 
said  party  of  the  first  part  out  of  such 
moneys  as  may  be  due,  or  may  at  any  time  I 


thereafter  become  due  to  said  contractor 
under  and  by  virtue  of  this  contract,  or  any 
part  thereof ,  so  far  as  the  same  shall  suf- 
fice therefor;  and  the  balance,  if  any, 
shall  be  paid  by  said  contractor  on  demand. 

Failure  to  Pay  Laborer*. 

(65)  If  at  any  time  during  the  progress 
of  said  work  the  said  contractor  shall  fail 
or  neglect  to  pay  for  labor  performed  or 
material  furnished  upon  said  work,  for  ten 
(10)  days  after  it  shall  have  become  due, 
then  the  party  of  the  first  part  shall  have 
power  to  pay  for  such  labor  or  for  material, 
tools,  explosives,  machinery,  appliances, 
fuel,  provisions  or  supplies  of  any  sort  or 
kind  used  or  consumed  in,  upon  or  on  ac- 
count of  the  work  covered  by  this  contract; 
the  party  of  the  first  part  shall  have  power 
to  pay  for  such  labor  or  materials,  ex- 
plosives, machinery,  appliances,  fuel,  pro- 
visions or  supplies  of  whatsoever  sort  or 
kind,  out  of  moneys  that  may  be  due  to 
said  contractor,  and  said  amount  so  paid 
shall  be  retained  out  of  any  money7  due  or 
to  become  due  to  said  contractor.  In  any 
such  case  the  party  of  the  first  part  is 
hereby  authorized  and  empowered  by  the 
said  party  of  the  second  part  to  ascertain 
by  its  Engineer  the  amounts  due  or  owing 
from  said  contractor  to  any  laborer  or 
laborers  or  to  any  person  or  persons  for 
materials,  tools,  explosives,  machinery, 
appliances,  fuel,  provisions  or  supplies  of 
any  sort  or  kind  consumed  upon,  in  or  on 
account  of  the  work  covered  by  this  con- 
tract in  such  manner  and  upon  such  proof 
as  the  said  Engineer  may  deem  sufficient. 

Contractor's  Bond. 

(66)  The  contractor  shall  furnish   a 
bond  in  the  sum  of  five  thousand  dollars 
($5,003),  with  good  and  sufficient  sureties, 
the  same  to  be  satisfactory  to  the  Board  of 
Trustees  of  said  Sanitary  District,  condi- 
tioned on  the  faithful  performance  of  all 
the  terms  and  conditions  of  this  contract; 
and  should   the  sureties  on  said  bond  at 
any  time  fail  financially,  or  be,  in  the 
opinion  of  said  Board  of  Trustees,  insuffic- 
ient security  for  the  penalty  of  said  bond, 
then,  in  that  case,  they  may,  on  giving  ten 
(10)  days  notice  thereof  in  writing,  require 
said  contractor   to  furnish  a  new  or  ad- 
ditional bond  in  the  place  of  the  bond  so 
having  become  insufficient  or  worthless. 

Filial  Payment. 

(67)  The  said  party  of  the  second  part 
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further  agrees  that  he  shall  not  be  entitled 
to  demand  or  receive  final  payment  for  any 
portion  of  the  aforesaid  work  or  materials, 
except  in  the  manner  set  forth  in  this 
agreement,  nor  until  all  of  the  stipulations 
hereinbefore  mentioned  are  complied  with 
and  the  said  Chief  Engineer  shall  have 
given  his  certificate  to  that  effect;  where- 
upon the  said  party  of  the  first  part  will, 
at  the  expiration  of  thirty  (SO)  days  after 
such  completion  and  the  delivery  of  such 
certificate,  pay,  and  it  hereby  binds  itself 
to  pay,  the  said  party  of  the  second  part,  in 
cash,  the  whole  amount  of  money  accruing 
to  said  second  party  under  this  con- 
tract, excepting  such  sum  or  sums  of 
money  as  may  be  lawfully  retained  under 
any  of  the  provisions  of  this  contract  here- 
inbefore set  forth.  Provided,  that  nothing 
herein  contained  shall  be  construed  to 
affect  the  right  hereby  reserved  of  the  said 
party  of  the  first  part  so  reject  the  whole 
or  any  portion  of  the  aforesaid  work, 
should  the  said  certificate  be  found  to  be 
inconsistent  with  the  terms  of  this  agree- 
ment, or  otherwise  improperly  given. 

In  Witness  Whereof,  on  the  day  and 
year  first  above  written,  the  said  Sanitary 
District  of  Chicago  has  caused  this  agree- 
ment to  be  signed  by  its  President  and 
attested  by  its  Clerk,  and  its  corporate 
seal  to  be  hereto  affixed,  and  the  said  party 
of  the  second  part  has  hereunto  set  their 
hands  and  seals." 


The  contracts  and  specifications  for 
substructure  for  the  "  Atchison,  Topeka 
and  Santa  Fe  Railway  Bridge  at  west 
end  of  Section  N  and  near  east  end  of 
Section  G,"  and  for  the  "  Chicago  and 
Calumet  Terminal  Railway  Bridge  near 
west  end  of  Section  E  "  are  identical  in 
every  respect  with  that  for  the  sub- 
structure for  the  "  Chicago,  Madison 
and  Northern  Railroad  Bridge  near  east 
end  of  Section  N "  as  published  in  the 
foregoing,  except  that  part  of  these  con- 
tracts embodying  the  special  prices  for 
the  work  on  each  separate  bridge,  which 
are  as  given  below. 

The  following  are 

The  Prices  for  the  Work  on  the  Substructure 
for  '•  The  Atchison  Topeka  and  Santa  Fe  Rail- 
way Bridge  at  West  End  of  Section  N" 

(58)  a— For  each  cubic  yard  of  ex- 
cavation, price  to  include  all  refilling,  as 
specified,  the  sum  of  thirty-six  ($0.86) 
cents. 


(54)  6-— For  sheet  piling  and  bracing 
in  place,  per  one  thousand  (1,000)  feet 
B.  M.  (price  to  cover  all  spikes,  bolts  or 
other  iron,  to  be  used  in  constructing 
same)  as  per  terms  of  this  contract,  the 
sum  of  thirty-one  ($31.00)  dollars. 

(56)  c— For  timber  in  foundation  per 
one  thousand  (1,000)  feet  B.  M.  (price  to 
cover  all  spikes,  bolts  or  other  iron  to  be 
used  in  constructing  same)  as  per  terms 
of  this  contract,  the  sum  of  twenty-two 
($22.00)  dollars. 

(56)  d— For  piles  delivered  at  site  of 
the  work,  as  specified,  per  lineal  foot, 
the  sum  of  fourteen  ($0.14)  cents. 

(57)  e— For  piles  driven  in  foundation, 
per  lineal  foot,  as  specified,  the  sum  of 
six  and  one-half  ($0.06}£)  cents. 

(58)  /"—For  each  cubic  yard  of  natural 
cement  concrete,  as  specified,  the  sum  of 
three  and  fifty  one- hundredths  ($3.50) 
dollars. 

(59)  g — For  each  cubic  yard  of  Port- 
land cement  concrete,  as  specified,  the 
sum  of  Ave  ($5.00)  dollars. 

(60)  h—  For  each  cubic  yard  of  com- 
pleted masonry,  in  abutments  and  in 
piers,  as  specified,  the  sum  of  nine  and 
forty  one- hundredths  ($9.40)  dollars. 


The  following  are 

The  Prices  for  the  Work  on  the  Substructure 
for  "The  Atchison,  Topeka  and  Santa  Fe 
Railway  Bridge  Near  East  End  of  Section  <3." 

(53)  a— For  each  cubic  yard  of  excava- 
tion, price  to  include  all  refilling,  as  spec- 
ified, the  sum  of  thirty-five  ($0.85)  cents. 

(54)  b — For  sheet  piling  and  bracing 
in  place,  per  one  thousand  (1,000)  feet 
B.  M.  (price  to  cover  all  spikes,  bolts  or 
other  iron,  to  be  used  in  constructing 
same)  as  per  terms  of  this  contract,  the 
sum  of  thirty-one  ($31.00)  dollars. 

(55)  c — For  timber  in  foundation  per 
one  thousand  (1,000)  feet  B.  M.  (price  to 
cover  all  spikes,  bolts  or  other  iron  to  be 
used  in  constructing  same)  as  per  terms 
of  this  contract,  the  sum  of  twenty- two 
($22.00)  dollars. 

(56)  d— For  piles  delivered  at  site  of 
the  work,  as  specified,  per  lineal  foot, 
the  sum  of  fourteen  ($0. 14)  cents. 

(57)  e— For  piles  driven  in  foundation, 
per  lineal  foot,  as  specified,  the  sum  of 
six  and  one-half  (S0.6}£)  cents. 

(58)  /—For  each  cubic  yard  of  natural 
cement  concrete,  as  specified,  the  sum  of 
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three  and    fifty  one- hundredths  ($3.50) 
doll  are. 

(59)  g— For  each  cubic  yard  of  Port- 
land cement  concrete,  as  specified,  the 
sum  of  five  ($5.00)  dollars. 

(60)  h — For  each  cubic  yard  of  com- 
pleted masonry,  in  abutments  and  in 
piers,  as  specified,  the  sum  of  nine  and 
forty  one- hundredths  ($9.40)  dollars. 


The  following  are 

The  Prices  for  the  Work  on  the  Substructure 
for  "The  Chicago  and  Calumet  Terminal 
Railway  Bridge  Near  West  End  of  Section  £7." 

(53)  a — For  each  cubic  yard  of  exca- 
vation, price  to  include  all  refilling:,  as 
specified,  the  sum  of  forty- six  ($0.46) 
cents. 

(54)  6— For  sheet  piling  and  bracing 
in  place,  per  one  thousand  (1,000)  feet  B. 
M.  (price  to  cover  alf  spikes,  bolts  or 
other  iron  to  be  used  in  constructing 
same)  as  per  terras  of  this  contract,  the 
sum  of  thirty-one  ($31.00)  dollars. 

(55)  c— For  timber  in  foundation  per 
one  thousand  (1,000)  feet  B.  M.  (price  to 
cover  all  spikes,  bolts  or  other  iron  to  be 
used  in  constructing  same)  as  per  terms  of 
this  contract,  the  sum  of  twenty-two 
($22.00)  dollars. 

(56)  d— For  piles  delivered  at  site  of 
the  work,  as  specified,  per  lineal  foot,  the 
sum  of  fourteen  ($0.14)  cents. 

(57)  e~For  piles  driven  in  foundation, 
per  lineal  foot,  as  specified,  the  sum  of 
ten  ($0.10)  cents. 

(58)  /—For  each  cubic  yard  of  natu- 
ral cement  concrete,  as  specified,  the 
sum  of  three  and  fifty  one-hundred ths 
($8.50)  dollars. 

(59)  g— For  each  cubic  yard  of  Port- 
land cement  concrete,  as  specified,  the 
sum  of  five  ($5.00)  dollars. 

(60)  h— For  each  cubic  yard  of  com- 
pleted masonry,  in  abutments  and  in 
pier 8,  as  specified,  the  sum  of  nine  and 
forty  one  hundredths  ($9.40)  dollars. 


RESOLUTIONS  IN  REGARD  TO  PLANS  OP 
8ANITARY  DISTRICT  FOR  CARRYING 
MAIN  CHANNEL  THROUGH  JOLIBT. 

Mr.  Brad  en,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing, transmitting  resolutions  in  regard  to 
the  plans  of  the  Sanitary  District  for 
the  carrying  of  the  Main  Channel  through 
Joliet  and  other  work  incidental  thereto, 


the  report  recommending  that  the  resolu- 
tions be  adopted  and  that  a  copy  of  same 
be  transmitted  to  the  Commissioners  of 
the  Illinois  and  Michigan  Canal;  and  the 
report  and  accompanying  resolutions 
were  read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  recommendations  of  the 
report  be  concurred  in  and  the  accom- 
panying resolutions  adopted. 

On  roll  call  the  vote  stood:  Yeas- 
Messrs.  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Smyth  and  Wenter  —  seven. 
Nays — none. 

Upon  which  result  the  President  de- 
clared thejmotion  carried. 

"Chicago,  September  15tb,  1897. 

To  the  Honorable,  the  Board  of  Trvstets 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Committee  on  En- 
gineeripg,  having  had  under  considera- 
tion the  necessity  of  early  arrangements 
with  the  Commissioners  of  the  Illinois 
&  Michigan  Canal  for  the  purpose  of 
carrying  the  Main  Channel  through 
Joliet  and  prosecuting  other  work  inci- 
dental thereto,  respectfully  report  to 
your  Honorable  Body  the  enclosed  reso- 
lutions with  the  recommendations  that 
they  be  adopted  and  a  copy  thereof  be 
formally  transmitted  to  the  Cotnmis- 
sioners  of  the  Illinois  &  Michigan  Canal 
in  order  that  they  may  have  official 
notification  of  the  requirements  of  this 
District. 

Respectfully  submitted, 

(Signed)  Jos.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 
Z.  R.  Carter, 
B.  A.  Eckhart, 
Thomas  A.  Smyth, 
Wm.  Boldenweck, 
Thomas  Kelly, 
Frank  Wenter, 
Committee  on  Engineering." 
(One  enclosure.) 


The  following  are 


THE  RESOLUTIONS : 


"Whereas,  The  Sanitary  District  of 
Chicago,  in  the  prosecution  of  the  plans 
formally  adopted  by  this  Board,  is  re- 
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quired  to  empty  the  waters  of  its  Chan- 
nel into  the  upper  basin  at  Jotiet;  and, 

Whereas,  In  so  doing,  said  District 
has  the  right  by  law  to  cross  the  Illinois 
and  Michigan  Canal,  and  enter  and  use 
the  upper  and  lower  basins  for  the  dis- 
posal of  the  water  brought  down  from 
Lockport;  and,  if  necessary  to  prevent 
an  overflow  through  Joliet,  has  the  fur- 
ther right  to  remove  all  obstructions  in 
the  Desplaines  and  Illinois  Rivers,  in 
eluding  the  State  dams  at  Joliet,  pro- 
vided, this  work  is  done  without  perma- 
nently injuring  or  impairing  the  useful- 
ness of  the  Canal;  therefore,  be  it 

Resolved  By  this  Board,  that  in  the 
prosecution  of  the  work  through  Joliet, 
in  order  to  prevent  overflow,  caused  by 
the  waters  brought  down  through  the 
Main  Channel  from  Lockport,  together 
with  the  disposal  of  the  flood  waters  of 
the  Desplaines  River  through  Joliet,  it  is 
necessary  to  deepen  the  upper  basin, 
from  the  point  at  which  the  Desplaines 
River  enters  the  same  to  Dam  No.  1; 
'  and  to  further  Accomplish  the  purpose  of 
the  Sanitary  District  in  the  premises, 
and  for  the  purposes  of  conserving  the 
water  power  which  it  incidentally 
creates,  by  the  construction  of  the  Chan- 
nel and  the  deepening  and  widening  of 
the  river,  it  is  necessary  to  remove  Dams 
Nos.  1  and  2,  and  substitute  for  these  a 
dam  which  shall  extend  from  the  upper 
end  of  Lock  No.  6  (Guard  Lock)  diagon- 
ally across  the.  Desplaines  River,  down 
stream  to  a  point  near  the  Chicago,  Rock 
Island  and  Pacific  Railway  tracks. 

That  it  will  be  further  necessary  to 
build  between  this  new  dam  and  the 
site  of  Dam  No  1,  walls  on  each  side  of 
the  said  river,  of  such  height  and  pro- 


portions as  shall  afford  ample  strength 
to  hold  up  the  water  in  what  is  now 
Pool  No.  2  to  the  same  height  as  the 
present  level  of  the  upper  basin. 

That  to  accomplish  the  foregoing 
and  leave  the  slack  water  navigation  of 
the  new  pool  available  for  the  uses  of 
the  Illinois  &  Michigan  Canal,  it  will  be 
necessary  to  erect  a  new  lock  on  the  site 
of  Lock  No.  6,  all  work  to  be  done  by 
the  Sanitary  District  of  Chicago  free  of 
cost  to  the  Canal  Commissioners  and 
during  a  period  of  suspended  navigation 
upon  the  Canal. 

That  to  enable  the  work  to  be  done  in 
the  dry  it  will  be  necessary  to  draw  the 
water  off  both  the  upper  and  middle 
basins,  but  that  in  the  carrying  out  of 
the  above  work  the  public  use  of  the 
Canal  will  not  be  unnecessarily  inter- 
rupted or  impaired  and  the  same  will  be 
restored  to  its  former  usef ullness  as  soon 
as  practicable. 

Resolved,  further,  That  a  duly  authen- 
ticated copy  of  these  resolutions  be 
transmitted  to  the  Commissioners  of  the 
Illinois  &  Michigan  Canal." 

ADJOURNMENT. . 

On  motion  of  Mr.  Braden,  seconded 
by  Mr.  Boldenweck,  the  Board  then 
adjourned. 
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— OF    THE— 


Board  of  Trustees 


—OF    THE— 


Sanitary  District  of  Chicago. 


SEPTEMBER  22,  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixty-third 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 


held  in  their  rooms,  Security  Building, 
Wednesday,  September  22,  1897,  at  2 
o'clock  P.  M. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones,  Kelly, 
Mallette,  Smyth  and  Wenter  —  nine 
members  were  present. 


VOUCHEES. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

JohnR.  Davis  (borings) $    128  60 

Henry  Gebhardt  (repairs) , 3  98 

Eugene  Dietzgen  Company  (blue  prints) 28  69 


$       156  22 


LAW  DEPARTMENT. 


Edward  D.  Conley  (blanket  summons) 


$ 


17  00 
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POLICE  DEPARTMENT. 

J.  H.Tedens&Co.  (sundries) $     18  10 

Edward  J .  Coen  (expense) . .  2(5  00 

W.  L.  Velkner  (expense) 2  40 

D.  0.  McCarthy  (expense) 4  60 

Herman  Goldbach  ( laundry ) 2  84 

MAINTENANCE  ACCOUNT. 

W.  D.  Allen  &  Co.  (packing,  pumping  plant,  Sec.  14) $     IV  64 

Delaney  Oil  and  Grease  Company  (oil,  pumping  plant,  Sec.  14) 18  82 

J.  W.  Beardsley  (expense,  pumping  plant.  Sec.  14) 12  00 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Griffiths  AMcDermott  (Section  1, Sept.  16,1897) $8,920  00 

Heldmaier  &  Neu  (Section  A,  Sept.  16,1897) 5,707  78 

Western  Dredging  and  Improvement  Co.  (Section  C,  Sept  16, 1897) . .  1,601  06 

Halvorson,  Richards  &  Co.  (Section  B,  Sept.  16, 1897) 2,947  77 

Gahan  &  Byrne  (Section  F,  Sept.  16,1897) 8,596  19 

Hayes  Bros.,etal.  (Section  N,  Sept.  16, 1897) 5,848  82 

MoBfahon  &  Montgomery  Company,  et  ai.  (Section  O,  Sept.  16, 1897)  4,854  80 

Gahan  &  Byrne  (Section  G,  Santa  Fe  crossing) 1,290  91 

Benezette  Williams  (substructure,  Southwest  Boulevard  Bridge). . .  5,244  71 

Grand  total 


$        48  84- 


$ 


44  9* 


$  84.411  4* 


$  84.678  01 


*  Paid  by  warrants,  with  Interest  coupons  attaohed,  drawn  against  the  tax  levy  for  1897. 


Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  Touchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following  re- 
quisition : 

No.  644,  Engineering  Department, 
(coal,  wood,  etc) $71  60 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  Requisition  No.  544, 
as  read  and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 


number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  September 
11  and  18,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  September  23, 1897. 
To  the  Honorable  the  Board  of  Trusted 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  weeks  ending 
September  11  and  18,  1897,  as  the  same 
have  been  reported  to  me : 

Sept.  11.       Sept.  18. 

Engineering  department.  131  132 

Maintenance 9  9 

Clerical  department 5  5 

Law  department 10  10 

Treasury  department 1  1 

Police  department 81  32 

Telephone  operator 1  1 

Total  employes 188  190 

Respectfully  submitted, 
(Signed)  Jab.  Reddick, 

Clerk.'9 
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PROGRESS  OP  DISTRICT  WORK  AND  PLANS 
TO  SEPTEMBER  I,  1897. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  giving  statistics  of  prog- 
ress of  the  work  of  the  District  to  Sep- 
-tember  1st,  1897,  plans  for  improvement 
of  Chicago  River,  for  cleansing  the  South 
Fork,  and  data  relating  to  the  bridges, 
Tail  Race  and  work  through  Joliet;  and 
the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  report  be  re- 
ferred to  the  Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

THE  REPORT: 

"  Chicago,  Sept  20, 1897. 
To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 
Gentlemen— Owing  to  the  great  in- 


terest felt  in  this  work  by  the  general 
public  of  Chicago,  to  whose  welfare  it 
will  make  a  vast  contribution  when  com- 
pleted and  put  to  the  service  for  which 
it  was  designed,  I  submit  the  following 
report  giving  statistics  of  progress  to 
September  1st,  outlining  the  plans  for 
the  improvement  of  the  Chicago  River 
to  give  the  proper  initial  supply  of  300,- 
000  cubic  feet  per  minute;  also  alterna- 
tive plans  for  cleansing  the  South  Fork, 
together  with  information  relating  to 
the  bridges,  the  Tail  Race  and  the  work 
through  Joliet.  In  fact,  covering  the 
whole  scope  of  the  work  of  this  District 
except  the  treatment  of  the  North 
Branch  on  which  I  will  shortly  submit  a 
report  on  two  or  more  alternative  pro- 
jects for  flushing  and  cleansing : 
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STATEMENT   SHOWING   CONDITION  OP 


AMOUNT  DONE   DUBINO  AUGUST, 

1897. 

TOTAL  D01TB  TO 

DSSIONATION. 

Main  Channel. 

Ma- 
sonry. 

Main  Channel. 

Glacial 
Drift. 

Solid 
Bock. 

Ret'e 
Wall. 

Glacial    j        Solid 
Drift,      j       Bock. 

Retaining 

WalL 

5,150 
48,824 
45,744 

32,660  1 

!     1,268,096  ' 

527,422 

728,180 

1,102,980 

1,149,031 

1,159,384 

994.070 

1,323,000 

936,808 

:     1,470,719 

j     1,914.912 

1,839,468 

1,548,114 

2,511,875 

1,280,066 

724,905 

1        4*5,705 

1     1.096,746 

952,528 

683,248 

181.721 

50,170 

1          76,692 

31,743 

44,021 

44,030 

38,810 

i        380,165 

1          85,324 

ov. ;!t.  .: . . . .....?; ..:.;. : :::::::::: 

N 

M 

L 

K 

I 

H 

G 

F 

27,474 

28,585 

2,125 

15,400 

E 

630 
9,298 

630 
85,240 

D 

c 

B 

14,900 

12,800 

535,700 

483,750 

760,778 

262,428 

378,609 

549.355 

890,939 

1,141,253.1 

1,003,769 

1,141,890 

989,711 

998,709 

1,083,665 

1,022,796 

647.039 

A 

25,400 
8,500 

2.800 
11,000 

1 

240 

67.900 
38,506 

2 

8 

14.089 

4 

68.160 

5 

56,069.1 

6 

30,361.: 

7 

6,139 

8 

2,874.9 

9 t ; 

10 

11 

12 

i 

MBS.N 

18 

1 

10,8* 

14 

!        371 

367.8 

ftVi 

15 

44,811.? 

Disposal  Works  at  Lockport 

3,300 

1,851 

Abandoned  Fixed  Brtdcres  over  M  C 

1,289 
12,781 

A.,  T.  &  8.  F.  Ry.  Bridge,  Section  G. . . 

12,781 

Totals 

219,383 

26.894 

607.8 

1,851 

24.561,606 

i 

11,961,198.1 

3fc88» 

*  Estimated  amount  indefinite. 
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CONSTRUCTION  CONTRACTS  8BPTBMBSR  1, 1897— YARDAGB. 


DATE. 

ESTIMATED  REMAINING  TO  BE 
DONE. 

PERCENTAGE    COM- 
PLETED. 

River  Diversion. 

Masonry. 

Main  Channel. 

Main 
Chan- 
nel Bx- 
cavat'n 

R.  D. 
Exca- 
vation. 

Ma- 
sonry. 

DESIGNATION. 

Glacial 
Drift. 

Solid 
Rook. 

i    Glacial 
j      Drift. 

Solid 
Rook. 

Ret'g 
Wall! 

Ma- 
sonry. 

:  * 

Chi.  River  Imp. 
o 

880,649 
586,421 

i 

76.91 
47.35 

100 
99.62 
97.88 

100 
91.04 
97.01 
64.79 
77.62 
99.27 
97.61 
99.94 
97.72 
98.91 

100 

100 

100 

100 

100 

100 
98.87 

N 

M 

4,150 
31,558 

I» 

K 

I 

98,142 

40,741 

151,801 

346,111 

H 

G 

179,447 
95,718 

16,724 

100 
100 

p 

78.185 

B 

14,760 

D» 

162,537 
312,486 

,          44,993 

1              886 

59,038 

2,4(15 

100 
100 
100 
100 
100 

100 
100 
100 
100 
100 
100 
100 
100 
100 

100 
100 

c 

100 

B 

859,353 
174,655 

1 

A 

17,398 

266 

i 

99.31 
100 
100 
100 
100 
100 
100 
100 

119,234 

i 

& 

a 

106,808 
12.256 

17,857 

'  i 

4 

i 

5 

118,647 

i 

6 

97.917 

43,102 
99,399 
16,878 
58,276 
15,677 
7,475 

1 

i 

57,902 

i 

19,782 

8 

40,763 
80,813 

j 

100 

9 

i 

100 
100 
100 
100 
100 
100 
96.87 
5.51 

lfr 

12,699 
11,739 

' 

11 

100 
100 
100 
100 
81.78 

12- 

13. 

14 

619 

15 

3,091 

272 

6,686 

Disposal  Works. 
A.  B.  over  M.  C. 

22,099 

* 

S.  P.  Br..  8ec.  G 

1,041.84' 

■ 

100 

E.,J.  &E.  Ry.Br. 

1 

1,798,088 

258,659       4,182.84 

1                  I 

1,768,558 

147,166 

266 

6,686  | 

i 

95.02 

100 

99.98 
38.88 

— Retaining  Wall 
—Masonry. 
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On  August  15, 1895,  (see  page  2774  of 
Proceedings),  I  submitted  a  report  to 
your  Honorable  Body  setting  forth  the 
work  required  to  be  done  in  the  Chicago 
River  and  the  estimated  cost  involved  in 
securing  a  flow  of  300,000  cubic  feet  per 
minute  through  the  main  river.  The 
plans  adopted  on  your  order  are  in  line 
with  that  report,  and  on  May  26th  the 
contract  for  dredging  the  river  in  accord- 
ance therewith  was  awarded  toLydon  & 
Drews  Co.,  and  said  work  is  now  in  pro- 
gress. The  date  set  for  completion  is 
November  1st,  1898 

Besides  the  work  under  contract  the 
bypasses  between  Adams  and  Van 
Buren  streets  must  be  built,  and  negotia- 
tions are  on  with  the  Pennsylvania  Com- 
pany to  secure  a  right  of  way  through 
its  property  for  this  work  which  can  be 
built  in  ten  working  months.  The  dock- 
age along  the  river  front  where  the 
Channel  is  to  be  widened  can  all  be  done 
in  the  spring,  summer  and  fall  of  1898. 

On  November  8th,  1895, 1  transmitted 
to  the  Committee  on  Engineering  and 
Finance  a  report  upon  four  (4)  alterna- 
tive methods  of  treating  the  South  Fork 
of  the  South  Branch  to  cleanse  and  keep 
it  free  from  the  condition  of  notorious 
pollution  which  then  and  now  exists  in 
that  part  of  the  Chicago  River. 

As  the  report  shows,  I  gave  what 
seemed  the  merits  and  the  probable  cost 
of  each  solution  presented,  and  gave  as 
my  own  conclusion  that  the  alternative 
presented  by  Project  No.  2  and  Project 
No.  4  were  the  two  which  seemed  to  me 
to  have  the  greatest  merit.  No.  2  is  a 
project  for  intercepting  sewers  10  feet  in 
diameter,  extending  from  a  point  near 
Halsted  street  on  the  east  to  a  point  in 
the  vicinity  of  Robey  street  on  the  west 
along  the  south  side  of  the  east  and  west 
arms  of  the  South  Fork — this  sewer 
which  at  each  end  must  be  open  to  the 
river—to  collect  all  of  the  Stock  Yards 
and  South  Side  sewage  and  conduct  it  to 
a  central  pumping  station  about  midway 
of  its  length.  The  duty  of  the  pumps 
at  this  station  would  be  to  discharge  the 
sewage,  diluted  by  water  flowing  into 
the  two  ends  of  the  intercepting  sewer 
into  a  12- foot  outlet  sewer  to  be  laid  in 
Ashland  avenue,  discharging  into  the 
West  Fork  where  that  street  intersects  it. 
This  would  keep  the  South  Fork  free 
from  sewage  and  would  keep  up  circula- 
tion through  it  by  reason  of  its  supply- 
ing water  to  the  pumps  to  which  the 
flow  would  be  through  the  intercepting 
sewer  from  east  and  west.  The  esti- 
mated cost  of  this  construction  is  $886,- 


000.00.    Annual  cost  of  operating  pumps 
estimated  at  $35,000. 

Project  No.  4  was  for  a  conduit  on 
Thirty-ninth  street,  20  feet  in  diameter, 
with  a  flow  under  ordinary  conditions  of 
from  40,000  to  50,000  cubic  feet  of  water 
per  minute,  a  volume  which  would 
change  the  contents  of  the  South  Fork 
about  once  in  twelve  hours.  This  plan 
contemplated  a  gravity  flow  and  made 
no  provision  in  the  estimates  then  sub- 
mitted for  pumping.  While  this  project 
would  cleanse  the  east  arm  and  main 
South  Fork  it  made  no  provision  for  the 
west  arm  of  the  junction  of  the  two. 
The  estimated  cost  of  this  conduit  was 
$1,895,000.00,  with  $278,582.00  for  intake 
and  $167,888.00  for  contingencies.  The 
one  argument  that  can  be  urged  for  this 
last  project  as  against  Project  No.  2  is 
that  it  would,  under  ordinary  conditions, 
give  a  volume  of  pure  lake  water  of  from 
40,000  to  50,000  cubic  feet  per  minute  in 
addition  to  the  300,000  cubic  feet  per 
minute  through  the  main  river. 

I  submitted  my  report  of  September 
8th,  1895,  to  the  Engineering  Committee 
on  the  11th  inst,  and  in  the  letter  which 
accompanied  it  I  used  this  language: 
"The  conduit,  Project  No.  4,  under 
ordinary  conditions  would  give  a  flow 
of  about  56,000  cubic  feet  per  minute, 
but  the  lake  fluctuations  are  such  that 
this  cannot  be  taken  as  a  constant,  and 
under  some  conditions  there  would  be  a 
practical  suspension  or  even  a  reversal 
of  flow." 

Should  this  project  be  favorably  con- 
sidered on  its  other  merits  the  demerit  of 
a  possible  reversal  flow  under  abnormal 
conditions  can  be  met  so  obviously  and 
inexpensively  by  the  use  of  gates  that  I 
did  not  think  it  necessary  to  discuss  it. 

Before  leaving  this  branch  of  the  sub- 

J'ect  it  is  proper  to  say  that  with  the 
Lnowledge  in  my  possession  of  prices  at 
which  work  of  this  character  has  since 
been  put  under  contract,  I  believe  that 
my  estimates  for  construction  made  in 
1895  are  largely  in  excess  of  what  the 
work  would  cost  to-day. 

There  are  six  highway  bridges  to  be 
built.  The  most  important  of  these  is 
the  combination  bridge  for  the  South- 
west boulevard  and  Western  avenue,  now 
under  contract  to  be  completed  by  May 
1st,  1898. 

There  are  seven  railroad  bridges,  one 
of  which  is  an  eight-track  structure 
which  will  be  under  contract  in  about 
ninety  (90)  days.  The  remaining  six 
railroad   bridges   are   all   double-track 
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structures.  The  substructures  for  four 
of  them  are  now  under  contract,  and  the 
superstructures  of  two  are  advertised 
for  contract.  All  of  these  bridges  will 
be  completed  before  the  fall  of  1898. 

The  Controlling  Works  are  so  far  ad- 
vanced that  their  completion  is  assured 
within  six  months,  allowing  for  winter's 
delay. 

The  Tail  Race  has  been  readvertised 
and  bids  are  to  be  opened  November  10th, 
and  the  time  required  for  completion  is 
October  15th,  1898. 

The  work  through  Joliet  has  in  it  ele- 
ments of  uncertainty  which  I  cannot 
attempt  to  gauge.  We  are  now  pressing 
condemnation  suits  to  give  us  possession 
of  the  property  absolutely  needed,  but 
the  laws  delays  are  proverbial.  The 
other  element  of  uncertainty  is  one  of 
rainfall  and  consequent  high  water  in 
the  Desplaines  River  which  would  inter- 
rupt the  work.  I  estimate  the  actual 
time  required  for  constructing  our  work 
through  Joliet  to  be  fifteen  (15)  months, 
and  each  delay  from  any  cause  must  be 
added  to  that  period . 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

BEQUEST  FOR  RELEASE  OF  BOND  OF  CON- 
TRACTOR FOR  SUPERSTRUCTURE  OF  E., 
J.  &  E.  RAILWAY  BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  transmitting  letter  and 
form  of  release  received  from  the  City 
Trust,  Safe  Deposit  and  Surety  Com- 
pany of  Philadelphia,  in  regard  to  re- 
lease of  the  bond  of  J.  G.  Wagner,  con- 
tractor for  the  superstructure  of  the 
E.,  J.  <fe  E.  Railway  bridge  across  Des- 
plaines River,  in  Will  County;  and  the 
report  was  read. 

Mr.  Eckhart,  seconded  by  Mr.  Smyth, 
moved  that  the  report  and  accompany- 
ing papers  be  referred  to  the  Committee 
on  Engineering. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

The  following  is 

THE  REPORT  : 

"Chicago,  September  22,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  transmit  herewith 
letter  and  form  of  release  from  the  City 
Trust,  Safe  Deposit  and  Surety  Company 


of  Philadelphia  in  regard  to  the  bond  of 
J.  G.  Wagner. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Engineer"     , 

(Accompanied  by  letter  and  form  of 
release). 

ORDINANCE     ESTABLISHING    ROUTE    FOR 
MAIN  CHANNEL  ALONG  CHICAGO  RIVER. 

The  Clerk  preseuted  a  report  from  the 
Chief  Engineer,  transmitting  an  ordi- 
nance, and  map  explanatory  of  the  same, 
establishing  a  route  for  Main  Channel 
upon  and  through  certain  lands  lying  in 
the  County  of  Cook,  State  of  Illinois,  as 
set  forth  in  the  ordinance;  and  the  re- 
port and  ordinance  were  read. 

Mr.  Boldenweck,  seconded  by  Mr.  Bra- 
den,  moved  that  the  report  of  the  Chief 
Engineer  be  received,  printed  and  placed 
on  file. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Smyth,  seconded  by  Mr.  Bolden- 
weck, then  moved  that  the  accom- 
panying ordinance  be  passed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de» 
clared  the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  September  22, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  transmit  herewith  an 
ordinance  and  map  explaining  the  same 
covering  all  properties  which,  under  any 
circumstances,  it  may  be  desirable  for 
this  District  to  acquire  along  the  Chicago 
River  between  the  forks  of  the  North 
and  South  Branches  thereof  and  the 
junction  of  the  West  Branch  of  the 
South  Fork  thereof  with  the  Main  Chan- 
nel of  this  District  at  Robey  street. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

(Accompanied  by  ordinance  and  map.) 
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The  following  is 

THE  ORDINANCE: 

"Be  it  ordained  by  the  Board  of  Irustees 
of  the  Sanitary  District  of  Chicago: 

.  That  there  be  and  is  hereby  laid  out 
and  established  a  route  for  a  Main  Chan- 
nel of  the  Sanitary  District  of  Chicago 
over,  upon  and  through  certain  lands 
lying  in  the  County  of  Cook  and  State  of 
Illinois,  said  lands  being  Bituated  between 
the  center  line  of  Lake  street  and  the 
center  line  of  Robey  street,  in  the  City  of 
Chicago,  and  included  in  the  following 
more  fully  described  boundaries,  to  wit : 

Beginning  at  a  point  on  the  intersection 
of  the  center  line  of  Lake  street  with  the 
center  line  of  Market  street;  thence 
running  south  along  the  center  line  of 
Market  street  to  the  center  line  of  Van 
Buren  street;  thence  southeasterly  along 
the  center  line  of  Market  street  to  its 
intersection  with  the  continuation  of  the 
center  line  of  the  alley  between  Congress 
street  and  Van  Buren  street;  thence  east 
along  said  center  line  of  said  alley  con- 
tinued  to  the  center  line  of  Franklin 
street;  thence  south  along  the  center  line 
of  Franklin  street  to  its  intersection  with 
the  center  line  of  Harrison  street;  thence 
running  southeasterly  along  a  line  to  a 
point  in  the  center  line  of  Twelfth  (12th) 
street  at  its  intersection  with  the  con- 
tinuation of  the  east  line  of  Fifth  (5th) 
avenue;  thence  east  along  the  center 
line  of  Twelfth  (12th)  street  for  a  dis- 
tance of  one  hundred  and  fifty  (150)  feet; 
thence  southeasterly  to  a  point  in  the 
center  line  of  Clark  street  five  hundred 
and  eighty  (580)  feet  south  of  the  center 
line  of  Twelfth  (12th)  street;  thence 
south  on  the  center  line  of  Clark  street 
to  a  point  in  said  center  line  seven 
hundred  and  thirty  (780)  feet  north  of 
the  center  line  of  Sixteenth  (16th)  street; 
thence  southwesterly  to  the  intersection 
of  the  continuation  of  the  center  line  of 
Grove  street  with  the  center  line  of 
Sixteenth  (16th)  street;  thence  south- 
westerly along  the  center  line  of  Grove 
street  to  its  intersection  with  the  center 
line  of  Archer  avenue;  thence  south- 
westerly on  the  center  line  of  Archer 
avenue  to  its  intersection  with  the  center 
line  of  Water  street;  thence  along  the 
center  line*of  Water  street  to  its  inter- 
section with  the  west  line  of  Water 
street,  east  of  Halsted  *  street;  thence 
running  southwesterly  on  a  line  to  a 
point  at  the  intersection  of  the  center 
line  of  Quarry  street  with  the  center  line 
of  Cologne  street;  thence  southwesterly 
along  the  center  line  of  Cologne  street  to 
a  point  one  hundred  (100)  feet  west  of 
the  west  line  of  Short  street;   thence 


northwesterly  to  a  point  in  the  center 
line  of  Ashland  avenue  two  hundred  and 
eighty  (280)  feet  north  of  the  north  line 
of  Levee  street  continued;  thence  run- 
ning southwesterly  to  a  point   in   the 
west  line  of  the  southeast  quarter  (J£)  of 
Section  thirty  (80),  Township  thirty-nine 
(39)  North,  Range  fourteen  (14),  East  of 
the  Third  Principal  Meridian,  said  point 
being  one  thousand  and  sixty  (1060)  feet 
north  of  the  southwest  corner  of  said 
southeast  quarter  (*£);  thence  running 
north  along  the  west  line  of  said  south- 
east quarter  (}4)  to  a  point  eight  hundred 
and  forty  (840)  feet  south  of  the  north- 
west corner  of   said  southeast  quarter 
(3s£);  thence  running  northeasterly  along 
a  line  to  a  point  two  hundred  and  sixty 
(260)  feet  north  of  the  north  line  of  the 
southeast  quarter   (J4)   of  said  Section 
thirty  (30)  and  four  Hundred  (400)  feet 
west  of  the  center  line  of  Ashland  ave- 
nue; thence  running  southwesterly  along 
a  line  to  a  point  on  the  center  line  of 
Laflin  street  two  thousand  five  hundred 
and  twenty  (2520)  feet  south  of  the  south 
line    of    Twenty- second     (23d)     street; 
thence  running  northeasterly  along  a 
line  to  a  point  four  hundred  (400)  feet 
east  of  the  east  line  of  Throop  street  and 
eleven  hundred  and  seventy  (1170)  feet 
south  of  the  south  line  of  Twenty-second 
(22d)    street;     thence    running     south- 
easterly to  a  point  in  the  center  line  of 
Fisk  street  fourteen  hundred  (1400)  feet 
south  of  the  south  line  of  Twenty-second 
(22d)    street;     thence    running    north- 
easterly along  a  line  to  the  center  line  of 
Halsted  street  eight  hundred  (800)  feet 
south  of  the  south  line  of  Twenty-second 
(22d)     street;     thence    running    north- 
easterly along  a  line  to  a  point  in  the 
oenter  line  of  Union  street  at  its  inter- 
section with  the  center  line  of  Lumber 
8 tree t;    thence  east   and   northeasterly 
along  the  center  line  of  Lumber  street  to 
its  intersection  with  the  center  line  of 
Sixteenth   (16th)   street;  thence   north- 
easterly to  a  point  in  the  center  line  of 
Lumber  street  continued  six  hundred  and 
eighty  (680)  feet  south  of  the  south  line 
of  Fourteenth  (14th)  street;  thence  north 
along  the  center  line  of  Lumber  street 
continued  to  the  south  line  of  Fourteenth 
(14th)  street;    thence   north   along  the 
center  line  of  Lumber  street  to  its  inter- 
section with  the  center  line  of  Maxwell 
street;  thence  northwesterly  along  the 
center  line  of  Lumber  street,  or  Lumber 
street,  continued  to  its  intersection  with 
the  center  line  of  Twelfth  (12th)  street; 
thence  northwesterly  along  a  line  to  a 
point  at  the  intersection  of  the  center 
lines  of  Harrison  and  Charles  streets; 
thence  northwesterly  along  the  center 
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line  of  Charles  street  to  its  intersection 
with  the  south  line  of  Block  sixty-eight 
(68)  of  School  Section  Addition  to  the 
City  of  Chicago  in  the  northwest  quarter 
(}4)  Section  sixteen  (16),  Township 
thirty-nine  (39)  North,  Range  fourteen 
<14),  East  of  the  Third  Principal  Mer- 
idian; thence  running  north  along  a  line 
to  its  intersection  with  the  center  line  of 
Van  Buren  street;  thence  west  along  the 
center  line  of  Van  Buren  street  to  its 
intersection  with  the  center  line  of 
Canal  street;  thence  north  along  the 
center  line  of  Canal  street  to  its  inter- 
section with  the  center  line  of  Lake 
street;  thence  east  along  the  center  line 
of  Lake  street  to  the  point  of  beginning. " 

REPORT  ON  COMMUNICATION  PROM  THE 
WESTERN  DREDGING  AND  IMPROVEMENT 
COMPANY. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary, 
with  reference  to,  and  accompanied  by,  a 
communication  and  papers  from  J.  O. 
Wright,  Manager  of  the  Western  Dredg- 
ing and  Improvement  Company,  regard- 
ing the  claim  of  Modesto  Lenzi  against 
said  company  for  labor  performed  on 
Section  ••  O  ; "  the  report  being  also  ac- 
companied by  a  report  of  the  Assistant 
Attorney  to  the  Committee  in  reference 
thereto,  and  recommending  that  the 
warrant  now  held  by  the  Clerk  of  the 
District  to  secure  said  claim  be  released 
and  the  same  be  delivered  to  said  West- 
ern Dredging  and  Improvement  Com- 
pany, upon  the  execution  of  a  proper 
receipt ;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly.  Mallette,  Smyth 
and  Wenter — nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  September  7th,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary, to  whom  was  referred  the  com- 
munication of  J.  O.  Wright,  Manager 
for  the  Western  Dredging  and  Improve- 
ment Company  (page  4185  of  Proceed- 
ings), requesting  that  the  Warrant  No. 
14,  now  held  by  the  Clerk  of  the  District 


to  secure  the  claim  of  one  Modesto  Lenzi, 
be  turned  over  and  delivered  to  said 
company,  respectfully  reports  to  your 
Honorable  Body  that  your  Committee 
have  caused  an  investigation  to  be  made 
concerning  the  status  of  said  claim  to 
which  said  communication  refers,  and 
finds  that  according  to  a  certified  copy 
of  an  order  of  the  County  Court  of  Cook 
County  a  judgment  was  rendered  on  the 
23d  day  of  May.  A.  D.  1897,  in  said  court 
in  Case  No.  15,287,  wherein  said  Modesto 
Lenzi  was  plaintiff  and  said  Western 
Dredging  and  Improvement  Company 
was  defendant,  in  favor  of  said  defend- 
ant upon  the  issues  thereupon  submitted 
to  said  court.  And  your  Committee 
further  reports  that  they  have  been  ad- 
vised by  the  Attorney  in  the  opinion 
hereto  attached  that  the  time  allowed  by 
order  of  court  for  perfecting  an  appeal 
and  filing  bond  and  bill  of  exceptions  in 
said  case  has  elapsed,  and  that  said  judg- 
ment has  now  the  force  of  a  final  adju- 
dication of  the  merits  of  said  claim. 

Your  Committee,  therefore,  recom- 
mends that  said  >  warrant  be  released 
from  said  claim  of  Modesto  Lenzi,  and 
that  the  same  be  delivered  to  said  West- 
ern Dredging  and  Improvement  Com- 
pany upon  the  execution  of  a  proper 
receipt  therefor. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman. 

Alex.  J.  Jones, 

J.  C.  Braden. 

Committee  on  Judiciary." 

(Three  enclosures). 

PURCHASE  OP  RIGHT  OP  WAY  LANDS  PROM 
MICHAEL  CALMER,  TRUSTEE,  MARGARET 
L.  DUGGAN  AND  PETER  E.  M'GOVERN. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  agreements  have  been  reached  with 
certain  parties  for  purchase  of  right  of 
way  lands,  as  set  forth  in  the  report,  and 
recommending  that  the  Clerk  of  the  Dis- 
trict be  authorized  and  directed  to  pay, 
on  the  voucher  of  the  Attorney,  to 
Michael  Calmer.,  trustee,  $3,100;  Mar- 
garet L.  Duggan,  $1,650,  and  Peter  E. 
McGovern,  $700,  in  full  payment  for  the 
lands  described;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted,  and 
.the  recommendation?  contained  therein 
concurred  in. 
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On  roll-call  tbe  vote  stood  :  Yeas — 
Messrs.  Bold  en  week,  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

Chicago,  Sept.  20, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  with  the  persons  hereinafter 
mentioned  for  the  purchase  of  land  neces- 
sary for  the  corporate  purposes  of  the 
District,  hereinafter  described,  at  the 
prices  here  stated,  to- wit: 

From  Michael  Calmer,  trustee,  the 
land  hereinafter  described,  for  the  sum 
of  twenty-one  hundred  ($3,100)  dollars. 

From  Margaret  L.  Duggan,  the  land 
hereinafter  described,  for  the  sum  of 
eighteen  hundred  and  fifty  ($1,850)  dol- 
lars. 

From  Peter  E.  McGovern,  the  land 
hereinafter  described,  for  the  sum  of 
seven  hundred  ($700)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  this  District  be 
authorized  and  directed  to  pay,  on  the 
vouchers  of  the  Attorney,  to  said  Michael 
Calmer,  trustee,  the  sum  of  twenty- one 
hundred  ($2,100)  dollars,  in  full  payment 
for  the  following  described  land,  to-wit: 

Tract  128,  as  described  on  the  tract 
books  of  the  Sanitary  District  of  Chi- 
cago, being  Lot  2,  Block  2,  of  South 
Park,  being  a  Subdivision  of  the  N.  E.  J£ 
of  the  N.  W.  V  and  part  of  the  N.  W.  % 
of  the  N.  E.  M  of  Section  21,  Township 
35  North,  Range  10,  East  of  the  8d  P. 
M.,  and  also  the  following  property  of 
tbe  following  tract  numbers  embraced 
within  the  same  Subdivision  aforesaid, 
being 

Tract  129,  Lot  8,  Block  2,  South  Park. 
Tract  130,  Lot  6,  Block  2,  South  Park. 
Tract  181,  Lot  7,  Block  2,  South  Park. 
Tract  132,  Lot  2,  Block  4,  South  Park. 
Tract  133,  Lot  1,  Block  3,  South  Park. 
Tract  184,  Lot  2,  Block  8,  South  Park. 
Tract  185,  Lot  3,  Block  3,  South  Park. 
Tract  136,  Lot  4,  Block  8,  South  Park. 
Tract  137,  Lot  5,  Block  3,  8outh  Park. 
Tract  188,  Lot  6,  Block  8,  South  Park. 


Tract  139.  Lot  81,  Block  2,  Addition  to 
South  Park,  being  a  Subdivision  of  part 
of  the  N.  W.  i£  of  8ection  21,  Township 
85  North  Range  10  East  of  the  3rd  P. 
M,,  and  the  following  tracts,  lots  and 
blocks  within  the  same  Addition,  to  wit: 

Tract  140,  being  Lot  30,  Block  2,  Addi- 
tion to  South  Park. 

Tract  141,  being  Lot  29,  Block  2,  Addi- 
tion to  South  Park. 

Tract  142,  being  Lot  28,  Block  2,  Addi- 
tion to  South  Park. 

Tract  143,  being  Lot  1,  Block  8,  Addi- 
tion to  South  Park. 

Tract  144,  being  Lot  2,  Block  8,  Addi- 
tion to  South  Park. 

Tract  145,  being  Lot  3,  Block  8,  Addi- 
tion to  South  Park. 

Tract  146,  being  Lot  4,  Block  8,  Addi- 
tion to  South  Park. 

Tract  147,  being  Lot  5,  Block  8,  Addi- 
tion to  South  Park. 

Tract  148,  being  Lot  6,  Block  3,  Addi- 
tion to  South  Park. 

Said  lands  lying  and  being  situate  in 
the  City  of  Joliet,  County  of  Will,  in  the 
State  of  Illinois. 

To  Margaret  L.  Duggan,  the  sum  of 
$1,850,  in  full  payment  for  the  following 
described  land,  to  wit: 

Tract  55  on  the  tract  books  of  the  San- 
itary District  of  Chicago,  described  as 
Lot  2,  Block  4,  School  Section  Addition 
to  Joliet,  in  the  City  of  Joliet,  County  of 
Will  and  State  of  Illinois. 

To  Peter  E.  McGovern,  the  sum  of 
seven  hundred  ($700)  dollars,  in  full  pay- 
ment for  the  following  described  land, 
to-wit: 

Tract  98,  as  described  in  the  tract 
books  of  said  Sanitary  District,  being 
Lot  seven  (7),  Block  79,  of  School  Sec- 
tion Addition  to  Joliet.  Said  premises 
being  situated  in  the  County  of  Will  and 
State  of  Illinois. 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman. 
Z.  R.  Carter, 
Thomas  A.  Smyth, 
J.  C.  Br  ADEN, 
Alex  J.  Jones, 
Wm.  Boldenweck, 
Thomas  Kelly, 
J.  P.  Mallette, 
Joint  Committee  on  Finance  and  Snot* 


neertng: 
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REDUCTION   OP  BOND  OP    CONTRACTORS 
FOR  SECTION  UB." 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to  the  report  of  the 
Chief  Engineer,  transmitting  communi- 
cation from  Messrs.  Heldmaier  &  Neu, 
contractors  on  Section  "  B"  of  the  Main 
Channel,  in  regard  to  the  reduction  of 
their  bond,  presented  and  referred  to 
that  Committee  at  the  meeting  held 
April  7, 1897  (page  9952  of  the  Proceed- 
ings), the  report  recommending  that  the 
sureties  of  the  original  bond  given  by 
said  contractors  on  8ection  "  B  "  be  re- 
leased from  further  liability  thereon ; 
the  contractors,  however,  to  remain 
liable  thereon,  upon  execution  of  a  bond 
in  the  sum  of  $5,000,  in  lieu  of  said 
original  bond,  with  surety  thereon  satis- 
factory to  the  Committee  on  Finance ; 
and  the  report  was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Carter,  moved  that  the  report  be  adopt- 
ed and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT  : 

"Chicago.  September  20,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen  —  ¥our  Committee  on 
Engineering  to  whom  was  referred  (page 
3954  of  the  Proceedings)  the  report  of 
the  Chief  Engineer,  herewith  attached, 
concerning  the  reduction  of  the  bond  of 
Heldmaier  &  Neu,  contractors  on  Section 
B  of  the  Main  Channel,  respectfully  re- 
ports to  your  Honorable  Body  that  your 
Committee  has  carefully  considered  the 
matter  contained  in  said  report,  and 
advises  that  the  request  of  said  con- 
tractors, with  reference  to  a  reduction 
of  their  bond  on  said  section,  referred 
to  in  said  report,  be  granted. 

Inasmuch  as  the  final  certificate  of  the 
Chief  Engineer  of  the  District  has  been 
awarded  said  contractors  and  a  settle- 
ment arrived  at  as  between  said  con- 
tractors and  the  District,  and  inasmuch 
as  the  Chief  Engineer  has  examined  and 
approved  the  execution  of  the  work  on 
said  Section  B,and  has  formally  accepted 
the  same,  your  Committee  recommends 


that  the  sureties  on  the  original  bond 
given  by  said  contractors  on  said  Section 
B  be  released  from  further  liability 
thereon  (the  contractors,  however,  to  re- 
main liable  thereon),  upon  the  execution 
of  a  new  bond  in  the  sum  of  five  thous- 
and ($5,000)  dollars  in  lieu  of  said 
original  bond,  with  surety  thereon  satis- 
factory to  the  Finance  Committee. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Alex.  J.  Jones. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

Thomas  Kelly, 

B.  A.  Eckhart, 

Thomas  A.  Smyth, 

Frank  Wenter, 

Committee  on  Engineering." 

(One  enclosure). 

ADJOURNMENT  TO  SPECIAL  TIME. 

Mr.  Boldenweck,  'seconded  by  Mr. 
Eckhart,  moved  that  when  this  Board 
adjourns  it  do  adjourn  to  meet  Wednes- 
day, September  29,  1897,  at  1 :30  o'clock 
P.M. 

The  motion  prevailed  unanimously, 
and  it  was  so  ordered. 

ORDER  FOR  AMENDMENT  OP  CONDEMNA- 
TION PETITION. 

Mr.  Jones  presented  and  read  an  order 
directing  the  Attorney  of  the  Board  to 
amend  the  petition  of  condemnation 
now  pending  against  the  C.  &  W,  I.  R. 
R.  Co.,  so  as  to  make  it  conform  to  the 
requirements  of  the  recent  act  of  the 
General  Assembly  amending  the  law 
under  which  this  District  is  organized, 
and  seconded  by  Mr.  Smyth,  moved  that 
it  be  adopted . 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kellv,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER : 

"Ordered,  By  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago,  that 
the  Attorney  of  the  Board  be  directed  to 
amend  the  petition  of  condemnation  now 
pending  against  the  Chicago  &  Western 
Indiana  Railroad   Company,  in  regard 
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to  the  crossing  of  the  right  of  way  of  said 
railroad  by  the  Main  Drainage  Channel, 
in  such  manner  as  to  make  said  petition 
conform  to  the  requirements  of  the 
recent  Act  of  the  General  Assembly 
amending  the  law  under  which  this 
District  is  organized." 


ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  sec- 
onded by  Mr.  Ecfchart,  the  Board  then 
adjourned. 
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—OF  THE— 


Board  of  Trustees 


— OF  THE — 


Sanitary  District'  of  Chicago. 


SEPTEMBER  29,  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  Trustee*  of 
the  Sanitary  District  of  Chicago. 


ADJOURNED   MEETING. 

The  adjourned  session  of  the  three 
hundred  and  sixty-third  regular  meet- 
ing of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  was  held 
in  their  rooms,  8ecurity  Building. 
Wednesday,  September  29,  1897,  at  1:30 
o'clock  P.  M.,  pursuant  to  motion. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Carter,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— seven  members  were  pres- 
ent. 

MINUTES. 

The  minutes  of  the  adjourned  meeting 
held  September  15, 1897,  and  of  the  regu- 
lar meeting  held  September  22,  1897, 
were  approved  as  printed,  on  motion  of 
Mr.  Boldenweck,  seconded  by  Mr.  Jones. 


vouchers. 
The  Clerk  presented  the  following  vouchers : 

FAY  BOLLS. 

Eng.  Dept— Chief  Engineer's  Roll,  September,  1897 $    800  00 

Eng.  Dept— Division  of  Construction  Roll,  September,  1897 3,572  60 
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Bog.  Dept— Division  of  Drafting  and  Designing  Roll,  Sept.,  1897. . . .  $2,899  90 

Eng.  Dept— Division  of  Records  Roll,  September,  1897 766  00 

Bog .  Dept— Special  Service  Roll,  September,  1897 4.229  60 

Eng .  Dept— Discharge  Roll,  September,  1897 88  87 

$  12,801  47 

Clerical  Dept— Clerk's  Roll,  September,  1897 98S  84 

Law  Dept— Attorney's  Roll,  September,  1897 $  1,891  67 

Law  Dept— Joliet  Roll,  September,  1897 686  00 

$    2,076  67 

Treasury  Dept— Treasurer's  Roll ,  September,  1897 166  66 

General  Account— General  Roll,  September,  1897 $      6000 

General  Account— Towpath  Roll,  September,  1897 8  88 

General  Account— Trustees'  Roll,  September,  1897 2,888  84 

$    2,401  67 

Police  Dept— Marshal's  Roll,  September,  1897 $  2,670  82 

Police  Dept— Discharge  Roll,  September,  1897 10  88 

$    2,681  66 

Maintenance  Account— Pumping  Plant  Roll,  September,  1897 $    640  60 

Maintenance  Account— Discharge  Roll,  September,  1897 10  88 

$     tn  ss 

Total $  21,262  79 

ENGINEERING  DEPARTMENT. 

Noah  Whitley  (Will  County  surveys,  September,  1897) $  26000 

Thayer  &  Jackson  Stationery  Company  (stationery) 84  62 

Soper  Lumber  Company  (pine  stakes) 20  00 

Security  Deposit  Company  (electric  lighting,  photograph  room) 16  00 

Isham  Randolph  (traveling  and  expense) 93  66 

$       428  27 

LAW.  DEPARTMENT. 

John  S.  Runnells  (services,  General  Counsel,  September,  1897) $    416  67 

F.  W.  C.  Hayes  (traveling  and  expense) 199  86 

F.  W.  C.  Hayes  (traveling  and  expense) 281  21 

F.  W.  C.  Hayes  (traveling  and  expense) 294  29 

$     1,191  62 

LAW  DEPARTMENT— LAND    ACCOUNT. 

Atchison,  Topeka  A  Santa  Fe  Railroad  Company  (land  purchased)  $  20,000  00 

GENERAL  ACCOUNT. 

Isham  Randolph  (traveling  and  expense) $    116  00 

James  Reddick  (traveling  and  expense) 27  41 

$       148  41 

Grand  Total $  48.020  99 

*  Paid  by  tax  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


REQUISITION. 

The  Clerk  presented  the  following 
quisition : 

No.  545,  Engineering  Department, 
(24  level  books) $12  00 

Mr.  Boldenweck,  seconded  by  Mr. 
Smyth,  moved  that  Requisition  No.  545, 
as  read  and  shown  above,  be  allowed. 

On   roll-call  the  vote  stood :    Yeas— 


September  29,] 


—4240— 


(1807. 


Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Naye — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

PURCHASE  OP  RIGHT  OP  WAY  LANDS 
PROM  LEANDER  LEACH,  GUSTAV 
RIEMER,  AUGUST,  PRANK,  EDWARD  AND 
DANIEL  GIANELLI  AND  ALBERT  AND 
LODENIA  BRANDOM. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  agreements  had  been  reached  with 
certain  parties  for  the  purchase  of 
certain  lands  and  interests  therein,  as  set 
forth  in  the  report,  and  recommending 
that  the  Clerk  of  the  District  be  author- 
ized and  directed  to  pay,  on  the  Toucher 
of  the  Attorney,  to  Leander  Leach,  the 
sum  of  $4,500.00 ;  to  Qustav  Riemer,  the 
sum  of  $1,800.00;  to  August,  Frank, 
Edward  and  Daniel  Gianelli,  the  sum  of 
$250.00,  and  to  Albert  and  Lodenia 
Brandom,  the  sum  of  $1,100.00,  in  full 
payment  for  the  lands  and  interests 
described  In  the  report;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted,  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  September  28,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicaqo : 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  with  the  persons  hereinafter 
mentioned  for  the  purchase  of  lands  and 
interests  therein  necessary  for  the  cor- 
porate purposes  of  the  District,  herein- 
after described,  at  the  price  herein  stated, 
to-wit : 

From  Leander  Leach  the  land  herein- 
after described  for  the  sum  of  forty- five 
hundred  ($4,500.00)  dollars. 

From  Gustav  Riemer  the  leasehold  in- 
terests and  improvements  situated  upon 
the  land  hereinafter  described  for  the 


sum  of  thirteen  hundred  ($1,800.00)  dol- 
lars. 

From  August  Gianelli,  Frank  Gianelli, 
Edward  Gianelli  and  Daniel  Gianelli  all 
their  right,  title  and  interest  to  certain 
leasehold  interests  in  tracts  of  land  here 
inafter  described  for  the  sum  of  two 
hundred  and  fifty  ($250.00)  dollars. 

From  Albert  Brandom  and  Lodenia 
Brandom  the  lands  and  leasehold  interest 
therein  hereinafter  described  for  the  sum 
of  eleven  hundred  ($1,100.00)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  this  District  be 
authorized  and  directed  to  pay,  on  the 
voucher  of  the  Attorney,  to  said  Leander 
Leach  the  sum  of  forty-five  hundred 
($4,500  00)  dollars  in  full  payment  for 
the  following  described  land,  to-wit : 

Lot  8,  Block  17,  West  Joliet,  said  land 
lying  and  being  situated  in  the  City  of 
Joliet,  County  of  Will  and  State  of  Illi- 
nois. 

To  Gustav  Riemer  the  sum  of  thirteen 
hundred  ($1,800.00)  dollars  in  full  pay- 
ment for  the  following  described  lease- 
hold interests  in  the  lands  herein  set 
forth,  as  follows : 

All  leasehold  rights  or  right  of  occu- 
pancy of  one  frame  building  situated  on 
Canal  land  on  the  north  side  of  Jefferson 
street,  Joliet,  Illinois,  between  the  canal 
and  river  bridges ;  also  all  right,  title 
and  interests,  leasehold  or  of  occu- 
pancy in  and  to  the  basement  of  a  build- 
ing belonging  to  Eugene  Daly  on  Lot  2, 
in  Daly,  Orinton  &  Mack's  Subdivision 
of  Block  17,  West  Joliet ;  also  his  lease 
hold  interests  in  and  to  Lots  4  and  5  of 
Daly,  Grinton  &  Mack's  Subdivision  of 
Block  17,  West  Joliet ;  together  with  all 
buildings  situated  thereon,  provided  said 
buildings  are  not  removed  by  the  said 
GuBtav  Riemer  by  December,  1897.  All 
of  said  interests  in  said  lands  being 
situated,  as  described,  in  the  City  of 
Joliet,  County  of  Will,  and  State  of 
Dlinois. 

Said  agreement  also  authorizes  the 
District  to  pay  from  the  consideration, 
as  aforesaid,  whatever  rent  may  be  due 
from  said  Riemer  to  the  Canal  Com- 
missioners, October  1,  1897. 

To  August  Gianelli,  Frank  Gianelli, 
Edward  Gianelli  and  Daniel  Gianelli  the 
sum  of  two  hundred  and  fifty  ($3)0.00) 
dollars  in  full  payment  for  the  following 
described  interests  in  lands,  to-wit : 

All  their  right,  title  and  interests  in 
and  to  a  certain  leasehold  right  obtained 
from  the  State  of  Illinois  to  a  certain 
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tract  of  land  situated  on  canal  land  be- 
tween the  canal  and  river  bridges  on  the 
north  side  of  Jefferson  street.  Said  in- 
terests and  premises  being  situated  in 
the  City  of  Joliet,  Will  County,  Illinois. 
Said  agreement  also  authorizes  the  Sani- 
tary District  to  pay  the  Canal  Commis- 
sioners whatever  amount  said  grantors 
now  owe  the  State  for  the  rent  of  said 
premises  and  to  deduct  the  amount  so 
paid,  if  any,  from  the  consideration, 
two  hundred  and  fifty  ($250.00)  dollars, 
as  aforesaid.  Possession  also  to  be  given 
immediately,  with  the  right  reserved  to 
grantors,  however,  to  remove  building 
upon  said  premises  any  time  within 
thirty  days. 

To  Albert  Brandom  and  Lodenia 
Brandom  the  sum  of  eleven  hundred 
($1,100.00)  dollars  in  full  payment  for 
the  following  described  lands  and  inter- 
ests therein,  to- wit : 

All  their  right,  title  and  interests  in 
and  to  the  north  half  {%)  of  Lot  7,  in 
Block  8,  Original  Town  of  Joliet,  to- 
gether with  all  leasehold  interests  or 
right  of  occupancy  in  buildings  and  im- 
provements thereon  situated.  All  of 
said  premises  being  situated  in  the  City 
of  Joliet,  County  of  Will,  and  State  of 
Illinois. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman, 

Z.  R.  Carter, 

Wm.  Boldenweck, 

Alex.  J.  Jones, 

J.  P.  Mallette, 

Thomas  Kelly, 

Thomas  A.  Smyth. 

Joint  Committee  on  Finance  and  Engi- 
neering." 

ORDER  IN   REFERENCE  TO  PAYMENT  OP 

PAY-ROLLS. 

Mr.  Wenter,  Chairman  of  the  Com- 
mittee on  Finance,  presented  an  order 
directing  that  warrants  in  the  usual 
form,  against  the  tax  levy  for  the  year 
1897,  payable  to  the  order  of  himself,  be 
drawn  by  the  Clerk,  to  be  used  in  pay- 
ment of  the  pay-rolls  of  the  various 
departments  of  the  District,  as  approved 
by  the  Board  from  time  to  time;  and  the 
order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Mallette, 
moved  that  the  order  be  adopted. 


On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wen  ter- 
se ven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER : 

"Ordered.  That  the  Clerk  of  this  Dis- 
trict be,  and  he  is,  hereby  authorized  and 
directed,  until  further  order  of  the  Board, 
to  draw  warrants  in  the  usual  form  pay- 
able to  the  order  of  himself  against  the 
tax  levy  for  the  year  1897,  to  be  used  in 

Say  men  t  of  the  pay-rolls  of  the  various 
epartments  of  this  District,  as  approved 
by  the  Board  from  time  to  time." 

PAYMENT  IN  TAX  LEVY  WARRANT  FOB 
CERTAIN  LANDS  UNDER  AGREEMENT 
WITH  COMPANIES  OF  "SANTA  FE  SYS- 
TEM." 

Mr.  Wenter,  Chairman  of  the  Com- 
mittee on  Finance,  presented  an  order 
directing  that  the  Clerk  of  the  District 
draw  a  warrant  against  the  tax  levy  for 
the  year  1897,  in  the  sum  of  $20,000,  in 
favor  of  the  Atchison,  Topeka  &  Santa 
Fe  Railroad  Company,  in  payment  of 
land  voucher  No.  857>  and  deliver  said 
warrant  to  said  company  under  condi- 
tions as  set  forth  in  the  order;  said 
voucher  being  in  payment  for  certain 
lands  as  authorized  at  the  meeting  held 
May  12,  1897  (page  8090  of  the  Proceed- 
ings); and  the  order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  order  be  adopted 

On  roll-call,  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER: 

"Ordered,   That  the  Clerk  of  this  Dis- 
trict be,  and  he  is,  hereby. authorized  and 
directed  to  draw  a  warrant  in  the  sum  of 
twenty    thousand    ($20,000.00)    dollars, 
payable  to  the  Atchison,  Topeka  &  Santa 
Fe    Railroad     Company,    in    Chicago, 
against  the  tax  levy  for  the  year  1897,  in 
payment  of  land  voucher  No.  857,  and 
to  deliver  said  warrant  upon  the  execu- 
tion  and    delivery    by   said    Atchison, 
Topeka  &  Santa  Fe  Railroad  Company, 
in   Chicago,  of  a   good   and    sufficient 
warranty  deed  conveying  to  the  Sanitary 
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District  the    lands   described   in    said 
voucher." 

REPORT  IN   REFERENCE  TO   FINAL   PAY- 
MENT  ON  CONTRACT  FOR  SECTION  "G." 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Engineering,  presented  a  report  with 
reference  to,  and  accompanied,  by  the 
certificate  of  the  Chief  Engineer  in  re- 
gard to  the  completion  of  the  work  on 
Section  "G";  the  report  setting  forth 
that  the  Committee  find  the  work  upon 
said  section  has  been  fully  completed, 
except  as  to  the  removal  of  material 
from  said  section  where  the  Atchison, 
Topeka  &  Santa  Fe  Railway  crosses  the 
Slain  Channel,  and  recommending  that 
the  amount  shown  to  be  due  Messrs. 
Gahan  &  Byrne,  contractors  for  said 
section,  by  the  said  certificate  of  the  Chief 
Engineer,  being  the  sum  of  $54,400.93, 
be  paid  to  said  contractors,  upon  their 
filing  with  the  Clerk  proper  receipts 
therefor;  and  the  report  was  read. 

In  the  same  connection  Mr.  Jones 
presented  a  communication  from  Messrs. 
Gahan  &  Byrne,  contractors  for  Sections 
"G"  and  "H,"  transmitting  a  bill  from 
said  contractors  for  extra  work  and 
and  damages  alleged  to  have  been 
occasioned  by  delay  in  the  prosecution 
of  their  work  on  Sections  ,€G"  and  "H"; 
and  the  communication  was  read. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
then  moved  that  the  report  of  the  Com- 
mittee on  Engineering  be  adopted,  and 
the  communication  and  accompanying 
bill  from  Messrs.  Gahan  &  Byrne  be 
referred  to  the  Chief  Engineer. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  September  27, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen  —  Tour  Committee  on 
Engineering  respectfully  presents  here- 
with the  certificate  of  the  Chief  Engi- 
neer of  the  District  for  fifty-four  thous- 
and four  hundred  and  ninety- two  one- 
hundredths  ($54,400.93)  dollars,  in  favor 
of  Messrs.  Gahan  &  Byrne,  contractors  on 
Saction  G  of  the  Main  Channel,  together 
with  a  statement  of  the  work  done  by 
said  contractors  under   their  contract 


dated  December  27,  1898.  Your  Com- 
mittee having  had  under  consideration 
the  final  payment  to  be  made  to  said 
contractors  respectfully  advises  your 
Honorable  Body  that  they  have  carefully 
considered  the  report  of  the  Chief  Engi- 
neer upon  said  section  as  to  the  work 
completed  thereon  and  also  the  statement 
of  said  work,  which  is  appended  thereto, 
and  made  part  of  this  report,  and  finds 
that  this  is  the  final  payment  for  all 
work  covered  by  said  contract,  save  and 
except  for  the  material  to  be  removed 
from  the  right  of  way  of  the  Atchison, 
Topeka  &  Santa  Fe  Railway,  after  the 
removal  of   railroad   tracks   from   the 

E resent  right  of  way  by  the  Sanitary 
district.  And  your  Committee,  finding 
that  the  work  upon  said  section  has  been 
fully  completed,  except  as  to  the  re- 
moval of  the  material  from  said  section 
where  the  Atchison,  Topeka  &  Santa  Fe 
Railway  crosses  the  Main  Channel,  as 
aforesaid,  which  is  to  be  done  as  soon  as 
the  Atchison,  Topeka  &  Santa  Fe  Bail- 
way  bridge  has  been  moved  from  its 
present  location  to  that  indicated  upon 
the  plans  and  maps  in  the  Engineering 
Department,  presents  herewith  said 
certificate  of  the  Chief  Engineer,  issued 
by  him  to  said  Gahan  &  Byrne  upon  said 
Section  G,  for  the  amount  of  fifty-four 
thousand  four  hundred  and  ninety-two 
one-hundredths  ($54,400.92)  dollars,  and 
recommends  that  said  amount  be  paid  to 
said  Gahan  &  Byrne  upon  said  certificate 
upon  their  filing  said  certificate  with  the 
Clerk,  together  with  proper  receipts 
therefor. 

Payments  hereunder  are  to  be  made  in 
tax  warrants  drawn  in  the  usual  form. 

Respectfully  submitted, 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Thomas  Kelly, 

J.  P.  Mallette, 

,  Thomas  A.  Smyth, 

Frank  Wenter, 
Committee  on  Engineering." 


The  following  is 

THE   CERTIFICATE   OP  THE   CHIEF  ENGI- 
NEER: 

"Chicago,  Sept.  29,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I    hereby    certify    that 
Gahan  &  Byrne,  contractors  for  Section 
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G,  have  excavated  from  Baid  Section, 
1,851,914  cubic  yards  of  material  and 
that  they  are  now  unable  to  complete 
the  remainder  of  said  section,  amounting 
to  about  108,000  cubic  yards,  because 
they  cannot  enter  upon  the  right  of  way 
of  the  Atchison,  Topeka  and  Santa  Fe 
Railway  until  such  time  as  the  new 
roadbed  and  bridge  to  be  constructed  by 
this  District  for  that  company  shall  be 
ready  for  use.  I  have  therefore  prepared 
and  present  herewith  a  final  estimate  of 
the  work  done. 

This  certificate  is  subject  to  any  unac- 
crued or  unmatured  liabilities  or  duties 
arising  or  growing  out  of  said  contract. 

The  total  amount  of  work  done  is  as 
follows : 

Glacial  drift,  1,851,914  cu. 
yds.  at  28c $878,585  92 

Total  amount  paid  on  ac- 
count      824,185  00 

Total  amount  due  and 
unpaid $  54,400  92 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


The  following  is* 

THE  COMMUNICATION : 

"Chicago,  Sept.  28, 1697. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Enclosed  herewith  we 
submit,  in  accordance  with  what  we 
understand  to  be  the  rule  of  your  Hon- 
orable Body,  our  bill  for  extra  work  and 
for  damages  occasioned  by  delay  in  the 
prosecution  of  our  work  on  Sections  "G" 
and  "H."  We  further  desire  to  state 
that  this  includes  all  our  claims  of  what- 
ever character  for  extra  work  and  dam- 
ages on  account  of  these  sections. 

Respectfully  yours, 

(Signed)  Gahan  &  Byrne." 

(Accompanied  by  bill.) 

REPORT  IN  REFERENCE  TO  PAYMENT  FOR 
WORK  AND  MATERIAL  ON  BRIDGES. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Engineering,  presented  a  report  in 
reference  to,  and  accompanied  by,  the 
report  of  the  Chief  Engineer,  asking 
authority  for  payment  of  Bundry  small 
bills  for  work  done  and  material  fur- 
nished on  certain  bridges,  presented  and 


referred  to  that  Committee  at  the 
meeting  held  September  15,  1897  (page 
4210  of  the  Proceedings),  the  Committee 
recommending  that  the  Chief  Engineer's 
report  be  approved  and  that  warrants  be 
be  drawn  and  paid,  on  the  voucher  of 
of  the  Chief  Engineer  of  the  District,  for 
each  o?  said  items,  as  set  forth  in  the 
report;  and  the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  Sept.  27,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Ohicaqo: 

Gentlemen— Your  Committee  on  En* 
gineering  to  whom  was  referred  (page 
4210  of  Proceedings)  a  report  from  the 
Chief  Engineer  asking  authority  for 
the  payment  of  sundry  small  bills  for 
work  done  and  material  furnished  on 
certain  bridges  as  set  forth  in  the  report, 
respectfully  reports  herewith  that  your 
Committee  has  considered  the  Items  as 
enumerated  in  said  Chief  Engineer's 
report  and  as  printed  in  the  Proceedings 
on  the  page  above  specified,  and  advises 
your  Honorable  Body  that  said  expenses 
are  for  labor  and  material  used  in  the 
repair  of  the  temporary  bridge  of  the 
Chicago  and  Calumet  Terminal  Railway 
Company  on  Section  D,  and  also  in  the 
repair  to  the  eight  track  railroad  bridge 
crossing  our  Channel  by  reason  of  the 
landslide  at  the  south  end  thereof.  Your 
Committee,  therefore,  recommends  that 
said  Chief  Engineer's  report  be  approved, 
and  that  warrants  be  drawn  on  the 
voucher  of  the  Chief  Engineer  of  the 
District,  and  paid  for  each  of  said  items 
as  set  forth  in  said  report. 

Respectfully  submitted, 
(Signed)  Alex.  J.  Jones, 

Wm.  Boldenwjbck, 
Z.  R.  Carter, 
J.  P.  Mallette, 
Thomas  Kelly, 
Thomas  A.  Smyth, 
Frank  Wenter, 
Committee  on  Engineering.'9 
(One  enclosure.) 
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REPORT  IN  REFERENCE  TO  RELEASE  OF 
SURETIES  ON  BOND  OP  CONTRACTORS 
FOR  BUILDING  RETAINING  WALLS  ON 
SECTION  14. 

Mr.  Jones,  on  behalf  of  the  Committee 
on  Engineering,  presented  a  report  in 
reference  to  a  communication  from  the 
Fidelity  and  Deposit  Company  of  Mary- 
land, in  regard  to  the  release  of  sureties 
on  bond  of  Messrs.  Campbell  &  Dennis, 
contractors  on  Section  14,  the  report 
recommending  that  the  sureties  on  the 
original  bond  given  by  said  contractors 
be  released  from  further  liability  (the 
contractors  to  remain  individually  liable 
thereon)  upon  execution  and  acceptance 
of  a  new  bond  in  the  sum  of  $2,500  in 
lieu  of  said  original  bond,  with  surety 
thereon  satisfactory  to  the  Committee  on 
Finance;  and  the  report  was  read. 

Mr.  Carter,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT  I 

•'Chicago,  Sept.  28,  1897. 

To  the  Honorable  the  Board  ot  Irustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Tour  Committee  on  En- 
gineering, who  have  had  under  consid- 
eration the  request  of  Campbell  &  Den- 
nis, contractors  on  8ection  14  of  the 
Main  Channel,  reported  in  the  commu- 
nication hereto  attached,  concerning  a 
reduction  of  their  bond  on  said  section 
of  the  Main  Channel,  respectfully  reports 
that  your  Committee  has  carefully  con- 
sidered the  matter  contained  in  said 
communication,  and  advises  that  the 
request  of  said  contractors,  with  refer- 
ence to  the  reduction  of  their  bond  on 
said  section,  be  granted . 

Inasmuch  as  the  final  certificate  of  the 
Chief  Engineer  of  the  District  has  been 
awarded  said  contractors,  and  a  settle- 
ment arrived  at  as  between  said  con- 
tractors and  the  District,  and  inasmuch 
as  the  Chief  Engineer  has  examined  and 
approved  the  execution  of  the  work  on 
said  Section  14,  and  has  formally  ac- 
cepted the  same,  your  Committee  recom- 
mends that  the  sureties  on  the  original 
bond,  given  by  said  contractors  on  said 


Section  14,  be  released  from  further 
liability  thereon  (the  contractors  to  re- 
main individually  liable  thereon),  upon 
execution  and  acceptance  of  a  new  bond, 
in.  the*  sum  of  twenty-five  hundred 
(92,500.00)  dollars,  in  lieu  of  said  original 
bond,  with  surety  thereon  satisfactory  to 
the  Finance  Committee. 

Respectfully  submitted, 

(Signed)  Alex.  J.  Jones, 

Z.  R.  Carter, 

Wh.  Boldenweck, 

Thomas  Kelly, 

Thomas  A.  Smyth, 

Vbank  Wentkb, 

J.  P.  Mallette, 

Committee  on  Engineering." 

(One  enclosure.) 

ORDINANCE  ESTABLISHING  ROUTE  FOR 
MAIN  CHANNEL  OVER  CERTAIN  LAND8 
BETWEEN  LAKE  STREET  AND  ROBEY 
STREET,  CHICAGO. 

Mr.  Jones  presented  an  ordinance  es- 
tablishing a  route  for  a  Main  Channel 
and  outlet  of  the  Sanitary  District  of 
Chicago  over,  upon  and  through  cer- 
tain lands  in  the  County  of  Cook,  State 
of  Illinois,  situated  between  the  center 
line  of  Lake  street  and  the  center  line  of 
Robey  street,  in  the  City  of  Chicago,  as 
described  in  the  ordinance,  and  repealing 
an  ordinance  establishing  a  route  for  a 
Main  Channel,  passed  by  the  Board  of 
Trustees  at  the  meeting  held  September 
22,  1897  (page  4232  of  the  proceedings). 

Mr.  Jones,  seconded  by  Mr.  Mallette, 
moved  that  the  ordinance  be  passed. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter — 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDINANCE: 

"Be  it  ordained  by  the  Board  of  Irustees 
of  the  Sanitary  District  of  Chicago : 

Section  1.  That  there  be,  and  is  hereby, 
laid  out  and  established  a  route  for  a 
Main  Channel  and  outlet  of  the  Sanitary 
District  of  Chicago,  which  shall  here- 
after be  constructed  and  maintained,  to- 
gether with  the  necessary  additions 
thereto  within  the  limits  of  said  route, 
which  shall  be  over,  upon  and  through 
certain  lands  lying  in  the  County  of  Cook 
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and  State  of  Illinois,  said  lands  being  sit- 
uated between  the  center  line  of  Lake 
street  and  the  center  line  of  Robey 
street,  in  the  City  of  Chicago,  and  in* 
eluded  in  the  following  more  fully  de- 
scribed boundaries,  to  wit : 

Beginning  at  a  point  on  the  intersection 
of  the  center  line  of  Lake  street  with  the 
center  line  of  Market  street;  thence 
running  south  along  the  center  line  of 
Market  street  to  the  center  line  of  Van 
Buren  street;  thence  southeasterly  along 
the  center  line  of  Market  street  to  its 
intersection  with  the  continuation  of  the 
center  line  of  the  alley  between  Congress 
street  and  Van  Buren  street;  thence  east 
along  said  center  line  of  said  alley  con- 
tinued to  the  center  line  of  Franklin 
street;  thence  south  along  the  center  line 
of  Franklin  street  to  its  intersection  with 
the  center  line  of  Harrison  street;  thence 
running  southeasterly  along  a  line  to  a 
point  in  the  center  line  of  Twelfth  (12th) 
street  at  its  intersection  with  the  con- 
tinuation of  the  east  line  of  Fifth  (5th) 
avenue;  thence  east  along  the  center 
line  of  Twelfth  (12th)  street  for  a  dis- 
tance of  one  hundred  and  fifty  (150)  feet; 
thence  southeasterly  to  a  point  in  the 
center  line  of  Clark  street  five  hundred 
and  eighty  (580)  feet  south  of  the  center 
line  of*  Twelfth  (12th)  street;  thence 
south  on  the  center  line  of  Clark  street 
to  a  point  in  said  center  line  seven 
hundred  and  thirty  (730)  feet  north  of 
the  center  line  of  Sixteenth  (16th)  street; 
thence  southwesterly  to  the  intersection 
of  the  continuation  of  the  center  line  of 
Grove  street  with  the  center  line  of 
Sixteenth  (16th)  street;  thence  south- 
westerly along  the  center  line  of  Grove 
street  to  its  intersection  with  the  center 
line  of  Archer  avenue;  thence  south- 
westerly on  the  center  line  of  Archer 
avenue  to  its  intersection  with  the  center 
line  of  Water  street;  thence  along  the 
center  line  of  Water  street  to  its  inter- 
section with  the  west  line  of  Water 
street,  east  of  Halsted  street;  thence 
running  southwesterly  on  a  line  to  a 
point  at  the  intersection  of  the  center 
line  of  Quarry  street  with  the  center  line 
of  Cologne  street;  thence  southwesterly 
along  the  center  line  of  Cologne  street  to 
a  point  one  hundred  (100)  feet  west  of 
the  west  line  of  Short  street;  thence 
northwesterly  to  a  point  in  the  center 
line  of  Ashland  avenue  two  hundred  and 
eighty  (280)  feet  north  of  the  north  line 
of  Levee  street  continued;  thence  run- 
ning southwesterly  to  a  point  in  the 
west  line  of  the  southeast  quarter  (3^)  of 
Section  thirty  (80),  Township  thirty- nine 
(89)  North,  Range  fourteen  (14),  East  of 
the  Third  Principal  Meridian,  said  point 


being  one  thousand  and  sixty  (1060)  feet 
north  of  the  southwest  corner  of  said 
southeast  quarter  O4);  thence  running 
north  along  the  west  line  of  said  south- 
east quarter  (}4)  to  a  point  eight  hundred 
and  forty  (840)  feet  south  of  the  north- 
west corner  of  said  southeast  quarter 
(J£);  thence  running  northeasterly  along 
a  line  to  a  point  two  hundred  and  sixty 
(260)  feet  north  of  the  north  line  of  the 
southeast  quarter  Q4)  of  said  Section 
thirty  (80)  and  four  hundred  (400)  feet 
west  of  the  center  line  of  Ashland  ave- 
nue; thence  running  southwesterly  along 
a  line  to  a  point  on  the  center  line  of 
Laflin  street  two  thousand  five  hundred 
and  twenty  (2520)  feet  south  of  the  south 
line  of  Twenty- second  (23d)  street; 
thence  running  northeasterly  along  a 
line  to  a  point  four  hundred  (400)  feet 
east  of  the  east  line  of  Throop  street  and 
eleven  hundred  and.  seventy  (1170)  feet 
south  of  the  south  line  of  Twenty-second 
(22d)  8 tree t;  thence  running  south- 
easterly to  a  point  in  the  center  line  of 
Fisk  street  fourteen  hundred  (1400)  feet 
south  of  the  south  line  of  Twenty- second 
(22d)  street;  thence  running  north 
easterly  along  a  line  to  the  center  line  of 
Halsted  street  eight  hundred  (800)  feet 
south  of  the  south  line  of  Twenty-second 
(22 d)  street;  thence  running  north- 
easterly along  a  line  to  a  point  in  the 
center  line  of  Union  street  at  its  inter- 
section with  the  center  line  of  Lumber 
street;  thence  east  and  northeasterly 
along  the  center  line  of  Lumber  street  to 
its  intersection  with  the  center  line  of 
Sixteenth  (16th)  street;  thence  north- 
easterly to  a  point  in  the  center  line  of 
Lumber  street  continued  six  hundred  and 
eighty  (680)  feet  south  of  the  south  line 
of  Fourteenth  (14th)  street;  thence  north 
along  the  center  line  of  Lumber  street 
continued  to  the  south  line  of  Fourteenth 
(14th)  street;  thence  north  along  the 
center  line  of  Lumber  street  to  its  inter- 
section with  the  center  line  of  Maxwell 
street;  thence  northwesterly  along  the 
center  line  of  Lumber  street,  or  Lumber 
street,  continued  to  its  intersection  with 
the  center  line  of  Twelfth  (12th)  street; 
thence  northwesterly  along  a  line  to  a 
point  at  the  intersection  of  the  center 
lines  of  Harrison  and  Charles  streets; 
thence  northwesterly  along  the  center 
line  of  Charles  street  to  its  intersection 
with  the  south  line  of  Block  sixty-eight 
(68)  of  School  Section  Addition  to  the 
City  of  Chicago  in  the  northwest  quarter 
(}4)  Section  sixteen  (16),  Township 
thirty-nine  (80)  North,  Range  fourteen 
(14),  East  of  the  Third  Principal  Mer- 
idian; thence  running  north  along  a  line 
to  its  intersection  with  the  center  line  0/ 
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Van  Buren  street;  thence  west  along  the 
center  line  of  Van  Buren  street  to  its 
intersection  with  the  center  line  of 
Canal  street;  thence  north  along  the 
center  line  of  Canal  street  to  its  inter- 
section with  the  center  line  of  Lake 
street;  thence  east  along  the  center  line 
of  Lake  street  to  the  point  of  beginning. 
Said  boundaries  above  described  are  in- 
tended hereby  to  include  and  mean  the 
portions  of  said  streets  and  alleys  as 
above  specified,  and  said  streets  and 
alleys  extended  wherever  same  may  not 
be  opened  or  dedicated. 

Section  2.  That  an  ordinance  estab- 
lishing a  route  for  a  Main  Channel, 
adopted  by  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago  September 
29,  A.  D.  1897,  be  and  the  same  is  hereby 
repealed. 

Section  8.  This  ordinance  shall  be  in 
force  from  and  after  its  passage." 

RESIGNATION  OF  CONSULTING  ENGINEER. 

The  Clerk  presented  a  communication 
from  Mr.  L.  E.  Cooley,  tendering  his 
resignation  as  Consulting  Engineer  of 
the  Sanitary  District,  to  take  effect  on 
October  9,  1897;  and  the  communication 
was  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  resignation  be 
accepted. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Kelly, 
Mallette  and  Wenter — five.  Nays— none. 
Excused  and  not  voting — Messrs.  Jones 
and  Smyth— two. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

In  the  same  connection  Mr.  Jones  pre- 
sented a  resolution  commendatory  of 
Mr.  Cooley 's  services  to  the  District;  and 
the  resolution  was  read. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  resolution  be 
adopted. 

On  roll  call  the  vote  stood  :  Teas — 
Messrs.  Boldenweck,  Jones,  Kelly,  Mal- 
lette, Smyth  and  Wenter — six.  Nays — 
none.  Excused  and  not  voting — Mr. 
Carter — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Upon  offering  the  resolution  Mr.  Jones 
made  the  following  remarks,  which  he 
desired  to  have  recorded  in  the  minutes 
of  the  Proceedings: 

"I  desire  to  state  in  connection  with 


this  resolution,  Mr.  Chairman,  that  it 
was  my  intention  to  introduce  on  this 
occasion  quite  a  different  one,  but  I  am 
refrained  from  doing  so  by  the  closing 
clause  of  Mr.  Cooley 's  letter  of  resigna- 
tion. There  is  a  suggestion  there  that  he 
would  like  immediate  action  and  that 
he  really  desires  his  resignation  to  be  ac- 
cepted without  delay;  and  while  I  in- 
tended to  introduce  a  resolution  asking 
him  to  reconsider  his  resignation  and 
giving  an  expression  to  a  desire  on  the 
part  of  this  Board  to  retain  his  servioes 
permanently,  I  do  not  now  feel  at  liberty 
to  do  so,  and  I  therefore  present,  in  lieu 
thereof,  this  resolution  of  regret  and  rec- 
ommendation. It  is  my  belief,  however, 
that  this  Board  and  this  District  suf- 
fers an  incalculable  loss  in  the  termina- 
tion of  Mr.  Cooley'8  official  connection 
with  this  Board;  his  services  have  been 
invaluable  to  this  District  in  the  past, 
and,  in  view  of  the  great  questions  which 
are  now  presenting  themselves  for  solu- 
tion, would  be  invaluable  for  the  future, 
but  in  deference  to  his  apparent  earnest 
wishes  I  do  not  feel  that  we  could  do 
other  than  accept  his  resignation,  but 
I  move  the  adoption  of  the  resolution 
which  I  have  just  presented." 

The  following  is 

THE  COMMUNICATION: 

"September  22, 1897. 

Hon.  Thomas  Kelly,  President  Sanitary 
District : 

Dear  Sir— I  herewith  tender  my  res- 
ignation as  Consulting  Engineer  of  the 
Sanitary  District,  the  same  to  take  effect 
on  October  9th,  or  nine  months  from  the 
date  covered  by  the  first  voucher.  I 
trust  that  it  will  be  convenient  to  close 
the  matter  up  at  once. 

Yours  very  respectfully, 

(Signed)  L.  E.  Cooley." 


The  following  is 

THE  RESOLUTION : 

"Whereas,  The  services  of  the  Hon. 
Lyman  E.  Cooley,  in  the  several  capaci- 
ties of  Chief  Engineer,  Trustee  and  Con- 
sulting Engineer  of  this  Board  have  been 
of  invaluable  benefit  to  this  District; 
and, 

Whereas,  In  his  devotion  to  the 
interests  of  the  Sanitary  District  of  Chi- 
cago, Mr.  Cooley  ha9  exhibited  at  all 
times  a  disregard  of  personal  considera- 
tions and  a  loyal  regard  for  the  welfare 
of  the  people  of  this  municipality  which 
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call  for  our  deepest  gratitude;  therefore, 
be  it 

Resolved,  That  we  receive  with  deep 
regret  the  resignation  of  Mr.  Cooley  as 
Consulting  Engineer,  this  day  tendered, 
and  that  the  thanks  of  this  Board  are 
hereby  tendered  to  him  for  the  unselfish 
and  energetic  services  which  he  has  at 
.all  times  rendered  to  this  District." 


ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Smyth,  the  Board  then 
adjourned. 


October  »,] 


—4248— 


[1807. 


— OF  THE — 


Board  of  Trustees 


—OF  THE— 


Sanitary  District  of  Chicago. 


OCTOBER  6,  1897. 


OFFICIAL   RECORD. 

PuUUhtd  Jry  authority  qf  Uu  Board  of  TnuUu  of 
ttu  Sanitary  DUtrict  of  Chicago, 


REGULAR  MEETING. 

The  three  hundred  and  sixty-fourth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  October  6, 1807,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones,  Kelly, 
Mallette  and  Wenter  —  eight  members 
were  present. 

MINUTES. 

The  minutes  of  the  adjourned  meeting 
held  September  29,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Bolden- 
weck, seconded  by9  Mr.  Braden. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

The  X-Bays  Print  Company  (blue  printing) $  482 

Eugene  Dietzgen  Company  (tape) 8  40 

Cameron,  Amberg  &  Co.  (stationery) 12  00 

W.  H.  Salisbury  A  Co.  (rubber  boot*) 8  60 
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Ignatz  Novak  &  Co.  (coal) $  63  00 

Wygant  &  Ayres  (rent,  Corwith,  September,  1897) 12  50 

J.  H.  Alexander  (rent,  Lockport,  September,  1897) 17  00 

White  Rock  Mineral  Spring  Company  (water) 18  75 

Samael  L.  Hanks  (ice,  September,  1897) U  50 

Chicago  Towel  Supply  Company  (toweling,  September,  1897  7  40 

E.  R.  Shnable  (traveling  and  expense) 70  09 

Mary  Kusk  (gauge  reading,  September,  1897) 10  00 

E.  Hastings  (gauge  reading,  September,  1897) 10  00 

Wm.  Kirkbam  (gauge  reading,  September,  1897) 10  00 

Joseph  Carlin  (gauge  reading,  September,  1897) 10  00 

Wm.  McGinnis  (gauge  reading,  September,  1897 ) 10  00 

♦JohnR.  Davis  (boring  test  pits) 197  12 

$       475  68 

CLERICAL  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling,  September,  1897 ) $  2  50 

Samuel  L.  Hanks  (ice,  September,  1897) 2  60 

White  Bock  Mineral  Spring  Company  (water) 3  75 

$  8  75 

LAW  DEPARTMENT. 

Frank  Shepard  (labels,  etc) $  8  60 

Chicago  Daily  Law  Bulletin  (subscription) S  00 

Chicago  Telephone  Company  (toll  service) 18  80 

Samuel  L.  Hanks  (ice,  September,  1897) 2  50 

White  Rock  Mineral  Spring  Company  ( water) 8  75 

Frank  Vander  Bogart,  Clerk  (court  fees) 6  00 

♦The  Joliet  Times  (advertising) 190  00 

♦F.  W.  C.  Hayes  (traveling  and  expense) 192  65 

*       41*  20 

♦law  department— land  account. 
The  Will  County  Abstract  Company  (account  abstract  work) $       485  65 

GENERAL  ACCOUNT. 

The  Inter  Ocean  (advertising  bridge  substructures) $  11  40 

The  Tribune  Company  (advertising  bridge  substructures) 22  50 

The  Chicago  Evening  Post  Company  (advertising  bridge  substruc- 
tures)   11  25 

The  Chicago  Chronicle  Company  (advertising  bridge  substructures)  15  00 

The  Chicago  Times- Herald  (advertising  bridge  substructures) 15  00 

The  Chicago  Dispatch  (advertising  bridge  substructures) 16  00 

Victor  F.  Lawson,  publisher  (advertising  bridge  substructures) 15  00 

Chicago  Journal  (advertising  bridge  substructures ) 1125 

Illinois  Staats  Zeitung  Company  (advertising  bridge  substructures)  11  25 

The  Abendpost  Company  (advertising  bridge  substructures) 9  00 

Freie  Presse  (advertising  bridge  substructures) 12  50 

The  Chicago  Daily  News  Company  (advertising  bridge  substruc- 
tures)    22  60 

John  Anderson  Publishing  Company  (advertising  bridge  substruc- 
tures)   11  25 

The  Chicago  Arbelter  Zeitung  Publishing  Company  (advertising 

bridge  substructures) 7  50 

Svenska  Kuriren  (advertising  bridge  substructures) 15  00 

The  Chicago  South  Side  Daily  Sun  ( advertisin g  bridge  substructures )  7  60 

Eight- Hour  Herald  Company  (advertising  bridge  substructures). ..  15  00 
The  Engineering  News  Publishing  Company  (advertising  bridge 

substructures ) 6400 
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The  Engineering  Record  (advertising  bridge  substructures) $  60  80 

The  Economist  Publishing  Company  (advertising  bridge  substruc- 
tures)   11  40 

The  Observer  Publishing  Company  (advertising  bridge  substruc- 
tures)   10  00 

The  Inter  Ocean  (call  for  tax  warrants) 9  90 

The  Tribune  Company  (call  for  tax  warrants) 9  90 

The  Chicago  Times-Herald  (call  for  tax  warrants) 2  25 

The  Chicago  Chronicle  Company  ( call  for  tax  warrants ) II  00 

♦Security  Deposit  Company  (rent,  October,  1897) 658  83 

*J  ames  Reddlck  (expense) 8  64 

POLICE  DEPARTMENT. 

Peter  Ruppert  ( oats,  etc ) 

MAINTENANCE  ACCOUNT. 

Thomas  P.  Kyan  (repairs  to  pumps) 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Griffiths  A  McDermott  (Section  1,  Oct.  1,1897) $3,600  00 

Heldmaier  A  Neu  (Section  A,  Oct.  1,1897) 884  81 

Western  Dredging  and  Improvement  Co.  (Sect  ion  C,  Oct.  1 ,  1897) 616  88 

E.  D.  Smith  &  Co.  (Section  D,  Oct.  1,1897) 982  89 

Halvorson,  Richards  A  Co.  (Section  E,  Oct.  1, 1897) 1,858  15 

Gahan  A  Byrne  (Section  F,  Oct.  1,1897) 5,424  76 

Gahan  A  Byrne  (Section  G,  Oct  1, 1897 ) 5,658  76 

Hayes  Bros.,etal.  (Section  N,  Oct.  1, 1897) 4,011  92 

Mcttahon  A  Montgomery  Company,  et  al.  (Section  O,  Oct.  1, 1897). .  6,588  25 

Lydon  A  Drews  Company  (dredging  Chicago  River,  Sept.  80,  1897).  8,747  28 

Halvorson,  Richards  A  Co.  (Section  E-C.  &  C.  T.  trestle) 84  64 

American  Bridge  Works  (Section  E— C .  A  C.  T.  trestle) 12  50 

The  Marsh  A  Bingham  Company  (Section  E— C.  A  C.  T.  trestle)..  104  45 
The  Marsh  A  Bingham  Company  (Section  O— P.,  C.,  C.  A  St.  L. 

trestle) 480  41 

Green's  Dredging  Company  (Section  O— pontoon  bridge— Western 

avenue) 500  00 

The  Union  Stock  Yard  A  Transit  Company  (Section  O— repairs  to 

bridge) 78  85 

Grand  total 


(1897. 


969  12 
16  75 

8  58 


$  82,978  55 
$  85.857  2K 


*  Paid  by  warrants,  with  Interest  Coupons  attached,  drawn  against  the  tax  levy  for  1807. 


Mr.  Carter,  seconded  by  Mr.  Wenter, 
moved  that  the  vouchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Br  aden,  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  and  Wen- 
ter—eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following  re- 
quisitions : 

No.  546,  Engineering  Department 
(anvil  paper) $10  60 


No.'  547,  Engineering  Department 
(quarterly  supplies) 422  15 

No.    1082,     Clerical    Department 
(stationery) 16  75 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  Requisitions  Nos.  546, 547  and 
1082,  as  read  and  shown  above,  be  al- 
lowed. 

On  roll-call  the  vote  stood  :  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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WEEKLY  RBPOBT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  September 
25  and  October  2, 1897.  which  was  read, 
and,  by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  Is 

the  report: 

"Chicago,  October  6, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg  leave  to  report 
herewith  the  number   of   employes   in 


each  department  for  the  weeks  ending 
September  25  and  October  2,  1897,  as  the 
same  have  been  reported  to  me: 

Sept.  95.  Oct.  t. 

Engineering  department.  122  120 

Maintenance 9  9 

Clerical  department 5  ft 

Law  department •  10  10 

Treasury  department 1  1 

Police  department 83  82 

Telephone  operator 1  1 

Total  employes 180  178 

Respectfully  submitted, 

(Signed)  Jae.  Reddick, 

Clerk." 


MONTHLY  REPORT  FROM  TREASURY  DEPARTMENT. 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
September,  1897,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed 
and  placed  on  rile. 

The  following  is 

THE  REPORT  : 

Receipts. 

Balance  on  hand  at  date  of  last  report $  685,579  76 

County  Treasurer,  Sanitary  District  Tax  Account $    300,000  00 

James  Reddick,   Clerk,   General   Account,   Proceeds  of   Sale  of   Book 

"Brown's  Drainage  Channel" 2  00 

Garden  City  Banking  and  Trust  Company,  Interest  Account 98  S3 

Fort  Dearborn  National  Bank,  Interest  Account 96  83 

Metropolitan  National  Bank,  Interest  Account 96  €8 

Equitable  Trust  Company,  Interest  Account 888  70 

Chicago  National  Bank,  Interest  Acoouut 881  46 

Total  cash  received  Tor  month f     800,956  10 

$      886,587  88 
Disbursements.  = 

Clerical  Department $  1,004  18 

Treasury  Department 168  66 

Engineering  Department 14,774  89 

Engineering— Construction  Department  (Tax  Warrants) .« 813,845  42 

Law  Department 5,914  90 

Law  Department— Land  Account 5,072  80 

General  Account 3,621  98 

Police  Department. 2,830  89 

Maintenance  Account 765  90 

Weir,  McKeohney  A  Co 150  85 

Pumping  Plant— Section  8  (Tax  Warrant*) 478  78 

Pumping  Plant— Section  14  (Tax  Warrants) 744  82 

Interest  Account— Interest  Paid  on  Tax  Warrants 14,548  47 

Total  cash  d  I sbn  rsed $     368,402  47 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 628,185  89 

$      886^587  86 

Chicago,  October  4, 1897.  (Signed)  F.  M.  BLOUNT,  Treasurer. 

By  S.  P.  BLOUNT,  Asst.  Treasurer. 
Schedule. 

Equitable  Trust  Company $   200,000  00 

Chicago  National  Bank 117,126  61 
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Fort  Dearborn  National  Bank ; *  60,000  00 

Garden  City  Banking  and  Trust  Compitny » 60*000  00 

Metropolitan  National  Bank 60,000  00 

National  Bank  of  Illinois 25-988  ™ 

Total $  523,135  89 


BEQUEST  FOR  RELEASE  OF  BOND  OF  CON- 
TRACTOR  FOR  SUBSTRUCTURE  OF  E.,  J. 
&  E.  RAILWAY  BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  transmitting  letter  and 
form  of  release  received  from  the  City 
Trust,  8af  e  Deposit  and  Security  Com- 
pany, of  Philadelphia,  in  regard  to  re- 
lease of  bond  of  Benezette  Williams, 
contractor  for  the  substructure  of  the 
Elgin,  Joliet  and  Eastern  Railway  bridge 
across  the  Depp  J  ai  nee  River,  in  Will 
County;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  and  accompany- 
ing papers  be  referred  to  the  Committee 
on  Finance. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered . 

The  following  is 

THE  REPORT: 

"  Chicago,  September  29,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  transmit  herewith  com- 
munication received  from  the  City  Trust 
Safe  Deposit  and  Surety  Company  of 
Philadelphia,  asking  for  the  release  of 
the  bond  issued  by  them  to  Mr.  Benezette 
Williams  on  account  of  his  contract  for 
the  substructure  for  the  E.,  J.  &  E.  Ry. 
Bridge.  This  work  has  been  completed 
for  some  time  past. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

(Two  enclosures.) 

CHANGE  OF  PLANS  FOR  SUPERSTRUCTURE 
OF  SOUTH WE8T  BOULEVARD  BRIDGE. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer,  transmitting  copy  of 
his  order  to  Julius  G.  Wagner,  doing 
business  as  the  Milwaukee  Bridge  and 
Iron  Works,  and  acceptance  of  same, 
covering  change  of  plans  for  superstruct 
ure  of  the  Southwest  Boulevard  Bridge; 
and  the  report  was  read. 

Mr.  Carter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  action  of  the  Chief 


Engineer  be  approved  and    the  report 
printed  and  placed  on  file. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays—none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  October  4, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  : 

Gentlemen— I  transmit  herewith  copy 
of  my  order  to  Julius  G.  Wagner*  doing 
business  as  the  Milwaukee  Bridge  and 
Iron  Works  covering*  the  changed 
plans  for  the  superstructure  of  the 
Southwest  Boulevard  Bridge.  This  has 
been  accepted  as  shown  on  the  face  of 
the  order. 

Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Enaineer." 
(One  enclosure.) 


The  following  is 

THE  ORDER  AND  ACCEPTANCE : 

••Chicago,  October  4. 1897. 

Julius  Q.  Wagner,  Eiq.t  doing  business 
as  the  Milwaukee  Bridge  and  Iron 
Works,  Milwaukee*  Wisconsin. 

Dear  Sir — Taking  up  vour  contract 
with  this  District,  dated  'October,  1896, 
for  the  construction  of  a  bridge  across 
its  main  channel  for  the  use  of  the 
Southwest  Boulevard,  work  upon  which 
was  suspended  upon  my  order  pending 
changes  of  plan:  acting  under  the  pro- 
visions of  said  contract  relating  to 
changes  of  plan,  I  hereby  order  you  to 
proceed  with  said  work  in  accordance 
with  our  changed  plan,  copieu  of  which 
will  be  furnished  you,  and  I  fix  the 
prices  to  be  paid  you  for  the  several 
classes  of  work  to  be  performed  as 
follows : 

For  all  iron,  steel  or  other  metal  enter- 
ing into  said  completed  structure  you  are 
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to  be  paid  three  and  forty-one  one  hun- 
dredths (3.41)  cents  per  pound. 

For  all  timber  entering  into  the  com- 

Eleted  structure,  eighteen  and  fifty  one- 
undredths  (18.50)  dollars  per  thousand 
feet  B.  M.  and 

For  all  cedar  block  pavement  ninety 
(90)  cents  per  square  yard. 

In  all  other  respects  the  said  contract 
and  specifications  to  be  of  full  force  and 
effect. 

These  prices  to  cover  all  claims  which 
you  have  made  or  may  make  for  loss  on 
material  purchased  to  comply  with  the 
original  plans,  by  reason  of  depreciation 
in  price,  waste  or  other  causes,  and  for 
all  other  loss  or  damage  to  you  resulting 
from  the  said  changes  of  plan. 

The  estimate  of  $4,395.16  heretofore 
paid  you  on  account  of  material  in  stock 
to  be  charged  against  you  as  a  first  pay- 
ment on  the  work.  If  this  order  is 
accepted  by  you  please  endorse  your 
acceptance  on  the  enclosed  duplicate 
hereof.       • 

Yours  truly, 


(Signed) 


I8ham  Randolph, 
Chief  Engineer." 


"Accepted  September  28,  1897. 
+  The  J.  O.  Wagner  Company, 
R.  G.  Waonbr, 

VPrest." 


*ybtt,  The  J.  O.  Wagner  Company  is  the  successor 
to  J.  O.  Wagner. 

APPROVAL  OP  NEW  BOND  OP  CONTRAC- 
TORS ON  SECTION  "B." 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
new  bond  of  Heldmaier  &  Neu.  contrac- 
tors on  Section  "B"  of  the  Main  Chan- 
nel in  the  sum  of  $5,000,  the  report 
setting  forth  that  the  Committee  have 
found  the  sureties  thereon  satisfactory 
and  have  duly  approved  the  same, 
and  recommending  that  it  be  accepted 
in  lieu  of  the  original  bond  filed  by  said 
contractors  on  said  section — the  contrac- 
tors however,  to  remain  liable  on  said 
original  bond  ;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.    Boldenweck,    Braden,   Carter, 


Eckhart,   Jones,   Kelly,    Mallette    and 
Wenter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  October  6, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
nance would  respectfully  report  to  your 
Honorable  Body  that  they  have  ex- 
amined the  new  bond  of  Heldmaier  & 
Neu,  contractors  on  Section  B  of  the 
Main  Channel,  in  the  sum  of  five 
thousand  ($5,000  00)  dollars  and  having 
found  the  sureties  thereon  to  be  satis- 
factory have  duly  approved  the  same 
and  return  said  bond  herewith,  with  the 
recommendation  that  it  be  accepted  in 
lieu  of  the  original  bond  filed  by  said 
contractors  on  said  section,  the  con- 
tractors however,  to  remain  liable  on 
said  original  bond  in  accordance  with 
the  provisions  of  the  report  of  the  Com- 
mittee on  Engineering,  adopted  at  the 
meeting  of  September  28,  1897,  (page 
4236  of  Proceedings). 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Committee  on  Finance." 

(Accompanied  by  new  bond  in  dupli- 
cate.) 

agreement  for  purchase  op  certaix 
lands  and  interests  from  john 
moconnbll,  benjamin  f.  mcconnell 
and  abbie  k.  stewart,  executors. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  an  agreement  has  been  reached  for 
the  purchase  by  the  District  of  certain 
lands  and  interests  therein,  as  set  forth 
in  the  report,  from  John  McConnell, 
Benjamin  F.  McConnell  and  Abbie  & 
Stewart  (formerly  Abbie  K.  McConnell) 
executors  of  the  last  will  and  testament 
of  George  McConnell,  deceased,  for  the 
sum  of  f  10,000;  and  the  report  was 
read. 

Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  report  be  adopted. 

On  roll-call  the  vote  stood  :     Teas- 
Messrs.  Boldenweck,Braden,  Carter,  Eck* 
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hart,  Jones,  Kelly,  Mallette  and  Wenter 
—eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    BBPORT  *. 

11  Chicago,  October  6,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Solitary  District  of  Chicaqo: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  with  the  persons  hereinafter 
mentioned  for  the  purchase  of  lands  and 
interests  therein  necessary  for  the  cor- 
porate purposes  of  the  District,  herein- 
after described,  at  the  price  herein  stated, 
to-wit: 

From  John  McConnell,  Benjamin  F. 
McConnell  and  Abbie  K.  Stewart,  for- 
merly Abbie  K.  McConnell,  executors  of 
the  last  will  and  testament  of  George 
McConnell,  deceased,  the  land  here- 
inafter described  for  the  sum  of  ten 
thousand  ($10,000.00)  dollars. 

Part  of  the  northwest  quarter  (^), 
Section  twenty-eight  (28),  Township 
thirty-nine  (89)  North  Range  fourteen 
(14),  East  of  the  Third  Principal  Mer- 
idian. 

All  that  part  of  Lots  9  and  10,  Block 
two  (2)  of  Edward  McConnell's  Sub- 
division of  part  of  the  north  fraction  of 
the  northwest  quarter  (J^),  Section 
twenty- eight  (28),  Township  thirty- nine 
(89)  North  Range  fourteen  (14),  East  of 
the  Third  Principal  Meridian,  lying 
southerly  of  a  line  described,  as  follows : 
Beginning  at  the  junction  of  the  east 
line  of  Lot  nine  (9)  of  said  Block  two  (2) 
with  the  west  dock  line  of  the  South 
Branch  of  the  Chicago  River,  said  point 
being  three  hundred  sixty- nine  feet, 
(869)  more  or  less,  from  the  east  line  of 
Lumber  street  measured  along  said  east 
line  of  said  Lot  nine  (9);  thence  running 
southwesterly  on  a  straight  line  to  a 
point  in  the  west  line  of  Lot  ten  (10). 
two  hundred  ninety  five  (295)  feet  from 
the  south  line  of  Lumber  street  meas- 
ured along  said  west  line  of  said  Lot 
ten  (10),  containing  fifteen  thousand, 
nine  hundred  and  sixty- five  (15,965) 
square  feet,  more  or  less. 

All  of  said  interests  and  premises 
being  situated  as  described  in  the  City 


of  Chicago,  County  of  Cook  and  State 
of  Illinois. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

J.  C.  Braden, 

Alex.  J.  Jones, 

Thomas  Kellt, 

Wm.  Boldenweck, 

b.  a.  eckhart, 

J.  P.  Mallette, 

Joint  Committee  on  Finance  and  Engi* 
neerinu." 

REPORT  ON  COMMUNICATION  FROM  THE 
MAYOR  OF  CHICAGO  IN  REFERENCE  TO 
LATERAL  AND  AUXILIARY  CANALS. 

Mr.  Carter,  Chairman,  presented  a  re- 
port from  the  Committee  on  Federal  Re- 
lations in  reference  to  the  communica- 
tion from  the  Mayor  of  Chicago  in 
regard  to  lateral  and  auxiliary  canals, 
presented  and  referred  in  part  to  that 
Committee  at  the  meeting  held  May  26, 
1897, (page  4027  of  Proceeding?)  the  report 
recommending  that  the  suggestion  that 
the  Mayor,  the  City  Council  of  Chicago 
and  the  Board  of  Trustees  of  the  Sani- 
tary District  of  Chicago  co-operate  in 
endeavoring  to  secure  the  assistance  of 
Congress  in  the  construction  of  a  canal 
connecting  the  Calumet  River  with  .the 
Main  Channel  of  the  Sanitary  District  at 
Sag,  be  accepted,  and  after  setting  forth 
in  some  detail  reasons  for  such  recom- 
mendations, suggesting  that,  should  the 
proposition  for  a  new  Sanitary  District 
fail  of  adoption,  other  and  different 
methods  for  the  additional  water  supply 
will  be  considered ;  the  report  also  recom- 
mending that  a  copy  of  the  report  be 
transmitted  to  the  Mayor  of  Chicago  as 
an  answer  to  such  part  of  his  communi- 
cation as  has  been  referred  to  that  Com- 
mittee; and  the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted,  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eokhart,  Jones,  Kelly,  Mallette  and 
Wenter — eight.    Nays — none. 
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Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

Chicago,  October  4,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaao: 

Gentlemen— T*he  Committee  on  Fed- 
eral Relations,  to  which  was  referred  so 
much  of  the  letter  of  the  Honorable 
Carter  H.  Harrison,  Major  of  Chicago, 
of  May  20,  1897,  as  related  to  the  drain- 
age  of  the  Calumet  region  and  the  pollu- 
tion occasioned  by  the  Calumet  River, 
begs  leave  to  report  that  it  has  given 
careful  consideration  to  the  suggestions 
of  the  Mayor  of  Chicago  therein  con- 
tained and  congratulates  this  Board  on 
the  evident  desire  of  the  City  of  Chi- 
cago to  co-operate  with  us  in  the  respon- 
sible and  perplexing  labors  which  con- 
front this  Board  in  the  consideration  of 
the  drainage  and  water  supply  problem 
of  the  Calumet  region. 

That  portion  of  the  Mayor's  communi- 
cation which  relates  to  the  Calumet 
problem,  and  the  matter  referred  to  this 
Committee  is  as  follows : 

"  You  are,  of  course,  aware  that  about 
twenty  per  cent  of  the  population  of  the 
Drainage  District  are  supplied  with 
water  taken  from  the  Lake  about  two 
miles  from  the  shore  of  Sixty-eighth 
street.  Tbe  territory  supplied  from  this 
source  is  known  as  Hyde  Park  and  Town 
of  Lake.  The  people  of  that  territory 
are  In  a  state  of  constant  fear  of  serious 
consequences  owing  to  the  fact  that  the 
Calumet  River  empties  into  the  lake  at 
Ninety-second  street.  The  pollution 
resulting  from  this  is  appalling,  and  it  is 
said  to  be  progressing  at  a  rate  equiva- 
lent to  a  population  of  700,000.  It  is 
evident  that  the  flow  of  this  river  must 
be  diverted  from  the  lake  if  the  lives  of 
the  people  are  to  be  protected.  In  this 
connection  I  would  draw  attention  to 
the  fact  that  the  Government  of  the 
United  States  is  improving  the  Calumet 
River  from  its  mouth  to  a  point  half  a 
mile  east  of  Hammond,  which  is  the 
main  source  of  the  pollution,  the  Gov 
ernment  authorities  proceeding  on  a 
plan  authorized  by  law  in  lb88.  In  1890 
— and  with  a  view,  no  doubt,  to  amend- 
ing the  former  plans — a  survey  and  esti- 
mate were  authorized  for  a  canal  from  a 
point  on  the  Calumet  River  at  about 
One  Hundred  and  Tenth  street  south- 
west through  Lake  Calumet  and  via  the 
Little  Calumet  Feeder  to  the  Sag  Bridge. 
Why  should  not  the  Mayor  and  the  City 


Council  of  Chicago— the  Corporation  of 
Chicago— and  the  Board  of  Drainage 
Trustees  join  forces  and  bring  pressure 
to  bear  upon  Congress  with  a  view  to 
carrying  out  this  plan  and  securing  the 
construction  of  the  canal  referred  to  for 
purposes  of  defense  and  navigation? 
Under  the  treaty  of  1817,  as  you,  of 
course,  are  aware,  we  cannot  build  or 
maintain  a  gunboat  on  the  lakes.  We 
cannot  place  one  on  the  lakes  except  via 
the  Wetland  Canal,  and  that  canal  is 
controlled  by  the  British  Government. 
It  ought  not  to  be  difficult  to  bring  our 
Government  to  a  realization  of  the  dis- 
advantage of  such  a  condition,  particu- 
larly when  the  amount  involved  in 
remedying  it  is  so  small  compared  with 
the  certain  damage  in  the  event  of 
hostile  development.  Coming  nearer 
home,  the  construction  of  the  canal  pro- 
vided for  in  the  plans  of  1890  would 
solve  the  problem  of  diverting  the  flow 
of  the  sewer- polluted  mass  now  brought 
into  the  lake  through  the  Calumet  River. 
Your  Board  is  surely  morally,  if  not 
legally,  bound  to  help  in  securing  relief 
from  the  great  danger  to  such  a  large 
percentage  of  our  population  as  men- 
tioned, and  I  am  convinced  that  you  will 
assist  in  bringing  pressure  to  bear  on  the 
Illinois  delegation  to  Congress,  urging 
them  to  have  the  1890  plan  given  effect. 

The  Indiana  delegation  in  Congress,  I 
have  no  doubt,  would  gladly  give  their 
earnest  assistance,  and  there  is  no  reason 
to  my  mind  why  the  object  sought 
should  not  be  speedily  secured.  I  have 
endeavored  to  be  very  brief  in  stating  to 
you  some  of  the  considerations  that 
occurred  to  me  in  connection  with  the 
matter  of  mutual  interests  as  regards 
the  Sanitary  District  of  Chicago,  and  I 
trust  that  such  harmonious  efforts  of 
both  bodies  can  be  planned  as  will  lead 
to  securing  for  Chicago  the  water  system 
it  ought  to  have  and  at  the  earliest  pos- 
sible moment." 

Your  Committee  recommends  that  the 
suggestion  that  the  Mayor  and  the  City 
Council  of  Chicago  and  the  Board  of 
Trustees  of  the  Sanitary  District  of 
Chicago  co-operate  in  endeavoring  tA 
secure  the  assistance  of  Congress  in  the 
construction  of  a  canal  connecting  tbe 
Calumet  River  with  the  Main  Channel 
of  the  Sanitary  District  at  Sag  be 
accepted  ;  and  as  a  basis  for  this  recom- 
mendation desires  respectfully  to  present 
the  following  reasons : 

First— The  provision  of  the  law  under 
which  the  Sanitary  District  of  Chicago 
is  organized  provides  that  the  minimum 
flow  of  our  Main  Drainage  Channel  at 
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the  time  of  its  opening  shall  be  800,000 
cubic  feet  of  water  per  minute.  This 
requirement  is  fully  met  by  our  plans 
long  ago  adopted  and  now  being  dili- 

Sently  prosecuted,  providing  for  the 
eepening  and  widening  of  the  Chicago 
river  in  order  to  permit  a  volume  of 
800,000  cubic  feet  per  minute  to  be 
drawn  into  our  canal  at  the  Robey  street 
entrance.  But  we  must  not  be  unmind- 
ful of  the  tact  that  this  flow  of  800,000 
cubic  feet  per  minute  is  predicated  on  a 
population  of  1,500,000  for  the  District 
to  De  drained,  and  that  the  law  further 
requires  that  when  the  population  of 
said  District  shall  be  found  to  have  in- 
creased, there  shall  be  an  additional 
flow  of  20,000  cubic  feet  of  water  per 
minute  for  each  additional  100,000  of 
population  in  excess  of  1,600,000.  It  is 
the  boast  of  the  City  of  Chicago,  and  we 
may  well  take  official  notice  of  the  fact, 
that  the  next  Federal  Census  will  prob- 
ably determine  a  population  of  2,000,000 
inhabitants  for  the  district  drained  by 
the  Main  Channel  of  the  Sanitary 
District  of  Chicago.  It,  therefore,  be- 
comes at  once  apparent  that  after  the 
returns  of  the  next  Federal  Census,  or,  in 
other  words,  shortly  after  1900— only  a 
little  more  than  three  years  from  date— 
our  District  will  be  confronted  with  the 
necessity  of  providing  an  additional 
flow  of  100,000  cubic  feet  of  water  per 
minute,  or  400,000  cubic  feet  in  all,  down 
the  Main  Drainage  Channel.  This  Com- 
mittee believes,  that  it  is  none  too  early 
to  enter  upon  serious  consideration  of 
where  and  now  this  additional  flow  is  to 
be  obtained.  The  Committee  on  Engi- 
neering has  given  diligent  consideration 
to  this  subject,  and  we  trust  it  is  not  im- 

S roper  for  this  Committee  to  take  of- 
cial  notice  hereunder  of  the  proceed- 
ings and  deliberations  of  the  Committee 
on  Engineering.  To  the  extent,  there- 
fore, that  this  report  may  involve  some 
of  the  matters  of  the  Mayor's  communi- 
cation, which  was  referred  to  the  Com- 
mittee on  Engineering,  this  Committee 
can  only  say  that  they  were  so  insepar- 
ably connected  with  the  matters  refer- 
red to  the  Committee  on  Federal  Rela- 
tions as  to  necessitate  a  slight  considera- 
tion in  connection  with  the  recommen- 
dations as  to  the  Calumet  region.  If  the 
additional  flow  of  water  be  obtained  by 
means  of  a  canal  to  be  constructed  in 
the  Calumet  region  and  to  the  Sag,  it  be- 
comes apparent  that  a  channel  through 
the  Sag  will  offer  an  immediate  solution 
of  all  the  difficulties  so  far  as  the  south 
division  of  the  City  of  Chicago  is  con- 
cerned. 

Second— The  next  question  to  be  con- 


sidered is  the  feasibility  of  the  plans 
proposed,  for  your  Committee  is  fully 
alive  to  the  fact  that  no  remedy  should 
be  advanced  which  is  visionary  in  its 
character  and  which  is  not  of  such  prac- 
ticability as  to  receive  immediate  con- 
sideration. The  Committee  believes 
that  the  time  is  particularly  opportune 
for  concerted  aotion  in  the  direction  of 
the  solution  of  the  Calumet  problem. 
The  pollution  occasioned  by  the  fetid 
flow  of  the  Calumet  river  has  been  a 
matter  of  serious  consideration  to  every 
member  of  this  Board  since  that  region 
refused  to  become  a  part  of  the  Sanitary 
District  of  Chicago  at  the  time  of  its  or- 
ganization; but  the  people  of  the  Calu- 
met region  appear  now  to  have  awak- 
ened to  a  full  appreciation  of  the  dan- 
gers which  menace  that  entire  region  in 
the  constantly  increasing  and  death 
dealing  pollution  of  their  water  supply, 
and  we  may  take  official  notice  of  the 
fact  that  a  petition  of  over  5,000  signa- 
tures is  now  pending  in  the  County 
Court  praying  for  an  early  submission 
of  the  question  of  incorporating  a  Sani- 
tary District  covering  that  entire  region 
and  including  an  area  of  square  miles 
about  as  great  as  the  Sanitary  District  of 
Chicago.  In  view  of  the  fact  that  the 
benefits  to  accrue  to  the  Sanitary  Dis- 
trict and  the  Federal  Government  by 
reason  of  the  construction  of  the  pro- 
posed canal  through  the  Sag,  we  be- 
lieve the  Sanitary  District  and  the  Federal 
Government  can  well  afford  to  join 
hands  with  this  new  Sanitary  District, 
when  organised,  and  share  the  expense 
and  hasten  the  prosecution  of  this  work. 
The  Committee  is  aware  that  in  making 
this  suggestion  it  runs  counter  to  some 
of  the  fondly  cherished  plans  of  this 
Board,  which  involved  the  probability  of 
even  imposing  a  pecuniary  charge  upon 
the  new  Sanitary  District  for  emptying 
into  the  Channel  constructed  by  us  at  an 
expense  of  about  $12,000,000.00,  for  that 
portion  of  the  work  from  the  Sag  to  Joliet 
Lake;  but  this  plan  was  conceived  at  a 
time  when  there  was  a  natural  disap- 
pointment from  the  failure  of  that  re- 
gion to  become  a  part  of  this  District, 
and  when  we  had  not  yet  appreciated 
the  necessity  of  providing  for  the  ad- 
ditional flow  to  be  required  by  the  next 
Federal  Census;  but  now  when  it  be- 
comes apparent  that  in  a  few  years  we 
must  provide  for  an  additional  flow  of 
water  in  order  to  comply  with  the  or- 
ganic law  and  fulfill  the  implied  pledge 
of  this  municipality  to  the  people  of  the 
lower  Desplaines  and  the  Illinois  River 
valleys,  this  District,  in  our  opinion, 
can  afford  to  co-operate  with  the  Calu- 
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met  region  and  the  Federal  Goverment 
in  the  prosecution  of  that  work  which, 
while  tending  to  develop  the  Calumet 
region  and  protect  its  citizens  from  the 
dangers  of  increasing  water  pollution, 
and  securing  to  the  Federal  Government 
the  benefit  of  additional  connection  with 
our  canal  for  the  purposes  of  defense 
and  navigation,  may  conveniently  at 
the  same  time  secure  to  us  the  additional 
flow  of  water  which  it  will  later  be.neo- 
essary  for  us  to  provide. 

Should  the  proposition  for  the  new 
Sanitary  District  fail  of  adoption,  other 
and  different  methods  for  the  additional 
water  supply  will  be  considered. 

Your  Committee  further  recommends 
that  a  copy  of  this  report  be  immediately 
transmitted  to  the  Honorable  Carter  H. 
Harrison,  Mayor  of  the  City  of  Chicago, 
as  an  answer  to  so  much  of  his  commu- 
nication and  inquiries  as  relates  to  the 
subject  referred  to  this  Committee. 

Respectfully  submitted, 

(Signed)  Zina  R.  Carter, 

Chairman. 

1).  A.  Eckhart, 

Wm.  Boldenweck, 

J.  P.  Mallette, 

Alex.  J.  Jones. 

Committee  on  Federal  Relations. 

COMMUNICATION  PROM  LABOR  ORGANIZA- 
TIONS IN  REFERENCE  TO  INTERCEPT- 
ING SEWERS. 

The  Clerk  presented  a  communication 
from  certain  representatives  of  various 
labor  organizations  setting  forth  that  it 
is  complained  by  the  civic  authorities 
that  indecision  and  inaction  on  the  part 
of  the  Board  of  Trustees  in  determining 
the  exact  location  of  conduits  and  ter- 
minals is  responsible  for  the  fact  that 
said  civic  authorities  have  not  been  able 
to  begin  the  intercepting  sewers,  and 
asking  for  more  energy  in  the  prosecu- 
tion of  this  work  on  the  part  of  the 
Trustees;  and  the  communication  was 
read. 

In  the  same  connection,  Mr,  Jones 
presented  and  read  an  order  directing 
that  the  communication  just  received  be 
placed  on  file,  and  that  a  copy  of  the  re- 
port of  the  Chief  Engineer,  submitted 
September  82nd,  1897,  answering  in  detail 
the  inquiries  as  to  the  progress  and 
probable  completion  of  the  work,  be 
mailed  to  each  of  the  signers  of  the  said 
communication. 


Mr.  Jones,  seconded  by  Mr.  Carter, 
moved  that  the  order  be  adopted. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de* 
dared  the  motion  carried. 

In  the  same  connection,  also,  Mr. 
Jones,  seconded  by  Mr.  Eckhart,  then 
moved  that  a  copy  of  the  report  of  the 
Committee  oh  Federal  Relations,  this 
day  adopted,  be  also  mailed  to  each  of 
the  signers  of  the  said  communication. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

The  following  is 

THE  ORDER : 

"Ordered,  That  the  communication 
just  received  be  placed  on  file  and  that 
a  copy  of  the  exhaustive  report  of  the 
Chief  Engineer  submitted  on  September 
22d  last,  and  published  by  order  of  this 
Board,  answering  in  great  detail  the 
inquiries  as  to  the  progress  of  our  work 
and  when  the  Mam  Channel  may  be 
expected  to  be  completed  and  opened 
for  service,  be  mailed  to  each  of  the 
signers  of  the  communication. " 

CLOSING   OP  OFFICES   OF  THE    DISTRICT 
ON  CHICAGO  DAT. 

Mr.  Wenter  presented  an  order  direct* 
ing  that  the  offices  of  the  District  be 
closed  on  Saturday,  October  9,  1897,  the 
same  being  Chicago  Day,  the  anni- 
versary of  the  great  fire. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  order  be  adopted. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

THE  ORDER: 

"Ordered,  That  the  offices  of  the  Sani- 
tary District  be,  and  the  same  are,  hereby 
ordered  closed  on  Saturday,  October  9, 
1897,  the  same  being  "  Chicago  Day,"  the 
anniversary  of  the  great  fire." 

ORDER   IN   REFERENCE  TO  PAYMENT  OF 

ORDINARY  AND  NECB8SARY  EXPENSES 

IN  TAX  LEVY  WARRANTS. 

Mr.  Wenter  presented  an  order  direct- 
ing that  the  Clerk  of  the  District  be 
authorized  in  his  discretion  to  draw 
warrants  against  the  tax  levy  for  the 
year  1897,  for  the  payment  of  ordinary 
and  necessary  expenses  of  the  District, 
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as  approved  by  the  Board  from  time  to 
time;  and  the  order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  order  be  adopted. 

On  roll-call,  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  and  Wenter — six.  Nays— 
none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER: 

"Ordered*  That  the  Clerk  of  this  Dis- 
trict be,  and  he  is  hereby,  authorized  in 
his  discretion  to  draw  warrants  in  the 


usual  form  against  the  tax  levy  for  the 
year  1897,  for  the  payment  of  the  ordi- 
nary and  necessary  expenses  of  the  Dis- 
trict, as  approved  by  the  Board  from 
time  to  time." 

ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Jones,  the  Board  then 
adjourned. 
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OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  TrutUee  of 
the  Sanitary  District  of  Chicago* 


8PBCIAL   MEETING. 

A  special  meeting  of  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago was  held  in  their  rooms,  Security 
Building,  Monday,  October  11,  1887,  at 
2:80  o'clock  P.  M.,  pursuant  to  call. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mal- 
lette,  Smyth  and  Wenter — nine  mem- 
bers were  present. 

CALL  FOR  MEETING. 

The  Clerk  then  read  the  call  for  the 
special  meeting,  which  is  as  follows: 

"Chicago,  October  9, 1897. 

James  Rcddick,  Clerk  Sanitary  District 
of  Chic o go: 

Dear  Sir— You  are  hereby  requested 


to  call  a  special  meeting  of  the  Board  of 
Trustees,  to  be  held  in  their  rooms,  Se- 
curity Building,  Monday,  October  11th, 
at  2:80  o'clock  P.  M.,  for  the  purpose  of 
considering  an  ordinance  in  relation  to 
certain  bridges  across  the  Main  Channel 
and  the  Desplaines  River,  and  the  work 
incidental  and  necessary  thereto,  on  the 
line  of  Summit  and  Lyons  Highway,  and 
for  the  transaction  of  such  other  business 
as  may  properly  come  before  said  meet- 
ing. 

The  above  call  is  issued  in  conformity 
with  Section  4  of  the  Rules  and  Regula- 
tions of  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago. 

Yours  very  truly, 

(Signed)  Thomas  Kelly, 

Prirtdent." 

ACCEPTANCE  OF  ORDINANCE  OF  VILLAGE 

OF  8UMM1T. 

The  Clerk  presented  and  read  a  duly 
attested  copy  of  an  ordinance  passed  by 
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the  Board  of  Trustees  of  the  Village  of 
Summit  October  9,  1897,  providing  that 
on  the  acceptance  of  same  bj  the  Sani- 
tary District  of  Chicago,  permission  and 
authority  shall  be  given  said  Sanitary 
District  to  excavate  and  construct  its 
Main  Channel  in,  through  and  across  the 
Summit  and  Lyons  Road,  conditioned 
upon  the  performance  of  certain  acts  to 
be  done  by  the  said  Sanitary  District, 
including  the  construction  of  certain 
bridges  and  roads,  all  as  set  forth  in  the 
said  ordinance. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  the  ordinance  be  duly 
accepted  in  accordance  with  the  provis- 
ions of  Section  2  of  the  same. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

In  the  same  connection  Mr.  Bolden- 
weck, seconded  by  Mr.  Eckhart,  then 
moved  that  the  Clerk  be  instructed  to 
notify  the  Village  Board  of  Summit  that 
the  ordinance  has  duly  been  accepted. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

THE  VILLAGE  ORDINANCE: 

"B*  it  Ordained  bu  the  President  and 
Board  of  Trustees  of  the  Village  of 
Summit,  Cook  County,  Illinois  : 

Section  1.  That,  Whereas,  The 
.Main  Drainage  Channel  of  the  Sanitary 
District  of  Chicago  has  now  been  exca- 
vated to  a  point  in  the  Village  of  Sum- 
mit near  where  it  intercepts  the  highway 
and  thoroughfare  known  as  the  Summit 
and  Lyons  Road  ;  and, 

Whereas,  The  Board  of  Trustees  of 
said  Village  of  Summit,  in  order  to  con- 
serve  the  rights  of  the  citizens  of  said 
Village  in  and  to  the  highway  known  as 
the  Summit  and  Lyons  Road,  for  the 
purpose  of  travel  and  traffic  over  and 
upon  the  same  and  across  the  right  of 
way  of  the  Main  Channel  of  said  Sani- 
tary District  in  facilitating  the  work  of 
completing  its  Main  Drainage  Channel, 

Therefore,  Be  it  ordained  and  estab- 
lished by  the  President  and  Board  of 
Trustees  of  the  said  Village  of  Summit 
that  for  and  in  consideration  of  the  acts 
to  be  done  and  performed  by  the  Sani- 
tary District  of  Chicago,  as  hereinafter 
specified,  permission   and   authority  is 


hereby  given  to  the  said  Sanitary  District 
of  the*  City  of  Chicago  to  excavate  and 
construct  its  Main  Channel  in,  through 
and  across  said  Summit  and  Lyons  Road 
upon  the  following  conditions: 

First.  That  the  Sanitary  District  of 
Chicago  shall  construct  a  temporary 
bridge  south  and  west  of  the  present 
roadbed  at  a  distance  not  to  exceed  one 
hundred  and  fifty  (150)  feet  from  the 
present  road  and  across  said  Channel  on 
Section  E  within  a  reasonable  time. 

Second.  That  a  good,  permanent 
bridge  not  less  than  eighteen  (18)  feet 
wide  shall  be  constructed  and  afterwards 
maintained  by  the  Sanitary  District  of 
Chicago  across  said  Main  Channel  at  or 
near  where  the  roadbed  is  now  located. 
And  the  Sanitary  District  shall  also  fill 
up  the  approach  between  the  Illinois  and 
Michigan  Canal  bridge  and  the  Main 
Drainage  Channel  bridge  so  as  to  make 
a  continuous  grade  between  said  bridges, 
and  all  other  approaches  shall  be  on  a 
grade  of  three  feet  to  the  hundred  feet. 
All  to  be  done  within  a  reasonable  time 
and  according  to  plans  prepared  by  the 
Chief  Engineer  of  said  Sanitary  District. 

Third.  That  the  Sanitary  District 
shall  construct  a  good  iron  or  steel 
bridge  across  the  Desplaines  River  at  or 
near  the  place  where  the  present  river 
bridge  is  located.  Said  bridge  to  be  about 
four  hundred  and  fifty  (450)  feet  long 
and  eighteen  (18)  feet  wide,  and  con- 
structed substantially  as  follows : 

The  substructure  thereof  to  be  sub- 
stantial stone  or  concrete  masonry.  The 
superstructure  to  consist  of  a  north  span 
of  fifty  (50)  feet,  using  therefor  such 
portion  of  the  present  bridge  as  may  be 
suitable ;  thence  a  span  of  about  two 
hundred  (200)  feet;  thence  four  (4)  spans 
of  about  fifty  (50)  feet  each.  Said  four 
(4)  spans  to  consist  of  such  portions  of 
the  present  bridge  as  are  suitable  to  be 
used.  The  grade  of  said  bridge  to  be  six 
(6)  feet  above  the  present  grade,  and  the 
north  approach  to  said  bridge  not  to  ex- 
ceed three  (8)  per  cent  in  the  hundred 
feet.  The  flooring  of  said  bridge  to  con- 
sist of  three  (8)  inch  oak  plank,  placed 
on  good  oak  stringers.  The  entire  iron 
work  to  be  painted  and  put  in  good  con- 
dition. Said  bridge  shall  conform  in 
material  and  strength  and  design  to 
Cooper's  specifications  for  iron  and  steel 
highway  bridges.  Said  work  to  be  fin- 
ished on  or  before  March  1st,  1898. 

During  the  construction  of  the  above 
work  on  the  river  bridge  the  said  Sani- 
tary District  shall  provide  a  good  tem- 
porary trestle  bridge  and   road  across 
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«aid  river  sufficient  for  the  needs  of  pub- 
lic traffic. 

Fourth.  That  the  roadway  between 
eaid  bridges  shall  be  kept  clear  and 
passable  for  vehicles  at  all  times  until 
said  bridges  shall  be  constructed  and  in 
use.  Said  road  between  said  bridges 
shall  be  constructed  by  the  Sanitary  Dis- 
trict and  shall  be  not  less  than  sixty-six 
feet  wide  at  the  base  and  not  less  than 
thirty  feet  wide  at  the  crown  inside  the 
shoulders,  and  finished  on  the  top  with 
not  less  than  twelve  (12)  inches  of 
crushed  stone.  Said  road  shall  be  on  a 
grade  six  (6)  feet  above  the  grade  of  the 
present  roadway  between  said  Main 
Channel  bridge  and  said  river  bridge. 
Said  road  when  completed  to  be  under 
the  control  and  jurisdiction  of  the  Vil- 
lage of  Summit,  to  be  thereafter  kept 
and  repaired  by  said  Village. 

Fifth.  That  said  Sanitary  District 
shall  construct  good  temporary  roads 
covered  with  crushed  stone,  gravel  or 
plank,  from  the  present  road  to  the  tem- 
porary bridge  on  each  side  of  said 
Channel,  so  that  the  same  shall  be  at  all 
times  of  the  year  passable  until  the  per- 
manent road  shall  be  re-established  fit  for 
use.  Said  temporary  work  to  be  finished 
before  the  present  road  is  in  any  manner 
disturbed. 

Section  2.  This  ordinance  shall  be  in 
force  and  effect  after  its  passage  and 
■after  it  has  been  duly  accepted  in  writ- 
ing by  said  Sanitary  District  and  after 
notice  of  said  acceptance  filed  in  the 
office  of  the  Clerk  of  the  Village  of  Sum- 
mit.   Unless  notice  of  acceptance  of  this 


ordinance  is  filed  with  the  Village  Clerk 
of  the  Village  of  Summit  within  five  (5) 
days  from  date  of  its  passage  by  the  Vil- 
lage Board,  then  this  ordinance  shall  be 
void.  Provided,  further,  that  the  said 
Sanitary  District  nor  any  of  its  servants, 
agents  or  contractors  shall  in  any  man- 
ner excavate  or  disturb  any  part  of  said 
Summit  and  Lyons  Road  until  this  ordi- 
nance is  accepted  by  said  Sanitary  Dis- 
trict. 

Section  8.  Upon  the  passage  of  the 
foregoing  ordinance  by  the  Village  of 
Summit  and  its  due  acceptance  by  the 
Sanitary  District  of  Chicago,  the  same 
shall  become  and  constitute  a  contract 
binding  upon  both  municipalities. 

Passed  October  9th,  1897. 

Approved  October  9th,  1897. 

(Signed)  John  J.  McCauohey, 

President. 
Attest: 


Jab.  Johnstone. 
Village  Clerk." 

ADJOURNMENT. 


[SEAL.] 


On  motion  of  Mr.  Wenter,  sec- 
onded by  Mr.  Br  ad  en,  the  Board  then 
adjourned. 
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—OF  THE — 


Board  of  Trustees 


—OF  THE— 


Sanitary  District  of  Chicago. 


OCTOBER  13.  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixty-fifth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  October  13, 1897.  at  2  o'clock 
P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones/  Kelly, 
Smyth  and  Wenter  —  eight  members 
were  present,  Mr.  Mallette  arriving 
subsequently. 

MINUTES. 

The  minutes  of  the  meeting  of  October 
6.  1897,  were  approved,  on  motion  of 
Mr.  Boldenweck,  seconded  by  Mr.  Jones. 


VOUCHERS. 

The  Cleik  presented  tbe  following  vouchers : 

ENGINEERING  DEPARTMENT. 

*L.  E,  Cooley  (services  Consulting  Engineer,  July,  1897) $  600  00 

*L.  E.  Cooley  (services  Consulting  Engineer.  August,  1897) 600  00 

*L.  E.  Cooley  (services  Consulting  Engineer,  September  1  to  Octo- 
ber 9, 1897,  Inclusive,  final) 660  00 
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P.  F.  Pettibone  &  Oo.  (stationery) * $     10  00 

Keuffel,  &  Essex  Company  (drafting  supplies) ,  1C  60 

Eugene  Dietzgen  Company  (drafting  supplier ) 8  40 

Borden  &  Selleck  Company  (scale) 5  00 

Lawndale  Hardware  Company  (repairs) 15  56 

J.  M.  Abbltt  (rent,  Lemont,  September,  1897) 20  00 

J.  W.  fieardsley  (traveling  and  expense) 25  48 

*W.  T.  Keating  (traveling  and  expense) 181  78 

%   1,871  81 

CLERICAL  DEPARTMENT. 

Western  Bank  Note  and  Engraving  Company  (letter  beads) $       0  50 

P.  F.  Pettibone  &  Co.  (stationery) 7  78 

Thayer  &  Jackson  Stationery  Company  (stationery  j 2  80 

Goes  Lithographing  Company  (envelopes) 16  00 

$         81  64 

LAW  DEPARTMENT. 

L.  F.  Beach  &  Co.  (window  shades) ., $       1  49 

Chicago  Towel  Supply  Company  (toweling) 1  60 

Henry  Young  (rent,  Joliet,  September,  1897) 24  00 

♦John  Francis,  Sheriff  (fees  Barstowet  al.  case) 212  66 

*  Jeorge  Hingston  (stenographer  fees,  Adams  case) 224  10 

*D.  Barrett  &  Co.  ilivery) 254  60 

*F.  W.  C.  Hayes  (traveling  and  expense) 140  97 

*F.  W.C.Hayes  (witness  fees) 1,891  92 

$    2,261  18 

LAW  DEPARTMENT— LAND  ACCOUNT. 

♦John  O'Connor  (abstracts  of  title) $    250  10 

♦John  O'Connor  (abstracts  of  title) 812  80 

$       562  40 

GENERAL  ACCOUNT. 

♦John  F.  Higglns  (printing  Proceedings,  etc. ,  September,  1897) . ...  $      226  68 

POLICE  DEPARTMENT. 

Herman  Goldbach  (laundry) $       8  OS 

Wagner  Bros,  (livery) 9  00 

Theodore  Forkel  (repairs  to  equipment) 25  00 

Ogden,  Sheldon  A  Co.  (rent,  land  48th  Street  Station,  1897-1898) 50  00 

$        87  08 

MAINTENANCE  ACCOUNT.  ' 

Delaney  Oil  and  Grease  Company  (oil) $       4  76 

J.  W.  Beardsley  (expense) 23  18 

S        27  94 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

The  Griffiths  &  McDermott  Construction  Company  (Bear  Trap  Dam 

foundation) $  8,171  00 

Francis  Beidler  A  Co.  (Section  £,  Summit-Lyons  temporary  bridge)    1,050  88 

Greene's  Dredging  Company  (Section  O,  Pan  Handle  bridge  repairs)       160  82 

Hayes  Bros.  (Section  O,  re-sloping) 116  82 

The  Union  Stock  Yard  and  Transit  Company  (Section  O,  use  of 

tracks) 16  75 

$    4,614  72 

Grand  Total $    9,578  80 

*  To  be  paid  by  tax  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr.  Carter,  seconded  by  Mr.  Brad  en, 
moved  that  the  vouchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Bold  en  week,  Braden,  Carter 
(except  as  to  vouchers  in  favor  of  L.  E. 
Coolty,  on  which  he  voted  nay),  Eckhart 
(except  as  to  vouchers  in  favor  of  L.  E. 
Cooley,  on  which  he  voted  nay),  Jones, 
Kelly.  Mallette,  Hnavth  and  Wenter— 
nine  (except  as  above  stated).  Nays — 
none  (except  as  above  staled). 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following  re 
quisition  : 

No.  548,  Engineering  Department 
(supplies  for  survey  party) $04  80 

Mr.  Carter,  seconded  bv  Mr.  Mallette, 
moved  that  Requisition  No.  548,  as  read 
and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood  :  Teas — 
Messrs.  Bol  den  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette;  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  October  9, 
1897,  which  was  read,  and,  by  unani- 
mous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT: 

"  Chicago,  October  18,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
October  9,  1897,  as  the  same  have  been 
reported  to  me: 

Engineering  department 116 

Maintenance 9 

Clerical  department 5 

Law  department .' 10 

Treasury  department 1 

Police  department 82 

Telephone  operator 1 

Total  employes J74 

Respectfully  submitted, 

(Signed)  Jas.  Reddick, 

Clerk." 


MONTHLY   REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
September,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 

"Chicago.  October  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  have  the  honor  to 
herewith  report  that  the  total  amount  ex- 
pended on  account  of,  and  charged  to,  the 
Clerical  Department  during  the  month  of 
September,  1897,  was  1994.98,  divided  as 
follows: 

Salaries $    988  88 

General  expenses 11  60 

Total $   994  98 


There  are  no  outstanding  liabilities  be- 
yond usual  small  current  bills  against 
the  Clerical  Department,  and  the  ex- 
penses for  the  present  month  will,  from 
present  indications,  be  about  f  1,000.00. 

The  total  amount  expended  for  and 
charged  to  the  General  Account  during 
the  month  of  September,  1897,  was  $3,- 
364.71,  divided  as  follows: 

Kent  for  September $    558  88 

Printing 106  44 

Salaries 2,608  88 

General  expenses. 196  61 

Total $  8.864  71 


There  are  no  outstanding  liabilities  be- 
yond usual  current  bills  against  the 
General  Account,  and  the  expenses  for 
the  present  month  will  be  about  $8,000. 

During  the  month  of  September,  1897, 
there  were  regular  warrants  authorized 
and  drawn  against  the  various  accounts 
for  $82,979.05,  as  follows: 

Engineering  Department $  14,031  59 

Clerical  Department 994  93 

Law  Department 5,195  14 

Law  Department  —  Land  Ac- 
count    5,482  80 

Treasury  Department 166  66 

General  Account 8,364  71 

Police  Department 2,759  16 

Tax  Account  (double  payment 

refunded) 1  18 

Maintenance  Account 797  54 
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Total $82  979  05 


The  total  Tax  Levy  Warrants  out- 
standing at  date  of  last  report  was  $880,- 
021.71,  and  of  this  amount  the  sum  of 
¥314,568.80  was  redeemed  daring  the 
month,  and  attached  coupons  for  ac- 
crued interest  on  this  latter  amount  to 
date  of  redemption,  amounting  to  $14,- 
548.47,  were  paid  by  the  Treasurer,  for 
which  no  warrant  was  required. 

During  the  month  vouchers  issued  to 
the  amount  of  $368,518.27  were  paid  in 
Tax  Levy  Warrants,  with  five  per  cent 
interest  coupons  attached,  drawn  against 
the  tax  levy  for  1897,  for  aofDunts  as 
shown  below : 

The  total  expenditures,  therefore,  for 
the  month  were  as  follows: 

1897  Tax  Levy  Warrants- 
Construction  Account $225,808  96 

1897  Tax  Levy  Warrants- 
Law  Department,  Land  Ac- 
count       20.000  00 

1897  Tax  Levy  Warrants- 
Engineering  Department. .     12,561  47 

1897  Tax  Levy  Warrants- 
Clerical  Department 988  84 

1897  Tax  Levy  Warrants- 
Law  Department 8,268  19 

1897  Tax  levy  Warrants- 
Treasury  Department 166  66 

1897  Tax  Levy  Warrants, 
General  Account 2,401  67 

1897  Tax  Levy  Warrants- 
Police  Department 2,681  65 

1897  Tax  Levy  Warrants- 
Maintenance  Account 651  88 

Regular  Warrants 82,979  05 

1896  Tax  Levy  Warrants  re- 
deemed. .   814,568  80 

Interest  on  warrants  re- 
deemed        14,548  47 

Total  (inclusive  of  war- 
rants redeemed) $630,609  59 


Of  the  $381,318.00  appropriated  Janu- 
ary 20,  1897,  for  the  payment  of  de- 
partmental and  direct  operating  ex- 
penses, there  were  expenditures  during 
the  month  of  $27,309.78,  leaving  the  un- 
expended balance  of  the  appropriation 
$169,207.75. 

Of  the  total  amount  of  189t5  Tax  Levy 
Warrants  issued  to  date,  there  is  now 
outstanding  the  sura  of  $566,352.91,  and 
of  the  1897  Tax  Levy  Warrants  issued 
fo  {late  the  total  amount  is  now  put* 


standing   and  amounts  to  the  sum  of 
$1,422,903.78. 

Respectfully  submitted. 

(Signed)  Jambs  Rkddick, 

Clerk." 

MONTHLY    REPORT    PROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
[jaw  Department  for  the  month  of 
September,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 

"Chicago,  October  12, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentleman— I  herewith  submit  the  re- 
port of  the  Law  Department  for  the 
month  of  September,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

SALARIES. 

Attorney $3,0f.6  66 

Oftlce  force 836  66 

$3,908  32 

GENERAL  expenses. 

Court  costs $    275  50 

Right  of  way  (salaries)      250  00 
Right   of     way     (ex- 
penses)     1,815  20 

Legal  services 833  88 

Expense  account 1,329  33 

Books,    printing    and 

stationery 56  65 

$4,560  01 

LAND    ACCOUNT. 

Right  of  way   for  which    deeds   have 
passed: 

Cook  County $20,000  00 

Will  County 1,200  00 

$21,200  00 

ABSTRACT  ACCOUNT. 

Cook  County $  2,325  00 

Will  County 1,057  80 

$  3.382  80 

Total $38,045  68 

There  is  outstanding  against  this  De- 
partment the  sum  of  twelve  thousand 
seven  hundred  ($12,700)  dollars,  being 
for  lands  on  which  agreements  have 
been  reached,  put  for  which  title  has  not 


X 


October  18.J 


268— 


[1897. 


yet  been  passed  to  the  District.  Since 
the  first  of  October,  however,  the  Dis- 
trict has  acquired  of  the  right  of  way 
lands  through  Joliet  Tract  No.  49  for 
nine  hundred  ($900)  dollars  from  John 
Ferguson,  Tract  No.  55  for  eighteen 
hundred  and  fifty  ($1850.00)  dollars  from 
Margaret  L.  Duggan,  Tract  No.  Id  for 
twelve  hundred  ($1200.00)  dollars  from 
James  O'Connor. 

Settlements  and  agreements  have  also 
been  made  with  several  parties  and  same 
are  in  process  of  being  consummated. 

In  addition  to  the  condemnation  work 
through  Joliet  the  work  for  widening 
the  Chicago  River  is  progressing.  Agree- 
ments of  purchase  have  been  made  with 
private  owners  to  acquire  the  necessary 
land  and  petitions  for  condemnation  are 
being  prepared  as  to  the  others. 

The  deed  from  the  Atchison,  Topeka 
and  Santa  Fe  Railroad  Company  of  lands 
necessary  for  the  District  to  spoil  on  and 
for  new  right  of  way  has  been  executed 
and  recorded. 

The  growth  of  the  work  of  the  Law 
Department  may  be  seen  from  the  num- 
ber of  cases  pending  during  each  year 
since  the  District  was  inaugurated.  The 
number  of  cases  pending  is  in  addition 
to  the  routine  work,  etc. 

1891 2  cases. 

1892 7  cases. 

1893 13  cases. 

1894 28  cases. 

1895 26  cases. 

1896 45  cases. 

1897 66  cases. 

During  the  year  1896  and  1897  there 
were  upon  the  trial  calendar  of  the 
Superior  and  Circuit  Court  of  Cook 
County  five  cases.  There  are  now 
twenty-five  cases  upon  the  present  trial 
calendar  of  said  courts.  Thus  can  be 
seen  the  increased  court  work  of  the 
Department  aside  from  the  condemna- 
tion suits  now  being  prepared  and  pros- 
ecuted. 

The  case  of  the  Phoenix  Powder  Man- 
ufacturing Company  versus  the  District, 
Superior  Court  of  Cook  County,  Qen. 
No.  182,470,  involving  the  delivery  of  a 
warrant  for  eight  hundred  thirty-three 
and  ninety  one-hundredths  ($833.90) 
dollars  withheld,  has  been  heard  ana 
argued  before  Judge  Freeman  upon  the 
report  of  the  Master  in  Chancery.  The 
finding  of  the  Master  that  ten  thousand 
($10,000)  dollars  was  due  Weir,  McKech- 
ney  &Co.  was  set  aside,  but  the  delivery 
of  the  warrant  decreed.     An  appeal  has 


been  prayed  to  the  Appellate  Court  for 
the  next  term  thereof. 

The  following  cases  have  been  brought 
during  September,  1897 : 

4 

In  the  Circuit  Court  of  Cook  County, 
Patrick  H.  O'Donnell.  administrator  of 
estate  of  Dominico  D.  Patrantonio  versus 
John  S.  Qualey,  Solomon  Kahn  and 
Sanitary  District  of  Chicago,  Gen.  No. 
175,164.  This  is  a  personal  injury  suit 
for  five  thousand  ($5,000.00)  dollars. 

In  the  Circuit  Court  of  Du  Page  County, 
Carl  Moll  versus  Sanitary  District  of 
Chicago,  Gen.  No.  5166,  for  five  thousand 
($5,000.00)  dollars,  to  recover  rental  of 
certain  lands  condemned  by  the  District 
between  the  time  of  taking  possession 
thereof  and  the  date  of  the  second  judg- 
ment therein. 

Conferences  with  the  Summit  people 
have  been  held  and  an  ordinance  agreed 
upon  and  passed  giving  the  District  the 
right  to  cut  through  the  Summit  and 
Lyons  road  upon  the  condition  that  the 
iron  bridge  over  the  Desplaines  River  be 
extended  and  the  roadway  connected 
therewith  improved. 

The  trial  of  the  Adam's  Dam  case  at 
Joliet,  which  has  been  on  hearing  since 
August  23,  terminated  October  8th.  The 
jury  awarded  as  compensation  for  the 
water  power,  land  and  improvements 
the  sum  of  seventy  thousand  ($70,000) 
dollars,  W.  J.  Adam  damages  for  re- 
moval of  machinery  one  thousand  one 
hundred  ($1,100)  dollars,  Central  Carpet 
Company,  leasehold,  five  thousand 
($5,000)  dollars,  removal  of  machinery 
ten  hundred  ($1000)  dollars,  total 
seventy  seven  thousand  one  hundred 
($77,100)  dollars. 

The  attention  of  the  Department  in 
addition  to  the  above  cases  and  items 
has  been  given  to  the  regular  routine 
work  and  matters  of  minor  importance. 

Respectfully  submitted, 

(Signed)  Fredk.  W.  C.  Hayes, 

Attorney." 

AUTHORITY  FOR  PURCHASE  OP  CERTAIN 
LANpS  ADJOINING  CHICAGO  RIVER. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  the  Committee  has  considered  the 
value  of  certain  lands  necessary  to  be 
taken  in  the  City  of  Chicago  as  described 
in  the  report,  for  the  purpose  of  secur- 
ing the  requisite  flow  of  300,000  cubic 
feet  of  water  per  minute,  and  that  it 
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finds  the  value  of  said  premises  to  be 
about  $50,000,  recommending  that  the 
Attorney  be  authorized  to  make  an  offer 
of  said  sum  for  said  lands  and  conduct 
negotiations  for  the  same  under  direc- 
tion of  the  Joint  Committee  on  Finance 
and  Engineering,  and  that  the  President 
and  Clerk  be  authorized  and  directed  to 
execute  a  warrant  for  the  sum  of  $50,- 
000  for  the  payment  to  the  owner  or 
owners  of  said  lands ;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

•'Chicago,  October  11,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Joint  Committee  on 
Finance  and  Engineering,  acting  under 
the  direction  of  this  Board  (page  8998  of 
Proceedings)  respecting  the  obtaining  of 
land  necessary  to  widen  the  Chicago 
River  sufficiently  to  secure  the  requisite 
flow  of  three  hundred  thousand  (800,000) 
cubic  feet  per  minute,  and  pursuant  to 
ordinance  of  this  Board  passed  Septem- 
ber 22,  1897,  (page  4238  of  Proceedings), 
begs  leave  to  report  that  it  has  considered 
the  matter  of  value  of  lands  necessary  to 
be  taken,  as  aforesaid,  in  the  City  of 
Chicago,  Cook  County,  and  State  of 
Illinois>  described  as  follows: 

All  that  part  of  Lot  four  (4),  Block 
seventy-one  (71),  and  Lot  one  (1),  Block 
seventy  (70),  School  Section  Addition, 
Section  sixteen  (16),  Township  thirty- 
nine  (89)  North  Range  fourteen  (14),  East 
of  the  Third  Principal  Meridian,  lying 
east  of  a  curved  line  of  two  hundred  and 
ten  (210)  feet  radius  convex  to  the  west, 
which  said  line  crosses  the  north  *line  of 
Adams  street  two  hundred  and  fifty- 
eight  (258)  feet  eaBt  of  the  southwest 
corner  of  said  Lot  four  (4)  and  crosses 
the  south  line  of  Adams  street  at  a  point 
two  hundred  and  sixty- five  (265)  feet 
east  of  the  northwest  corner  of  said  Lot 
one  (1).  AIbo  all  that  part  of  Lots  three 
(8)  and  four  (4),  Block  seventy  (70)  and 
Block  sixty- nine  (69),  School  Section  Ad- 


dition, Section  sixteen  (16),  Township 
thirty-nine  <80)  North  Range  fourteen 
(14*),  East  of  the  Third  Principal  Meridian, 
lying  east  of  the  following  described  line: 
Beginning  at  a  point  three  hundred  and 
thirty -nine  (889)  feet  east  and  two  hun- 
dred and  four  (204)  feet  north  of  the 
southwest  corner  of  Lot  four  (4),  Block 
seventy  (70);  thence  running  south- 
westerly to  a  point  three  hundred 
twenty-seven  (827)  feet  east  an  d  forty- 
eight  (48)  feet  north  of  the  southwest 
corner  of  said  Lot  four  (4);  thence  south- 
easterly along  a  line  which  intersects  the 
north  line  of  Van  Buren  street  three 
hundred  sixty-eight  (868)  feet  east 
of  the  southwest  corner  of  said  Block 
sixty* nine  (69)  to  a  point  one  hundred 
three  and  eight  tenths  (103.8)  feet 
north  of  the  north  line  of  Van  Buren 
street,  measured  along  said  line;  thence 
southerly  along  a  curve  having  a  radius 
of  seven  hundred  and  sixty  four  and 
five-tenths  (764.5)  feet  to  its  intersection 
with  the  north  line  of  Van  Buren  street, 
wherein  the  Pennsylvania  Company,  the 
Pennsylvania  Railroad  Company,  the 
Pittsburg,  Fort  Wayne  and  Chicago  Rail- 
way Company  claim  to  be  interested. 

The  Committee  further  reports  that  it 
finds  the  value  of  the  said  premises  to  be 
about  fifty  thousand  ($50,000)  dollars, 
and  recommends  that  the  Attorney  be 
authorized  herewith  to  make  an  offer  of 
said  sum  for  the  lands  described  afore- 
said, and  to  conduct  negotiations  under 
the  direction  of  the  Joint  Committee  on 
Finance  and  Engineering  preparatory  to 
acquiring  said  lands  by  condemnation  or 
otherwise ;  that  the  President  and  Clerk 
of  this  Board  be  authorized  and  directed 
to  execute  a  warrant  for  the  sum  of  fifty 
thousand  ($50,000)  dollars  for  payment 
thereto  to  the  owner  or  owners  of  said 
lands. 

Respectfully  submitted, 
(Signed)  Fit /ink  Wenter, 

Chairman. 
J.  C.  Braden, 
B.  A.  Eckhart, 
Wm.  Boldenweck, 
Z.  R.  Carter, 
Joint  CtmmUUc  on  Finance  and  Enqt- 
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In  the  same  connection  Mr.  Jones  pre- 
sented an  order  directing  that  the  Joint 
Committeon  Finance  and  Engineering 
proceed  immediately  to  the  acquirement 
of  the  real  estate  necessary  in  connection 
with  the  ordinance  adopted  September  29> 
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1897,  establishing  the  route  for  the  Main 
Channel  and  outlet  of  the  Sanitary  Dis 
trict,  and  authorizing  said  Committee, 
through  the  Attorney  of  the  Board,  to 
make  such  offers  and  tenders  for  the 
Beveral  tracts  above  mentioned  as  may 
be  necessary  to  establish  the  basis  for 
condemnation  proceedings;  and  the  order 
was  read. 

Mr.  Jones,  seconded  by  Mr.  Ec chart, 
moved  that  the  order  be  adopted. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THB  ORDER : 

Ordered,  That  the  Joint  Committee  on 
Finance  and  Engineering  be  directed  to 
proceed  immediately  to  the  acquirement 
of  the  real  estate  necessary  to  this  Dis- 
trict in  connection  with  the  ordinance  of 
this  Board,  adopted  September  29,  1897, 
establishing  the  route  for  the  Main  Chan- 
nel and  outlet  of  the  Sanitary  District  of 
Chicago,  between  the  center  line  of 
Lake  street  and  the  center  line  of  Robey 
street,  in  the  City  of  Chicago,  and  to 
that  end  that  said  Committee  be  author- 
ized, through  the  Attorney  of  this  Board, 
to  make  such  offers  and  tenders  for  the 
several  tracts  of  real  estate  above  men- 
tioned as  may  be  necessary  to  establish 
the  basis  for  condemnation  proceed- 
ings." 

REPORT  ON  REQUEST  FOR  RELEASE  OP 
BOND  OF  CONTRACTOR  FOR  SUPER- 
STRUCTURE OF  E.,  J.  &  E.  RAILWAY 
BRIDGE. 

Mr.  Braden,  Chairman,  presented,  and 
the  Clerk  read,  a  report  from  the  Com- 
mittee on  Engineering  with  reference  to, 
and  accompanied  by,  the  report  from 
the  Chief  Engineer  transmitting  letter 
and  form  of  release  from  the  City  Trust, 
Safe  Deposit  and  Surety  Company,  of 
Philadelphia,  in  regard  to  release  of  the 
bond  of  J.  G.  Wagner,  contractor  for  the 
superstructure  of  the  E.,  J.  &  E.  Rail- 
way Bridge  across  the  Desplaines  River 
in  Will  County,  presented  and  referred 
to  that  Committee  at  the  meeting  held 
September  22,  1897,  (page  4232  of  the 
Proceedings),  the  Committee  report 
recommending  that  the  sureties  on  the 
bond  now  on  file  with  the  District  be 
released  from  further  liability  thereon, 


the  contractor,  however,  to  remain  liable 
thereon. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  report  be  adopted 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kellv.  Mallette,  Smyth 
and  Wenter— nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Note— See  later  action  of  this  meeting  reconsider- 
ing above  (page  Ut7l). 

REPORT  IN  REFERENCE  TO  CLAIM  OF 
MASON,  1IOGB  &  CO.  AGAINST  CON- 
TRACTORS ON  SECTION  10. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Joint  Committee  on  Engi- 
neering and  Finance  with  reference  to 
the  claim  of  Mason,  Hoge  &  Co.  against 
Messrs.  E.  D.  Smith  &  Co.,  contractors 
on  Section  10,  for  pumping  water  per- 
mitted to  flow  from  Section  10  to  Section 
11,  the  report  being  accompanied  by  re- 
ports of  the  Chief  Engineer  and  com- 
munication from  Messrs.  E.  D.  Smith  & 
Co.  in  reference  thereto,  the  Com- 
mittee report  recommending  that  the 
Clerk  be  directed  to  draw  a  voucher 
for  the  sum  of  $2,400,  in  favor 
of  Mason,  Hoge  &  Co.  against 
Warrant  No.  729,  now  held  by  the 
District;  that  said  voucher  be  charged 
to  the  account  of  E.  D.  Smith  &  Co.  and 
the  balance  between  the  amount  of  said 
sum  and  the  amount  of  said  warrant  be 
paid  over  to  the  said  E.  D.  Smith  &  Co. 
upon  execution  of  a  proper  receipt  there- 
for in  full  of  all  claims  and  demands 
whatsoever  that  said  company  may  hold 
now  against  the  jJistrict  arising  out  of 
the  said  contract;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted,  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vpte  stood  :  Yeas — 
Messrs.  Boldenweck, Br iden,  Carter,  Eck- 
hart, Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.     Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT : 

"CHICAGO,  September  20,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
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gineering  and  Finance  would  respect- 
fully report  to  your  Honorable  Body 
that  your  Committee  has  had  under 
consideration  the  report  of  the  Chief 
Engineer  of  the  District  upon  the  claim 
of  Mason,  Hoge  &  Co.  against  E.  D. 
Smith  &  Co.  heretofore  ordered  by  your 
Honorable  Body  (page  3598  of  Proceed- 
ings) to  be  reserved  out  of  the  final 
voucher  of  said  E.  D.  Smith  &  Co.,  said 
claim  amounting  to  the  sum  of  thirty- 
three  hundred  and  sixty- three  and 
eighteen  one-hundredths  ($3,363.18)  dol- 
lars for  pumping  water  which  was  per- 
mitted to  flow  from  Section  ten  (10), 
then  controlled  by  E.  D.  Smith  &  Co., 
on  to  Section  eleven  (11),  then  under 
contract  to  Mason,  Hoge  &  Co.  And 
your  Committee  advises  that  said  report 
of  the  Chief  Engineer  is  based  upon  a 
thorough  and  careful  examination  of 
the  conditions  obtaining  at  the  time  the 
claim  of  said  Mason,  Hoge  &  Co.  is  said 
to  have  had  its  inception,  and  that  your 
Committee  considers  said  report  to  be  an 
accurate  and  reliable  account  of  the 
merits  of  said  claim. 

In  view  of  the  fact,  however,  that  the 
expense  of  installing  and  removing  the 
pumping*  plant  on  said  Section  eleven 
(11)  had  not  been  incurred  by  said 
Mason,  Hoge  &  Co.  as  an  incident  to  the 
claim  against  said  K.  D.  Smith  &  Co., 
and  inasmuch  as  the  Chief  Engineer  has 
caused  by  investigation  a  fair  average  as 
to  the  cost  of  maintaining  and  operating 
said  pumping  plant  by  the  month  to  be 
ascertained  with  regard  to  the  condi- 
tions, as  aforesaid,  your  Committee  ad- 
vises that  the  claim  of  said  Mason,  Hoge 
&  Co.  be  allowed  to  the  extent  of  the 
sum  of  twenty -four  hundred  ($2,400.00) 
dollars,  and  that  said  amount  be  charged 
to  the  account  of  E.  D.  Smith  &  Co. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  be  directed  to  draw 
a  voucher  for  the  sum  of  twenty-four 
hundred  ($2,400.00)  dollars  in  favor  of 
Mason,  Hoge  &  Co.  against  the  warrant, 
No.  729,  now  held  by  the  District  belong- 
ing to  E.  D.  Smith  &  Co.,  that  the  said 
voucher  be  charged  to  the  account  of 
said  E.  D.  Smith  &  Co.  and  the  balance 
between  the  said  sum  of  twenty-four 
hundred  ($2,400.00)  dollars  and  the 
amount  of  said  warrant  be  paid  over  to 
the  said  E.  D.  Smith  &  Co.  upon  the 
execution  of  a  proper  receipt  therefor, 
in  full  of  all  claims  and  demands  what- 
soever that  said  company  may  now  hold 
against  the  District  arising  in  any  man- 
ner out  of  its  said  contract  with  the  Dis- 
trict. 

Attached  hereto  and  made  part  hereof 


is  the  report  of  said  Chief  Engineer, 
accompanied  by  communication  from 
said  E.  D.  Smith  <fc  Co. 

Respectfully  submitted, 

(Signed)  Jos  0.  Br  vden. 

Chairman, 

Frank  Wknter, 

Alex.  J.  Jonks, 

Wm.  Uoldknwkck, 

Thomas  Kelly, 

b.  a.  eckhart, 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Joint  Committee  on   Engineering   and 
Finance." 

(Three  enclosures.) 

RECONSIDERATION  OP  ACTION  ON  REPORT 
ON  REQUEST  FOR  RELEASE  OF  BONO 
OP  CONTRACTOR  FOR  SUPERSTRUCTURE 
OF  E.,  J.  &  E.  RAILWAY  BRIDGE. 

Mr.  Eckhart  (no  second  being  required) 
moved  that  the  action  just  taken  in 
reference  to  the  report  of  the  Committee 
on  Engineering  on  the  request  for  release 
of  bond  of  contractor  for  superstructure 
of  E  ,  J.  <fc  E  Railway  bridge  be  rer 
considered. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Eckhart,  Jones,  Kelly,  Mallette, 
Smyth  and  Wenter— six.  Nays — Messrs. 
Boldenweck,  Braden  and  Carter — three. 

Upon  which  result  the  President  de 
clared  the  motion  carried. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck, then  moved  to  amend  the  report 
by  striking  out  the  words  "  Said  con- 
tractor, however,  to  remain  liable  there- 
on "  and  insert  therefor  the  words  "  on 
the  execution  by  said  surety  company  of 
a  bond  in  the  sum  of  one  thousand 
($1,000.00)  dollars  to  secure  said  District 
again st  liability  upon  said  contract  up 
to  this  date,  said  contractor  however,  to 
remain  fully  liable  on  said  original  bond/' 

On  roll-call,  on  the  motion  to  amend 
the  report,  the  vote  stood :  Yeas— Messrs. 
Boldenweck,  Braden,  Carter,  Eckhart, 
Jones,  Kelly.  Mallette,  Smyth  and  Wen- 
ter— nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Jones,  seconded  by  Mr.  Bolden- 
weck, then  moved  that  the  report  as 
amended  be  adopted  and  the  recom- 
mendations contained  therein  concurred 
in. 
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On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden, Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter — nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THB  REPORT  AS  AMENDED  : 

"Chicago,  October  11, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Regarding  the  report  of 
the  Chief  Engineer  of  the  District  trans- 
mitting a  communication  from  the  City 
Trust  Safe  Deposit  and  Surety  Company 
of  Philadelphia,  with  reference  to  a  re- 
lease  of  the  bond  of  Julius  G.  Wagner, 
proprietor  of  the  Milwaukee  Bridge  and 
Iron  Works,  for  the  sum  of  twelve 
thousand  ($12,000.00)  dollars,  heretofore 
executed  for  the  faithful  performance  of 
the  contract  for  the  erection  of  the  super- 
structure of  the  Elgin,  Joliet  and  Eastern 
Railway  Bridge  across  the  Desplaines 
River,  your  Committee  on  Engineering 
would  respectfully  report  to  your  Honor- 
able Body  that  your  Committee  has  con- 
sidered the  request  contained  in  said 
communication  which  was  heretofore 
referred  to  your  Committee  at  the  meet- 
ing of  your  Honorable  Body  September 
22  (page  4282  of  Proceedings),  and  your 
Committee  would  respectfully  inform 
your  Honorable  Body  that  it  has  advised 
with  the  Attorney  of  the  District  con- 
cerning the  propriety  and  responsibility 
of  releasing  said  bond  and  discharging 
sureties  from  further  liability  thereon. 
And  your  Committee  would  respectfully 
inform  vour  Honorable  Body  that  it  has 
been  advised  by  the  Attorney,  in  the 
opinion  hereto  attached,  that  the  bond 
of  said  Julius  G.  Wagner  might,  without 
liability  entailing  upon  the  part  of  the 
District,  be  released. 

Your  Committee,  therefore,  recom- 
mends that  the  sureties  on  the  bond  now 
on  file  with  the  District  on  behalf  of 
Julius  G.  Wagner,  proprietor  of  the  Mil- 
waukee Bridge  and  Iron  Works,  for  the 
faithful  performance  of  the  work,  as 
aforesaid,  be  released  from  further  lia- 
bility thereon  on  the  execution  by  said 
surety  company  of  a  bond  in  the  sum  of 
one  thousand  ($1,000)  dollars  to  secure 
said  District  against  liability  upon  said 


contract  up  to  this  date;  said  contractor, 
however,  to  remain  fully  liable  on  said 
original  bond. 

Respectfully  submitted, 
(Signed)  J.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 
Wm.  Boldenweck, 
Z.  R.  Cabter, 
B.  A.  Eckhart, 
Thomas  A.  Smyth, 
Frank  Wenter, 
Thomas  Kelly, 
Committee  on  Engineering." 
(Four  enclosures). 

claim  for  damages  from  contractors 
on  section  "a." 

The  Clerk  presented  and  read  a  com- 
munication from  Messrs.  Heldmaier  & 
Neu,  contractors  on  Section  "A,"  mak- 
ing claim  for  damages  to  the  amount  of 
$1,886.62,  alleged  to  have  been  occa- 
sioned by  the  lateral  pressure  of  the 
spoilage  bank  between  the  levee  and  the 
Main  Channel. 

Mr.  Mallette,  seconded  by  Mr.  Bolden- 
weck, moved  that  the  communication 
be  referred  to  the  Committee  on  Engi- 
neering. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

COMMUNICATION  FROM  MRS.  BRIDGET 

M'GUIRL. 

The  Clerk  presented  and  read  a  com- 
munication from  Mrs.  Bridget  McGuirl, 
asking  that  the  Board  do  something  to 
pay  her  for  alleged  damages  to  her  prop- 
erty at  81st  street  and  Western  avenue, 
caused  by  the  construction  of  the  Drain- 
age Channel. 

Mr.  Boldenweck,  seconded  by  Mr. 
Jones,  moved  that  the  communication 
be  referred  to  the  Committee  on  Ju- 
diciary, without  printing. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

APPEAL  FOR  NEW  TRIAL  IN  CASE  OF  SAN- 
ITARY DISTRICT  VS.  WILLIAM  J.  ADAM 
ET  AL. 

Mr.  Braden  presented  a  resolution  di- 
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recting  that  the  Attorney  be  instructed 
to  ask  for  a  new  trial  in  the  case  of  the 
Sanitary  District,  vs.  Wm.  J.  Adam,  et 
al.;  and  the  resolution  was  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  resolution  be 
adopted. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones.  Kelly,  Mallette  and 
Smyth— eight.  Nays— Mr.  Wenter — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  RESOLUTION : 

"Whebeas,  The  verdict  of  the  jury  hi 
the  Adam's  Dam  case,  pending  in  Will 
County  Circuit  Court,  entitled  The  Sani- 
tary District  of  Chicago  versus  William  J. 
Adam  et  al.,  on  October  8, 1867,  rendered  a 
verdict  awarding  the  sum  of  seventy- seven 


thousand  one  hundred  ($77,100)  dollars  as 
compensation  for  the  property  taken  and 
damaged,  therefore,  be  it 

Resolved,  That  the  Attorney  of  this 
Board  be  and  he  is  hereby  Instructed  and 
directed  to  ask  for  a  new  trial  preparatory 
to  taking  an  appeal  from  the  amount  of 
such  verdict  and,  if  a  new  trial  Is  denied, 
that  an  appeal  be  prosecuted  to  the  Su- 
preme Court." 

ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Smyth,  the  Board  then 
adjourned. 


• 
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—OF   THE— 


Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


OCTOBER  20  AND  27,  1897. 


OFFICIAL  RECORD. 

r\tiU*h*doy  authority  of  th*  Board  of  TrutUuof 
OU  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixty- sixth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms.  Security  Building, 
Wednesday,  October  20,  1897,  at  1:30 
o'clock  P.  M. 

On  roll  call  Messrs.  Carter,  Eckhart 
and  Kelly — three  members  were  present. 
No  quorum. 

At  2:00.  P.  M.  no  other  members  hav- 
ing arrived,  and  consequently  there 
being  no  quorum  present,  the  President 
then  declared  the  meeting  adjourned. 


CLERK. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago, 


REGULAR  MEETING. 

The  three  hundred  and  sixty-seventh 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  October  27, 1897,  at  2  o'clock 
P.M. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Braden,  Carter, 
Jones,  Kelly,  Mallette,  8myth  and  Wen- 
ter — seven  members  were  present,  Mr. 
Eckhart  arriving  subsequently. 

MINUTES. 

The  minutes  of  the  special  meeting 
held  October  11,  and  of  the  regular  meet- 
ing held  October  18,  1897,  were  ap- 
proved as  printed,  on  motion  of  Mr. 
Wen  ter,  seconded  by  Mr.  Jones. 
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MESSAGE  IN  REFERENCE  TO  PROGRESS  OF 
WORK  AND  FINANCIAL  CONDITIONS. 

The  President  presented  and  read  a 
message  in  reference  to  the  progress  of 
the  work  of  the  District,  Betting  forth 
the  financial  conditions  which  must 
limit  the  scope  of  future  expenditures 
and  accompanied  by  statements  com- 
piled by  the  Chief  Engineer  and  Clerk  of 
the  District,  giving  financial  and  other 
statistics  to  October  1st,  cost  of  work  as 
shown  by  existing  and  completed  con- 
tracts and  estimated  requirements  and 
resources  of  the  District. 

Mr.  Brad  en,  seconded  by  Mr.  Wenter, 
moved  that  the  message  be  referred  to 
the  Joint  Committee  on  Finance  and  En- 
gineering. 

The  motion  prevailed  unanimously  and 
it  was  bo  ordered. 

The  following  is 

THE  MESSAGE  : 

"Chicago,  October  27, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— It  seems  proper  for  me  to 
lay  before  you  at  this  time  certain  facts 
relating  to  the  progress  of  this  work,  and 
to  set  forth  the  financial  conditions 
which  must  limit  the  scope  of  our  ex- 
penditures. The  beginning  of  this  year 
found  us  face  to  face  with  a  deficiency, 
which  was  shown  by  statements  ren- 
dered by  our  Engineer  and  Clerk,  based 
upon  existing  contracts,  expenditures  for 
right  of  way,  and  cost  of  administration 
to  that  date,  and  upon  carefully  made 
estimates  on  the  cost  of  work  yet  to  be 
done,  together  with  interest  charges,  re- 
tirement of  bonds,  and  administration  to 
January  1st,  1899,  to  be  $3,707,029  22. 
The  only  escape  from  this  embarrass- 
ment was  through  the  door  of  Legisla- 
tive enactment. 

Recognizing  the  inevitable,  we  went 
before  the  Fortieth  General  Assembly  of 
this  State,  and  asked  that  an  extension 
of  the  power  given  to  this  District  by  the 
Thirty- ninth  General  Assembly,  to  levy 
a  tax  of  one  per  cent  in  addition  to  the 
one-half  per  cent  provided  for  in  the 
Sanitary  District  law  of  1889.  be  granted 
to  us  for  the  years  1898  and  1899,  the  pre- 
vious grant  having  been  for  the  years 
1895,  1896  and  1897.  The  history  of  this 
legislation  is  familiar  to  you  all,  and  its 


successful  issue  is  a  source  of  congratula- 
tion to  all  who  have  the  interests  of  this 
District  at  heart. 

Had  the  assessed  valuation  of  the  prop- 
erty in  the  District  remained  the  same 
as  it  was  in  1896,  the  receipts  from  taxa- 
tion should  have  been  $3,619,000.00 
nearly,  and  we  could  have  kept  our  bond 
issue  up  to  ¥12,065,000.00.  The  best  in- 
formation we  now  have  shows  that  the 
assessed  valuation  of  the  District  has 
been  reduced  to  $381,000,000.00.  on  which 
we  can  predicate  our  bonds  to  the 
amount  of  $11,550,000.00  only,  which 
curtails  our  available  resources  by  $515,- 
000.00,  in  bonds  and  $150,000.00  for  1897 
from  taxes,  the  same  probably  for  1898- 
1899,  or  a  total  of  $450,000.00  less  in 
taxes  and  a  total  reduction  of  $965,- 
000.00. 

I  have  called  upon  our  Engineering 
and  Clerical  Departments  for  an  exhibit 
of  the  facts  in  the  case  as  they  are  shown 
by  the  data  in  their  possession,  and  I 
will  call  your  attention  to  the  statement 
submitted  by  them,  which  shows  in  cold 
figures  what  obligations  we  have  to  meet 
and  the  resources  available  for  meeting 
them. 

I  have  caused  copies  of  this  report  to 
be  placed  upon  the  desk  of  each  member, 
and  you  will  observe  that  we  will  pass 
into  the  year  18»9  with  a  deficit  of 
$2,675,578,01,  which  will  have  to  be  tided 
along  until  it  can  be  wiped  out  by  the  in- 
come which  will  be  available  within  that 
year,  an  income  which  will  be  in  excess 
of  the  liabilities  shown  in  the  report  by 
$774,421.99. 

With  these  facts  before  us,  gentlemen, 
it  behooves  us  to  weigh  well  all  of  our 
plans,  and  wherever  retrenchment  can 
be  made  without  impairing  the  efficiency 
of  the  work  with  which  we  are  intrusted, 
we  should  make  it.  By  strict  economy 
and  a  wise  expenditure  of  the  means  at 
our  disposal,  in  the  execution  of  plans 
which  will  reach  the  vital  sources  of  our 
city's  pollution,  we  can  give  our  people 
the  relief  which  they  expect  at-  our 
hands.  For  this  they  are  paying,  this 
they  must  have,  and  we  can  give  it  to 
them  if  we  work  with  one  harmonious 
purpose  to  bring  about  these  results. 

Respectfully  submitted, 

(Signed)  Thomas  Kelly, 

President  Sanitary  District  of  Chicago." 
(Accompanied  by  three  statements.) 
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BA.NITA.BY  DISTRICT  OF  CHICAGO. 

Financial  and  Other  Statistics  Revised  to  October  I,  1897. 

Engineering  Account,  administration $  1,062,800  26 

Engineering  Account,  construction 18,897.898  55 

Engineering  Account,  labor.  Section  E , 12,978  24 

Engineering  Account,  labor,  Section  F 21,659  57 

Total  expenditures,  Engineering  Account $19,496,886  62 

Pumping  Plant,  Sections  8,  4  and  14  (Maintenance  Account) . .  49,855  24 

Law  Department,  administration $     285,724  58 

Right  of  Way,  Land  Account 2,568.n50  40 

$  2,844,874  98 

Clerical  Department  administration 71 457  12 

Treasury  Department,  administration 11,849  88 

Police  Department,  administration 191,670  55 

General  Account 850.970  18 

Total  expended  under  above  heads $23,015,018  92 

Interest  Account,  bonds $  1,620  846  42 

Interest  Account,  loans 2.168  52 

Interest  Account,  tax  warrants 149  826  18 

$  1.772,886  12 

Total  expended  for  all  accounts  .. . $24,787,850  04 

Available  Cash. 
Emergency  Fund $      12,000  00 

Balance  in  Treasury 520,870  26 

$     582  870  26 

Total  net  receipts $25,820  220  80 

Cost  of  Work  as  Shown  by  Exlstinq  and  Completed  Contracts  and  Estimated 

Requirements,  October  1,  1897. 

Construction  Account,  completed  and  existing  contracts $  19,798,669  58 

Administration  to  October  1, 1897 1974  4<1  92 

Administration,  October  1, 1897,  to  J  anuary  1, 1899 825,000  00 

Work  to  be  Bone  but  not  Yet  Under  Contract, 

Tail  Race,  Lockport,  as  per  bid  received $     522,007  84 

Wheel  pit*,  Lockport,  estimated 100,000  00 

From  Tail  Race  to  Upper  Basin 150,000  00 

Construction  and  right  of  way,  J oliet 1,760,000  00 

Movable  bridges  for  railroads  and  high  ways 1,511,868  98 

Chicago  River  Improvement,  construction 886,000  00 

Total  new  work  covered  by  plans $  4,429.876  82 

Total  estimated  cost  of  construction  and  administration  $26,522,418  82 

Right  of  Way  Account. 

Expended  for  right  of  way  to  October  1, 1897 $  2,558,650  40 

Chicago  River,  right  of  way,  estimated 115,000  00 

Total  Land  Account $  2,678,650  40 

Total  for  construction,  administration  and  land $29,196,068  72 

Contingent  Fund 500.000  00 

Interest  account  to  October  1, 1897 1,772,886  12 

$31,448,404  84 
Total  expenditures  to  October  1, 1897 24,787,850  04 

Balance  required  to  complete,  exclusive  of  interest  and  bond 

retirement $  6,681,054  80 
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Interest  and  Bond  Retirement  to  January  I,  1899. 

Interest  tax  warrant*  for  1896  and  1897 $      00,000  00 

1896  tax  warrants  to  be  redeemed 666,852  9 1 

Bonds  to  be  retired  to  January  1, 1899 1,217,600  00 

Bonds,  Interest  to  January  1, 1899. 881,612  60 

Total  Interest  and  Bond  Account S  2.705,866  41 

Total  obligations  to  January  1, 1899 $  9,886,420  21 

Resources. 

Cash  on  hand,  October  1, 1897 $     620  870  26 

Balance  of  1896  tax  levy,  In  process  of  collection 1,014, 126  72 

Tax  levy  of  1897,  less  delinquents $  3,860.000  00 

Tax  levy  of  1897,  warrants  outstanding 1,422  90S  78 

Tax  levy  of  1897,  less  warrants  outstanding $  1,927,096  22 

Tax  levy  of  1898, 76  per  cent  of  same  In  warrants 2,698,760  00 

Bonds  to  re-issue,  January  16, 1898 160,000  00 

Bonds  to  re-issue,  July  16,  1898 160,000  00 

Bonds  to  re- issue,  January  1,  1899 460,000  00 

Total  assets,  available  to  January  1, 1899 $  6,810,842  20 

Deficit  at  January  1,  1899 $  2,676,678  01 

Seventy-five  per  cent  of  the  tax  levy  of  1899  will  be  available 

shortly  after  January  1st  of  that  year $  2,698,760  00 

And  26  per  cent  of  the  tax  levy  of  1898  should  be  available 

within  the  year  1899 761,260  00 

Total  assets  available  to  meet  liabilities  in  1899 $  8,860,000  00 

Deficit  of  January  1st  as  shown 2,675.678  01 

Balance  available  for  operating  expenses %    774.421  99 


The  foregoing  statements  are  compiled  from  the  accounts  shown  upon  the  books  of 
our  respective  departments  and  from  estimates  and  other  data  in  our  posssesion,  which 
we  believe  to  be  reliable. 

The  assessed  valuation  of  property  in  the  District  for  1896  was $241,824,819  00 

The  estimated  valuation  for  1897  is 281.000,000  00 

Bonds  now  outstanding 11,860,000  00 

(Signed)  J  as.  Keddick,  (Signed)  Thomas  Kelly, 

Cltrk.  President. 

(Signed)  I  sham  Randolph, 

Chief  Engineer, 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPABTMENT. 

Ed  Kandler  (repairing  tapes) $  1  70 

Henry  Gebhardt  (dressing  drafting  tables) 28  74 

Eugene  DIetzgen  Company  (blue  prints) 28  88 

Pearson  Brothers  (blue  prints) 24  42 

Isham  Randolph  (postage  stamps) 80  00 

♦Isham  Randolph  (traveling  and  expense) 126  40 

Hanson  &  Van  Winkle  Company  (brass  brushes) 8  60 
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LAW  DEPARTMENT. 

Chicago  Telephone  Company  (toll  service) $       5  20 

Barnard  &  Miller  (printing  briefs) 39  70 

*  Jeorge  Hingston  (transcribing  testimony) 409  55 

*P.  W.  C.  Hayes  (Will  County  appraisers  and  expense) 683  06 

*F.  W.  C.  Hayes  (witness  fees,  Adams  case) 1,529  80 

♦law  department— land  account. 

Tbe  Will  County  Abstract  Company  (abstract  work) $    449  70 

The  Will  County  Abstract  Company  (abstract  work) 465  15 

GENERAL  ACCOUNT. 

James  Reddlck,  Clerk  (postage  stamps) $     20  00 

♦James  Reddlck  (traveling  and  expense) 244  76 

♦Isham  Randolph  (traveling  and  expense) 225  70 

♦Chicago  Telephone  Company  (service,  October  1, 1897,  to  January 

1,1898) 869  87 

POLICE  DEPARTMENT. 

S.  C.  Keisey  (oats) $     1168 

E.  J.  Coen  (expense) 16  00 

♦Daniel  Sullivan  (removing  Romeo  Station) 250  00 

MAINTENANCE  ACCOUNT. 

W.  D.  Allen  &  Co.  (rubber  valves) $       4  22 

Norton  &  Co.  (coal) U  61 

Thomas  F.Ryan  (coal) 18  60 

Dearborn  Drug  and  Chemical  Works  ( boiler  compound) . .'. 89  00 

ENGINEERING  DEPARTMENT. 

♦  Construction  Account— 

Griffiths  &  McDermott  (Section  1,  Oct  16,1897) $2,100  00 

Heldmaier  &  Neu  (Section  A,  Oct  16,1897) 1,339  84 

Western  Dredging  and  Improvement  Co.  (Section  C,  Oct  16, 1897). . .  1.336  56 

Halvorson,  Richards  &  Co.  (Section  E,  Oct.  16, 1897) 6,759  97 

Gahan  &  Byrne  (Section  F,  Oct.  16,1897) 8,632  18 

Gahan  &  Byrne  (Section  G,  Oct  16, 1897) 2,181  24 

Hayes  Bros.,etal.  (Section  N,  Oct.  16, 1897) 3,192  83 

Hayes  Bros.,  et  al.  (Section  N— C,  M.  &  N.  crossing) 618  01 

HcMahon  &  Montgomery  Company,  et  al.  (Section  O,  Oct  16, 1897).  4,559  75 
McMahon  &  Montgomery  Company,  et  al.  (Section  O,  Western  ave- 
nue temporary  bridge) 2,596  22 

Continental  Bolt  and  Iron  Works  (Section  E,  Summit  temporary 

bridge) 159  16 

Grand  total 


$    2,667  81 


$       914  85 


$    1,360  88 


$       277  68 


76  33 


$  27,375  76 


$  82.905  95 


•  To  be  paid  by  warrants,  with  Interest  oonpoxu  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Garter,  seconded  by  Mr.  Smyth, 
moved  that  the  vouchers,  as  read  and 
shown  above,  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


REQUISITIONS. 

The  Clerk  presented  the  following  re- 
quisitions : 

No.  549,  Engineering  Department 
(sundry  supplies). $58  86 

No.  953,  Police  Department  (three 
barrels  kerosene) 15  00 

Mr.  Smyth,  seconded  by  Mr.  Wenter. 
moved  that  Requisitions  Nos.  549  ana 
968,  as  read  and  shown  above,  be  allowed. 


i 
1  1 
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On  roll- call  the  vote  stood :  Yeas — 
Messrs.  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter — 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  weeks  ending  October  16 
and  28,  1*897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"  Chicago,  October  27,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  weeks  ending 
October  16  and  28,  1897,  as  the  same 
have  been  reported  to  me: 

Oct.  16.  Oct.  MS. 

Engineering  department.  116  116 

Maintenance 9  9 

Clerical  department 5  5 

Law  department 10  10 

Treasury  department 1  1 

Police  department 83  82 

Telephone  operator 1  1 

Total  employes 174  174 


Respectfully  submitted, 
(Signed)  Jab.  Rkddick, 

Clerk." 

MONTHLY    REPORT    FROM     ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  September,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  Oct.  20.  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  herewith  transmit  the 
report  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 


Department  for  the  month  of  Septem- 
ber, 1897;  also  a  classified  statement  of 
expenses  to  October  1st,  1897.  The 
expenses  for  the  month  of  September 
were  as  follows: 

Salaries $  12,801  47 

Supplies,  etc 1,866  84 

Contractors'  estimates,  reg- 
ular, including  finals  on 
Section  G.  and  B 207,997  78 

Contractors'  estimates,  col- 
lateral          1,596  61 

Total .  $  228,762  65 

I  estimate  the  expenses  of  the  Depart* 
ment  for  October  will  be  $100,000.00. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


"Chicago,  Oct.  15, 1897. 

Mr.  Isham  Randolph,  Chief  Engineer: 

Dear  Sir— I  herewith  submit  the  re- 
port of  the  work  of  construction  for  the 
month  of  September,  1897,  accompanied 
by  the  usual  tabulated  statements,  show- 
ing its  condition  up  to  October  1st,  1897. 

The  weather  during  the  month  was 
very  favorable  for  good  progress.  Rain 
was  recorded  on  three  days.  Thermom- 
eter readings  varied  between  52  and  90 
degrees  Fahrenheit. 

The  value  of  the  work  done  during 
the  month  was  $72,468.27,  Sections  0  to 
15  inclusive,  consisting  of  241.265  cubic 
yards  glactal  drift  and  12,981  cubic 
yards  solid  rock;  $4,282.60,  Chicago 
River  Improvement,  consisting  of  22,- 
540  cubic  yards  glacial  drift;  $28,624.00, 
Disposal  Works  at  Lookport,  consisting 
of  Griffith  &  McDermott's  voucher  for 
500  cubic  yards  solid  rock  and  8l0  cubic 
yards  retaining  walls,  and  Christie  & 
Lowe's  work  for  $25,000.00,  and  $14,- 
782.83,  bridges. 

Work  on  the  Chicago  River  Improve- 
ment by  the  Lydon  &  Drews  Company 
was  continued;  on  the  16th  the  dipper 
dredge  was  replaced  by  another  of 
double  the  capacity;  28}£  shifts  were 
worked  and  139  scows  loaded;  22,540  cu- 
bic yards  glacial  drift  removed. 

Section  "0."— The  three  dipper 
dredges  continued  working  during  the 
month,  with  day  shifts  only,  losing  but 
little  time  on  account  of  break  downs. 
The  total  number  of  shifts  worked  was 
74}£,  the  number  of  scows  loaded 
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248;  the  output  was  58,020  cubic  yards, 
making  an  average  of  7i3  cubic  yards 
per  dredge  shift,  and  214  cubic  yards 
per  scow  load. 

Myerb'  bfick-yard  shovel  worked  un- 
til September  25tn,  when  it  was  re- 
moved and  stored  'on  the  berm.  The 
output  was  3,783  cubic  yards,  in  19^ 
shifts,  an  average  of  194  cubic  yards  per 
shift. 

Piles  were  driven  for  the  new  tem- 
porary pontoon  bridge  for  Western  ave- 
nue. A  steam  derrick  was  add'ed  to  the 
plant  on  this  section. 

Section  ".AT."— The  steam  shovel  and 
incline  conveyor  plant  continued  work 
all  the  month,  with  an  output  of  23,414 
cubic  yards  in  26%  shifts,  an  average  of 
8b$%  cubic  yards  per  shift. 

.  The  excavation  of  the  Main  Channel, 
between  Kedzie  avenue  and  east  end 
of  the  section,  was  continued  by  the 
scraper  force  and  Peteler  car  plant,  the 
output  of  both  plants  being  21,577  cubic 
yards. 

A  wheel  scraper  force  began  excavat- 
ing the  west  end  of  the  section,  the  out- 
put (1,522  cubic  yards)  being  used  in 
constructing  the  Twenty- sixth  street 
line  deviation.  The  laying  of  a  narrow- 
gauge  track  from  the  east  end  of  this 
section  to  the  West  Park  was  continued 
during  a  portion  of  the  month. 

The  plant  was  increased  by  one  Os- 
good steam  shovel,  21  Peteler  dump 
cars,  and  about  one-half  mile  of  track. 

Section  "2Z." — A  few  men  worked 
three  days  at  the  beginning  of  the 
month  finishing  surface  ditches. 

Section  "6." — The  scraper  force  em- 
ployed on  the  Santa  Fe  deviation  con- 
tinued work  throughout  the  month.  A 
small  force  was  also  employed  in  trim- 
ming up  the  surface  ditches.  The 
amount  allowed  in  estimates  during  the 
month  was  28,914  cubic  yards. 

/Section  ".F."— The  steam  shovel  and 
incline  plant  continued  work  with  day 
and  night  shifts,  with  an  output  of  84,- 
948  cubic  yards  in  48  shifts,  an  average 
of  728  cubic  yards  per  shift. 

Section  "JS."— The  work  of  grading 
approaches  to  the  proposed  temporary 
bridge  west  of  the  Summit  Road  was 
begun  on  September  27th.  The  founda- 
tion work  and  unloading  timber  for  this 
bridge  was  begun  September  28th. 

The  excavation  of  rock  between  Sta- 
tions 481  and  485  was  continued,  with 
an  output  of  795  cubic  yards. 


The  output  of  the  two  shovels  was 
16,165  cubic  yards  in  49  shifts,  an  aver- 
age of  830  cubic  yards  per  shift. 

Section  "D."— The  cableway  contin- 
ued work  until  September  9th,  when  the 
excavation  of  this  section  was  com- 
pleted. Pending  the  computation  of  the 
final  estimate,  but  1,100  cubic  yards  of 
glacial  drift  and  900  cubic  yards  of  solid 
rock  were  vouchered  during  the  month. 
After  September  9th  the  greater  part  of 
the  plant  was  moved,  leaving  only  the 
cableway  towers. 

Section  "C"  —  About  10,800  cubic 
yards  of  glacial  drift  were  excavated 
with  two  steam  shovels  in  89  shifts,  an 
average  of  264  cubic  yards  per  shift. 

Section  "A." —  About  24,600  cubic 
yards  were  excavated,  of  which  22,700 
cubic  yards  were  removed  by  steam 
shovels  in  69%  shifts,  an  average  of  827 
cubic  yards  per  shift.  About  1,900  cu- 
bic yards  were  removed  by  a  derrick, 
cleaning  up  bottom  and  slopes. 

Section  1.— About  10,800  cubic  yards 
of  solid  rock  were  excavated,  as  fol- 
lows: 

Solid  Rock. 


Conveyor. 

Number  ol 
Shifts. 

No.  of  Cu. 
Yds. 

Average 
per  Shift 

Method  of 
Handling. 

Cantilever  No.1 
Cantilever  No.2 
Derrick  No.  1 . . 

Derrick  No.  2.. 

Derrick  Swing. 

Quarry 

Scabblinffi 

14 

11H 
5 

*     •  •  •  • 

*,700 

3,100 

700 

809 

600 

300 
1,000 

886 

886 

61 

61 

48 

Cantilever. 
Cantilever. 
Filling  back 

of  wall. 
Filling  back 

of  wall. 
Filling  back 

of  wall. 

fumping  Station  Section  U.  —  The 
plant  was  shut  down  from  6:00  A.  M. 
the  4th  inst.  to  7  A.  M.  the  6th  inst.,  at 
which  time  the  water  was  1.05  above 
grade.  The  water  was  at  grade  the  8th 
inst. 

The  plant  was  shut  down  at  7  A.  M. 
the  11th  inst.  and  started  at  6  P.  M.  the 
12th  inst. ,  at  which  time  the  water  was 
L4  feet  above  grade.  The  water  was  at 
grade  on  the  15th  inst 

The  rotary  pump  only  has  been  used, 
and  it  has  been  run  continuously  since 
the  12th  inst.  The  water  has  been  held 
at  grade  with  the  exceptions  noted 
above. 

Bear  Irap  Dam  Foundations,  etc.— 
The  yardage  does  cot  give  a  fair  meas- 
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ure  of  work  done  during  the  month. 
In  general  the  excavation  has  been 
made  below  the  Main  Channel  grade, 
and  considerable  water  has  been  en- 
countered. The  derricks  worked  43  3-10 
shifts,  piling  stone  on  the  berm  for  the 
use  of  the  crusher  later.  The  crusher 
worked  8  7-10  shifts,  the  crushed  stone 
being  stored  for  future  use. 

The  channeller  worked  16  6-10  shifts. 
The  average  of  drainage  pumps  used 
day  and  night  was  about  two.  No  con- 
crete was  laid  from  the  4th  to  the  30th, 
inclusive.  Concrete  was  laid  beneath 
the  walls  of  the  north  abutment  on  the 
22nd  inst.,  and  has  been  continued  daily 
up  to  September  80th. 

The  estimated  amount  of  excavation 
for  the  month  equalled  1,118  cubic 
yards.  The  estimated  amount  of  con- 
crete laid  between  abutments  was  137 
cubic  yards,  in  north  abutment  400  cu- 
bic yards,  in  south  abutment  268  cubic 
yards.  Total  concrete  for  the  month 
800  cubic  yards. 

Respectfully  submitted, 
(Signed)  Thos.  T.  Johnston, 

AM.  Chief  Engineer. 


"Chicago,  Oct.  7, 1897. 

Ishamn  Randolph  Esq.,  Chief  Engineer: 

Dear  Sib— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  September  was  as  follows: 

Work  on  the  Regulating  Works  and 
Tail  Race  was  continued;  considerable 
time  and  attention  has  been  given  to  the 
inspection  of  the  foundation  of  the  Bear 
Trap  Dam.  Work  has  been  carried  on 
in  connection  with  plans  for  the  devel- 
opment of  water  power  at  Lockport  and 
Joliet.  Some  time  has  been  given  to 
plans  for  two  intercepting  sewers  which 
will  have  to  be  built  at  Joliet  in  con- 
nection with  Route  "C." 

The  testing  of  cement  for  use  in  the 
Regulating  Works  and  Retaining  Walls 
was  continued,  as  was  also  the  work  of 
preparing  record  photographs  and  the 
maintenance  of  water  gauges. 

Some  time  has  been  devoted  to  plans 
for  improving  the  North  and  South 
Branches  of  the  Chicago  River,  and 
also  for  the  improvement  of  the  Stock 
Yards  Slip. 

Inspection  of  the  Main  Chanuel  was 
continued. 

Some  time  has  been  given  to  hydrau-  | 


lie  data,  pertaining  to  the  Chicago,  Dee- 

BLaines  and  Illinois  Rivers,  and  to  Lake 
[iohigan.  Considerable  time  was  given 
to  flow  measurements  in  the  Desplaines 
River  and  the  Illinois  and-  Michigan 
Canal,  in  connection  with  the  Adams 
Dam  condemnation  suit  at  Joliet. 

The  General  Survey  Party  was  en- 
gaged on  right  of  way  surveys  at  Jol- 
iet during  the  entire  month,  in  connec- 
tion with  the  Adams  Dam  condemna- 
tion suit.  Platting  of  the  North  Branch 
survey  is'finished  to  Pratt  avenue,  two 
miles  north  of  the  north  line  of  Bow- 
man ville. 

The  detail  plans  for  the  trusses  and 
floor  system  of  the  Pittsburgh.  Cincin- 
nati, Chicago  and  St.  Louis  Railway 
draw  span  are  ready  to  be  traced  and 
estimates  of  weights  of  same  have  been 
made.  Some  work  remains  to  be  done 
on  the  steel  work  below  the  trusses. 

The  detail  plans  for  the  superstruct- 
ure of  the  C,  M.  &  N.  Ry.  Draw  Span 
are  completed,  and,  with  specifications, 
submitted  for  the  approval  of  the  Rail- 
road Company. 

The  detail  plans  for  the  superstruct- 
ure of  the  Chicago  and  Calumet  Ter- 
minal Draw  Span  are  completed,  and, 
together  with  specifications,  ready  to 
be  submitted  to  the  Railroad  Company 
for  approval. 

The  detail  plans  for  the  superstruct- 
ure of  the  A.,  T.  &  &  F.  Co.'e  Draw 
Span  at  Twenty -sixth  street  are  being 
traced. 

The  detail  plans  for  the  A.,  T.  &  St. 
Fe  Railway  Co.'s  Bridge  at  LeMoyne  are 
well  under  way. 

The  detail  plans  for  the  superstruct- 
ure of  the  Kedzie  Avenue  Draw  Span 
have  been  traced. 

The  Strain  Sheets  and  general  plans 
for  the  Lyons  Road  and  Summit  Draw 
Span  have  been  commenced. 

In  addition  to  this  considerable  time 
has  been  spent  in  making  plans  and  es- 
timates for  the  Western  Avenue  Pon- 
toon Bridge,  as  well  as  furnishing  plans 
and  estimates  for  the  temporary  bridge 
across  the  Main  Channel  at  Summit. 

Estimates  and  sketches  have  also  been 
made  for  structures  going  in  the  By 
Pass  near  Adams  street  in  Chicago. 

The  regular  platting  was  continued  on 
the  following  maps: 

The  water-shed  map  of  Chicago  and 
vicinity;    the  contour    maps   between 
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Lock  port  and  Lemont;  the  300- foot  scale 
map  of  the  Chicago  River,  and  the  200- 
foot  scale  map  of  Joliet  and  vicinity. 

The  following  drawings  were  made: 

Tracing  of  part  of  200-foot  scale  map  of 
the  Chicago  Kiver;  map  showing  build- 
ings  near  Adams  Dam,  Joliet,  and  plans 
and  cross  sections  of  Adams  Mills,  etc., 
showing  machinery;  a  contour  map  of 
Main  Channel  from  Stations  65  to* — 78, 
and  tracing  of  same.  Copy  of  profile 
of  A.,  T.  &  S.  F.  Railway  from  Pan 
Handle  tracks  to  Summit;  tracing  of 
School  Section  Addition  to  Joliet.    Or- 


dinance and  ordinance  maps  for  con- 
demnation of  right  of  way  along  the 
Chicago  River;  three  maps  showing 
property  required  for  right  of  way 
through  Joltet,  and  a  reduced  copy  of 
plat  of  Blocks  25,  26  and  38,  School  Sec- 
tion Addition  to  Joliet. 

The  expenses  for  October  will  be  ap- 
proximately the  same  as  for  September. 

Respectfully  submitted, 

Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer.99 
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STATEMENT   SHOWING   CONDITION  OP 


DESIGNATION. 


Chicago  Elver  Improvement. 


M 
L. 
K. 


G 28,914 


F. 

E.. 

D. 

C  . 

B. 

A. 

1 

2 

8 

4. 

5. 

6. 

7. 

8. 

0. 
10. 
11. 
12. 
18. 
14. 
15. 


AMOUNT  DONS   DURING  SEPTEM- 
BER, 1897. 


Main  Channel, 


Glacial 
Drift. 


23,540 
56,808 
46.518 


Solid 
Rock. 


Ret'g 
Wall. 


84,948 
16,165 
1,100 
10,800 
21,922 
24,600 


795 
900 


686 


10,600 


Disposal  Works  at  Lockport 

Abandoned  Fixed  Bridges  over  M.  C 

A.,  T.  &  S.  F.  Ry.  Bridge,  8eotlon  G. . .    28,866 
E.,  J.  &  E.  Ry.  Bridge 


Totals 


292,171 


500 


18,481 


Ma- 
sonry. 


800 


800 


*  Estimated  amount  Indefinite. 


^jl 


TOTAL  DOSE  TO 


Main  Channel. 


Glacial 
Drift. 

55.200 

1,824,899 

573,985 

728,180 

1,102,980 

1,149,081 

1,159,884 

994.070 

1,351,914 

971,756 

1,486,8*4 

1,916,012 

1,849,763 

1,570,086 

2,586,475 

1,280,066 

724,905 

425,705 

1,096,746 

952,526 

688.248 

181,721 

50,170 

76,692 

81,748 

44,021 

44,080 

83,810 

880,165 

85,824 


1,289 
41,097 


84,858,777 


Solid 
Rook. 


RetatniBf 
Wall. 


1,425 
86.140 


15,586 

12,800 

546,800 

488,750 

760,*78 

262,428 

878,609 

549,855 

890,939 

1,141,258.1 

1,008,700 

1.141,890 

969,711 

998,700 

1,068,665 

1,022,796 

647.089 

7,788  .. 


11,974,679.1 


67.BO0 
36,606 
14.069 
68,1* 
68,069.1 
80.861.7 
6,179.1 


10^38     j 

23^6T.8 

ajau 


taw* 
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STATEMENT   SHOWING   CONDITION    OF   CC 


Designation. 


Chicago  River  Improve- 
ment   

O 


N, 

M. 

L. 

K 

I.. 

H. 

G. 

F. 

E. 

D. 

C. 

B. 


AMOUNT  EARNED  DURING  SEPT.,  '97. 


Main 
Channel. 


$  4,282  00 
12,045  45 
10,607  99 


Bridges. 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

Disposal  Wks.  ,Lockport 

Below  8ecf  ion  15 

Abandoned  fixed  brdgs. 
over  Main  Channel. .. 

Pan  Handle  Bridge 

A.,T.  A  S.F.Br.,  Sec.  G 
E.,  J.&  E.  Ry.  Co.  bridge 


Totals 


8.095  92 
10,809  66 
4,921  05 
1,123  31 
2,420  50 
6,840  64 
7,533  75 
8,480  00 


500  00 
347  7* 


GenM. 


201  59 


28,624  00 


5,244  71 

546  26 

7,942  48 


$105,874  87 


$14,782  88 


Main 
Total.    I     Channel. 


$4,282 
12,545 

11,045  m 


8.095  92 
10,809  68 

5.122  64 

1.123  311 
2,420  50 
6,840  641 
7,588  75 
8,480  00 


28,624  00 


5,244  71 

546  26 

7,942  48 


I  10,488 
288,880 
140,402 
158,015 
217,287 
287,299 
280,846 
288,280 
880.860 
257,671 
404,802 
686,225 
435,278 
488.986 
793,771 

1,201,841 
877,695 
840,952 
975,248 
744,706 
686,282 
722.544 
886.793 
795.850 
0*1,641 
797,717 
888.284 
819.888 
081,457 
551,915 
200,566 


00 
56 
78 
•6 
06 
54 
00 
30 
96 
17 
00 
17 
39 
42 
50 
94 
00 
W 
V* 

II 

00 
74 
22 
58 
47 
50 
71 
19 
10 
8fi 
02 


AMOUNT  BARKED  TO  DATE. 


River 
Diversion. 


$ 


Bridges.       Genet; 


$    4,885  58    

347  79  9     40? 


69,752  08 

28,901  90 

1,000  00 

38,196  19 

59,451  34 

115.741  73 

143,908  29 

63,190  86 

838  4* 

83,304  48 

11,154  81 

55,911  87 

74,551  19 

89,488  88 

23,678  72 

78,729  58 

43,854  42 

21,768  52 


117  61 


$120,157  70 


$17,779,885  20  $  1,002,885  29 


4.177  63 


$21 
5JCSI 


43*1 


1. 


13*1 


1,980  00 


Si 
XI 


S3 


40,975  51 
15,98868 


4*04 

S£*4 


154  82 


8J»l 


18,«i 


55,319  18  ... 

706  aoi.... 

11,507  161... 
41,984  6<2  .... 


$178,021  57$4U*fI 


*  Estimated  amount  indefinite. 
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STRTTCTION  CONTRACTS,   OCTOBER  1,  1897. 


Amount 
Paid  to  Date. 

rbm!inin<?  to  be  earned. 

REMAINING  TO  BE  PAID  ON  VOUCHERS. 

•  £ 

Total. 

Main 
Channel. 

Bridges. 

Total. 

Retained 
Percentages. 

Unpaid 
Vouchers. 

Total. 

o 

M 
«D 

M 

$     10,488  80 

$       5,429  72 
252,940  18 
119,596  07 
158,015  06 
217,287  08 
287,299  54 
289,846  00 
282,851  97 
881,185  88 
288,120  92 
875,351  96 
514,844  67 
414,528  02 
498,587  76 
806,888  22 

1,191,762  12 
940,975  86 
841,291  86 

1,066,688  66 
765,880  92 
742,198  87 
797,495  98 

1,020,497  22 
819,424  80 

1,025,140  21 
841,571  92 
880,549  99 
819,388  19 
981,457  10 
552,038  46 
194,188  57 
18,052  85 

56,096  84 

197  54 

4,410  00 

41,984  62 

• 

$       1,811  00 
84,684  89 
17,550  84 

$       8,747  28 
6,200  07 
4,011  92 

$    5,056  28 
40,884  96 
21,562  26 

298,775  14 

$65,866  54 
121,850  84 

$      85,865  54 
121,650  84 

...O 

141,158  88 

..N 

158,015  06 

M 

217,287  06 

819  82 
7,888  25 

819  39 

7,898  25 

T, 

287,299  54 

K 

289,846  00 

i                ' 

T 

288,280  80 

28,461  18 

11,588  80 

49,887  82 

148,216  85 

12,882  99 

8,152  85 

8,606  42 

5,870  61 

7,032  40 

28,461  18 

11,588  80 

49,887  62 

143,216  35 

12,832  99 

8,152  85 

6,506  42 

5,870  51 

7,082  40 

1           5,928  88 

i 

5,928  88 

..H 

381,185  88 

G 

388,298  90 

1         86,906  47 
58,890  55 
78,278  15 
59,111  31 
61,189  88 
104,295  70 

!        151,782  28 

13,271  51 

9,089  08 

982  89 

616  88 

50,177  98 
82,979  58 
74,281  04 
59,728  19 

.   P 

488,831  54 

689,106  71 

...D 

474,231  21 

..C 

498,587  76 

B 

909,518  28 

884  81 
4,215  88 

104,180  01 
155,998  11 

..A 

1,847,760  28 

..  1 

940,975  86 

9, 

841,291  85 

8 

1,058,888  66 

1 

756,880  92 

5 

742,198  87 

1 

ft 

797,495  93 

i •••••• 

1,020,497  22 

14,787  04 

14,787  04 

i 

8 

819,444  80 

I " 

0 

1,025,140  21 

i 

10 

841,571  92 

I 

11 

880,549  99 

i 

12 

819,888  19 

18 

981,457  10! 

562,088  40 

209,688  02! 

18,052  85j 

15 

88,888  40 

38,688  40 

12,281  45 

8,171  00 

15,402  45 

95,819  13 

$  81,997  86 

81,997  86 

222  79 

222  79 

508  76 

7,097  16 

708  80 

608  76 
5,856  76 

11,607  16 

*      .     .. 

1,488  40 

41,984  62] 

$19,001,888  45! 

$18,897,89856 

$502,944  19 

$  81,997  36 

$    534,941  55 

$    551,561  68 

$      52,358  24 

$603,989  90 
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PURCHASE  OF  RIGHT  OP  WAY  LAND8  PROM 
ROBERT  MANN  WOODS  AND  HONORA 
FLOOD. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  agreements  had  been  reached  with 
certain  parties  for  the  purchase  of  cer- 
tain lands,  as  set  forth  in  the  report,  and 
recommending  that  the  Clerk  of  the 
District  be  authorized  and  directed  to 
pay  on  the  voucher  of  the  Attorney  to 
Robert  Mann  Woods,  the  sum  of  $15,000, 
and  to  Honora  Flood  the  sum  of  $8,000, 
in  full  payment  for  the  lands  described 
in  the  report;  and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Brad  en,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  Is 

the  report: 

• '  Chicago,  October  25, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Tour  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  for  the  purchase  of  lands 
necessary  for  the  corporate  purposes  of 
the  District  hereinafter  more  particularly 
described,  from  the  persons  hereinafter 
mentioned,  at  the  prices  stated,  to-wit: 

From  Robert  Mann  Woods,  the  land 
hereinafter  described,  for  the  sum  of 
fifteen  thousand  ($15,000)  dollars. 

From  Honora  Flood,  the  land  herein- 
after described,  for  the  sum  of  three 
thousand  ($8,000)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay  on  the 
voucher  of  the  Attorney  to  said  Robert 
Mann  Woods  the  sum  of  fifteen  thousand 
($15,000)  dollars  in  full  payment  for  the 
following  described  land,  to-wit: 

Lot  four  (4)  in  Block  twenty -four  (24), 
Original  Town  of  Joliet,  on  the  north- 
west corner  of  Desplaines  and  Jefferson 
streets,  with  sixty-six  (66)  feet  front- 
age on  Desplaines  street,  running  west 
to  the  river.  North  line  thirty-eight  (88) 
and  thirty -one  (81)  feet  and  south  land 


and  water  thirty-nine  and  one-quarter 
(89#)  feet.  Also  south  thirty-three  (83) 
feet  of  Lot  three  (8)  in  Block  twenty- 
four  (24),  Original  Town  of  Joliet,  front- 
ing on  Desplaines  street,  and  running 
west  to  the  river,  together  with  all  im- 
provements therein,  including  a  four 
story  brick  and  stone  building.  All  of 
said  premises  to  be  conveyed  free  and 
clear  of  all  incumbrances,  taxes  and 
assessments.  Said  land  and  premises 
being  situated  in  the  City  or  Joliet, 
County  of  Will  and  State  of  Illinois. 

To  the  said  Honora  Flood,  the  sum  of 
three  thousand  ($8,000)  dollars  in  full 
payment  for  the  following  described 
land,  to-wit: 

Lot  six  (6)  in  Block  four  (4)  in  School 
Section  Addition  to  Joliet.  Said  premises 
lying  and  being  situated  in  the  City  of 
Joliet,  County  of  Will  and  State  of 
Illinois. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

CTuUrman. 

Z.  R.  Carter, 

J.  C.  Braden, 

Alex.  J.  Jones, 

Thomas  A.  Smyth, 

B.  A.  Eckhart, 

J.  P.  Mallette, 

Thomas  Kelly, 

Joint  Committee  on  Finance  and  Engi- 
neerinu." 

purchase  of  right  of  way  lands 
from  edward  g.  halle,  ferdinand 
w.  schroeder  and  mary  j.  palmer. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  agreements  had  been  reached  with 
certain  parties  for  the  purchase  of  cer- 
tain lands,  as  set  forth  in  the  report, 
and  recommending  that  the  Clerk  of 
the  District  be  authorized  and  directed 
to  pay  on  the  voucher  of  the  Attorney  to 
Edward  G.  Halle  the  sum  of  $2,500;  to 
Ferdinand  W.  Schroeder  the  sum  of 
$1,400,  and  to  Mary  J.  Palmer  the  sum 
of  $5,000,  in  full  payment  for  the  lands 
described;  the  agreement  with  said 
Halle  stipulating  that  the  Sanitary 
District  shall  build  a  good  substantial 
dock  on  certain  property  of  said  Halle, 
as  described  in  the  report;. and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Mallette, 
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moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Brad  en,  Garter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THK  REPORT : 

"Chicago,  October  25, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached 
an  agreement  for  the  purchase  of  lands 
necessary  for  the  corporate  purposes  of 
the  District,  hereinafter  more  particu- 
larly described,  from  the  persons  here- 
inafter mentioned,  at  the  prices  stated, 
to-wit : 

From  Edward  G.  Halle,  the  land 
hereinafter  described',  for  the  sum  of 
twenty-five  hundred  ($2,500.00)  dollars. 

From  Ferdinand  W.  Schroeder,  the 
land  hereinafter  described,  for  the  sum 
of  fourteen  hundred  ($1,400.00)  dollars. 

From  Mary  J.  Palmer,  the  land  here- 
inafter described,  for  the  sum  of  five 
thousand  ($5,000.00)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay,  on  the 
voucher  of  the  Attorney,  to  said  Ed- 
ward G.  Halle,  the  Bum  of  twenty- 
five  hundred  ($2,500  00)  dollars  in  full 
payment  for  the  following  described 
land,  to-wit : 

All  that  part  of  Lot  four  (4),  Block 
thirty  three  (88)  of  Canal  Trustees  Sub- 
division of  the  west  half  (%)  of  Section 
twentv-one  (21),  Township  thirty-nine 
(89)  North,  Range  fourteen  (14)  East  of 
the  Third  Principal  Meridian,  and  so 
much  of  the  southeast  quarter  ()£)  as 
lies  west  of  the  South  Branch  of  the 
Chicago  River,  lying  northerly  of  the 
following  described  line  and  east  of  the 
east  line  of  Canal  street: 

Beginning  at  a  point  in  the  dividing 
line  between  Lot  three  (8)  and  said 
Lot  four  (4),  a  distance  of  one  hundred 
eighty  (180)  feet  from  the  north  line 
of  Grove  street;  thence  southwesterly  to 
a  point  in  the  east  line  of  Canal  street, 
one  hundred  and  three  (108)  feet  distant 
from  an  angle  eighty  three  and  five 
tenths  (88.5)  feet  distant  from  the  north 


corner  of  Grove  street  and  Canal  street, 
containing  twenty  seven  hundred  and 
seventy- five  (2,775)  square  feet.  The 
Sanitary  District  shall  build  a  good  and 
substantial)  dock  on  the  property  of  said 
Edward  G.  Halle,  lying  south  of  the 
above  described  property. 

Also  all  that  part  of  Lot  four  (4)  Block 
thirty-three  (88)  of  Canal  Trusttees  Sub- 
division of  the  west  half  Q4)  Section 
twenty- one  (21),  Township  thirty- nine 
(89)  North,  Range  fourteen  (14)  East  of 
the  Third  Principal  Meridian,  and  so 
much  of  the  southeast  quarter  (3£)  as 
lies  west  of  the  South  Branch  of  the 
Chicago  River,  lying  east  of  Todd  street 
and  West  of  Canal  street  and  south  of 
dock  line  of  the  South  Branch  of  the 
Chicago  River,  containing  one  hundred 
seventy -six  and  five  tenths  (176.5)  square 
feet  more  or  less. 

Said  land  lying  and  being  situate  in 
the  County  of  Cook  in  the  State  of  Illi- 
nois. 

To  said  Ferdinand  W.  Schroeder  the 
sum  of  fourteen  hundred  ($1,400.00) 
dollars  in  full  payment  for  the  following 
described  land,  to-wit: 

The  south  thirty-nine  (89)  feet  of  Lot 
four  (4),  Block  eighteen  (18),  School  Sec- 
tion Addition  to  Joliet.  Said  premises 
lying  and  being  situate  in  the  City  of 
Joliet,  in  the  County  of  Will  and  State 
of  Illinois. 

To  said  Mary  J.  Palmer  the  sum  of 
five  thousand  ($5,000.00)  dollars,  in  full 
payment  for  the  following  described 
land,  to  wit: 

Lot  three  (8),  Block  seventeen  (17),  Old 
Town  of  Joliet.  Said  premises  lying  and 
being  situate  in  the  City  of  Joliet,  County 
of  Will  and  State  of  Illinois. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

J.  C.  Braden, 

Thomas  Kelly, 

B.  A.  Eckhart, 

J.  P.  Mallette, 

Joint  Committee  on  Finance  and  Enqi~ 
neerina:" 

SALE  OF  FRAME  BUILDING  ON  SECTION  4 
TO  HENRY  MUNCH. 

Mr.  Wenter,  Chairman,  presented  a 
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report  from  the  Committee  on  Finance, 
setting  forth  that  it  has  received  an  offer 
of  $75  from  Henry  Munch  for  the  pur- 
chase of  a  frame  building  on  Section  4 
near  Sag  Bridge,  and  recommending 
that  said  offer  be  accepted  and  ihe  build- 
ing be  turned  over  to  said  Hunch  on 
payment  of  the  purchase  price  therefor 
and  upon  said  Munch  agreeing  to  re- 
move said  building  within  60  days;  and 
the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted,  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter — 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

Chicago,  October  25, 1897. 
To  the  Honorable  the  Board  of  Trustee* 
ot  the  Sanitary  District  of  Chioaao: 

Gentlemen — Your  Committee  on  Fi- 
nance would  respectfully  report  to  your 
Honorable  Body  that  one  Henry  Munch 
has  made  an  offer  of  seventy -five 
($75.00)  dollars  to  your  Committee  for 
the  purchase  of  a  frame  building  located 
on  Section  four  (4)  of  the  Main  Channel 
near  Sag  Bridge  and  formerly  used  as  a 
boarding  house  by  contractors  formerly 
interested  in  the  work  upon  said  section. 
And  your  Committee,  having  caused  an 
examination  of  said  building  to  be  made 
by  the  Engineering  Department  of  the 
District  for  the  purpose  of  ascertaining 
the  market  value  thereof,  respectfully 
reports  herewith  that  your  Committee 
consider  said  offer  a  reasonable  one  and 
advises  that  the  same  be  accepted. 
Provided,  however,  that  said  building  be 
removed  from  said  premises  within  sixty 
(60)  days  from  this  date.  Your  Commit- 
tee, therefore,  recommends  that  the  said 
sum  of  seventy-five  ($75.00)  dollars  be 
accepted  as  the  purchase  price  of  said 
building,  and  that  the  same  be  turned 
over  to  said  Henry  Munch  when  the  pur- 
chase price  thereof  is  paid  to  the  Dis- 
trict, and  upon  said  Munch's  agreeing  to 
remove  said  building  within  sixty  days, 
as  aforesaid. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance," 


report  on  claim  for  damages  from 

contractors  ON  SECTION  "A." 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering 
in  reference  to,  and  accompanied  by,  a 
communication  from  Messrs.  Heldmaier 
&  Neu,  contractors  on  Section  "A,"  pre- 
sented and  referred  to  that  Committee 
at  the  meeting  held  October  13,  1897 
(page  4272  of  the  Proceedings),  the  report 
recommending  that  the  communication, 
and  accompanying  statement  of  claim 
be  placed  on  file;  and  the  report  was 
read. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter — 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT  : 

'•Chicago,  October  18, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
gineering to  whom  was  referred  (page 
4272  of  Proceedings)  the  claim  of  Held- 
maier &  Neu,  contractors  on  Section 
"A"  of  the  Main  Channel  for  the  sum  of 
thirteen  hundred  eighty- six  and  sixty- 
two  one-hundredths  ($1,886.62)  dollars, 
against  the  District  for  damages  alleged 
to  have  been  occasioned  by  the  lateral 
pressure  of  the  spoilage  bank  between 
the  levee  and  the  Main  Channel,  would 
respectfully  report  to  your  Honorable 
Body  that  the  Chief  Engineer  holds 
that  said  contractors  in  excavating 
upon  said  Section  A  caused  the 
material  so  excavated  to  be  deposited 
in  such  manner  upon  the  spoilage  bank 
along  said  section  that  vast  accumula- 
tions of  said  material  were  centered  upon 
an  area  too  small  and  disproportionate 
to  the  weight  and  bulk  of  said  material, 
and  the  lateral  pressure  occasioned  there- 
by caused  the  accident  complained  of. 

Your  Committee  therefore  recom- 
mends that  the  said  communication  of 
said  contractors  and  the  itemised  state- 
menr  of  said  claim  be  placed  on  file  with 
the  Clerk  of  the  District. 
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Attached  hereto  are  said  papers  for 
filing. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman, 

Alex.  J.  Jones, 

Z.  R.  Garter, 

B.  A..  ECKHA.BT, 

Thomas  A.  Smyth, 

Frank  Wentjer, 

Committee  on  Engineering.19 

(Accompanied  by  communication  and 
bill.) 

COMMUNICATION  prom  p.  m.  prescott 

OFFERING  TO  SELL  CERTAIN  LAND8. 

The  Clerk  presented  and  read*  a  com- 
munication from  P.  M.  Prescott,  re- 
ferring to  the  covenants  of  a  certain  deed 
from  him  to  the  Sanitary  District  of 
Chicago,  dated  March  80,  1898,  and 
offering  to  dispose  of  certain  lands  des- 
cribed in  the  communication  for  the  sum 
of  $700  per  acre. 

Mr.  Jones,  seconded  by  Mr.  Carter, 
moved  that  the  communication  be  re- 
ferred to  the  Joint  Committee  on  Finance 
and  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

COMMUNICATION  FROM  RESIDENT8  AND 
PROPERTY  OWNERS  OF  FIFTH,  SIXTH 
AND  TWENTY-NINTH  WARDS,  IN  REF- 
ERENCE TO  CREATION  OF  WATER 
POWER  BETWEEN  LOCKPORT  AND 
JOLIET. 

The  Clerk  presented  and  read  a  com- 
munication setting  forth  that  the  signers 
who  are  residents  and  property  owners 
of  the  Fifth,  Sixth  and  Twenty-ninth 
Wards  of  Chioago  protest  against  the 
construction  of  a  water  power  between 
Lockport  and  Joliet,  and  asking  to  be 
accorded  the  privilege  of  appearing  be- 
for  the  Committee  on  Engineering  in 
reference  to  the  same. 

Mr.  Jones,  seconded  by  Mr.  Wenter, 
moved  that  the  communication  be  re- 
ferred to  the  Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered . 

COMMUNICATION     FROM    BUILDING     MA- 
TERIAL TRADES  COUNCIL. 

The  Clerk  presented  and  read  a  com- 


munication, signed  by  Edward  Miller, 
Secretary  of  the  Building  Material 
Trades  Council,  requesting  that  the 
Board  give  to  its  business  agents  such 
information  as  it  can  in  regard  to  con- 
struction of  intercepting  sewers. 

Mr.  Eckhart,  seconded  by  Mr.  Wenter, 
moved  that  the  communication  be  re- 
ferred to  the  Committee  on  Engineering. 

• 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 


PAYMENT    OF     MATURING     BONDS     AND 

INTEREST. 

Mr.  Wenter,  Chairman  of  the  Com- 
mittee on  Finance,  presented  an  order 
instructing  the  Clerk  to  draw  a  warrant 
to  the  order  of  the  Treasurer  in  the  sum 
of  $140,000,  to  be  used  in  the  payment  of 
interest  and  bonds  of  the  first  issue, 
maturing  November  1st,  1897,  as  pro- 
vided in  the  order;  and  the  order  waa 
read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  order  be  adopted. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  ORDER: 

"Ordered.  That  the  Clerk  be,  and  be 
hereby  is,  instructed  to  draw  a  warrant, 
payable  to  the  order  of  the  Treasurer, 
for  the  sum  of  one  hundred  and  forty 
thousand  ($140,000.00)  dollars,  to  pay  the 
installment  of  one  hundred  thousand 
($100,000.00)  dollars  of  the  first  issue  of 
bonds  of  the  Sanitary  District  of  Chicago 
(being  the  fifth  payment  thereon),  falling 
due  November  1,  1897,  and  to  pay  the 
sum  of  forty  thousand  ( $40,000 .Ou)  dol- 
lars semi-annual  interest  on  the  balance 
of  the  first  issue  of  bonds  of  the  Sanitary 
District  of  Chicago  outstanding,  being 
one  million  six  hundred  thousand 
($1,600,000.00)  dollars,  at  the  rate  of  five 
percentum  per  annum,  and  that  the 
Treasurer  be,  and  he  hereby  is,  authorized 
and  directed  to  pay  said  installment  of 
bonds  falling  due  as  aforesaid,  and  the 
said  semi-annual  interest,  upon  the 
proper  presentation  and  cancellation  of 
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the  bonds  and  interest  coupons  respect- 
ively evidencing  the  same,  such  pay- 
ments to  be  charged  to  their  proper  re- 
spective accounts." 

ADJOURNMENT. 

On     motion     of    Mr.    Wenter,    sec- 


onded by  Mr.  Braden,  the  Board  then 
adjourned. 
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PROCEEDINGS 


—OP    THE— 


Board  of  Trustees 


— OF    THK — 


Sanitary  District  of  Chicago. 


NOVEMBER  3,  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Truttee* 
of  the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixty-eighth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
"Wednesday,  November  8,1897,  at  2  o'clock 
P.M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck, 
Braden,  Carter,  Eckhart,  Jones,  Kelly, 
Mallette,  Smyth  and  Wenter — nine 
members  were  present. 

MINUTES. 

The  minutes  of  the  regular  meetings 
held  October  20  and  27,  1897,  were  ap- 
proved as  printed,  on  motion  of  Mr. 
Boldenweck,  seconded  by  Mr.  Wenter. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

•pat  bolls. 

Eng.  Dept— Chief  Engineer's  Roll,  October  81, 1897 $    80000 

Eng.  Dept— Division  of  Construction  Roll,  October  81, 1897 8,572  60 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  Oct.  81, 1897. .     2,717  40 
Eng.  Dept^-Divlslon  of  Records  Roll,  October  81, 1897 766  00 
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Eng.  Dept— Special  Service  Boll,  October  81, 1897 : $  4,107  04 

Eng.  Dept— Discharge  Roll,  October  81, 1897 100  00 

$  12,163  04 

Clerical  Dept— Clerk's  Roll,  October  81,  1897 *  988  33 

Law  Dept— Attorney's  Roll,  October  81, 1897 $  1,891  68 

Law  Dept— Joliet  Roll,  October  81,  1897 685  00 

$    2,076  68 

Treasury  Dept— Treasurer's  Roll,  October  81, 1897 166  66 

General  Account— General  Roll,  October  81,  1897 $     60  00 

General  Account— Trustees'  Roll,  October  81, 1897 2,888  88 

$    2,898  SS 

Police  Dept— Marshal's  Roll,  October  81, 1897 2,708  36 

Maintenance  Account— Pumping  Plant  Roll,  October  81, 1897 660  00 

Total $  21,141  40 

ENGINEERING  DEPARTMENT. 

Goes  Lithographing  Company  (envelopes)  *. $  14  00 

P.  F.  Pettibone  &  Co.  (stationery) ; 9  68 

A.  C.  McClurgA  Co.  (stationery) 61  41 

A.  P.  Little  (carbon  paper,  etc.) 7  50 

Rugene  Dietzgen  Company  (drafting  supplies) 69  81 

Post  &  Jacobl  Company  (drafting  supplies) 29  09 

W.  H.  Salisbury  <fc  Co.  (rubber  gloves) 4  20 

E.  G.  Stearns  &  Co.  (rubber  boots) 6  76 

John  A.  Roebling's  Sons  Company  (sash  cord) 16  80 

Geo.  B.  Carpenter  &  Company  (paints,  etc.) 11  42 

Fuller  &  Fuller  Company  (photo  supplies) 2  80 

Soper  Lumber  Company  (stakes) 80  00 

W.  A.  Ludwlgs  (stove) '. 16  80 

Wygant  &  Ayres  (rent,  Corwitb,  October,  1897) 12  60 

J.  H.  Alexander  (rent,  Lockport,  October,  1897) 17  00 

J.  M.  Abbitt  (coal) 6  80 

Sprague,  Warner  &Co.  (sundries) 9  20 

Hibbard,  Spencer,  Bartlett  &  Co.  (hardware) 10  12 

J.  M.  Abbitt  (rent,  Willow  Springs,  October,  1897) 20  00 

♦Noah  Whitley  (Will  County  surveys,  October,  1897) 270  00 

Noah  Whitley  (expense) 6  85 

H.  B.  Alexander  (expense) 8  70 

$       688  98 

CLERICAL  DEPARTMENT. 

Samuel  L.  Hanks  (ice,  October,  1897) $       2  60 

Chicago  Towel  Supply  Company  (toweling,  October,  1897) 2  60 

$  6  00 

LAW  DEPARTMENT. 

Samuel  L.  Hanks  (ice,  October,  1897) $       2  60 

Jacobs  Coles  &  Co.  (stationery) 2  50 

Callahan  &  Co.  (Illinois  Reports) 2  25 

Chicago  Towel  Supply  Company  (toweling,  October,  1897) 1  50 

W.  C.Walter  &  Co.  (printing) 4  50 

♦John  S.  Runnells  (Services,  General  Counsel,  October,  1897) 416  67 

*F.  W.  C.  Hayes  (traveling  and  expense) 175  26 

*F.  W.  C.Hayes  (witness  fees) 502  10 

$    1,107  28 

GENERAL  ACCOUNT. 

♦Security  Deposit  Company  (rent,  November,  1897) $       658  88 

MAINTENANCE  ACCOUNT. 

Delaney  Oil  and  Grease  Company  (oil,  etc) $        60  72 


November  3, J 


-4296- 


11807. 


ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Heldmaier  &  Neu  (Section  A,  November  1, 1897) $    648  12 

Western  Dredging  and  Improvement  Co.  (Section  C,  Nov.  1, 1897). . .  1.601  06 

Halvorson,  Richards  &  Co.  (Section  E,  November  1, 1897) 8,002  47 

Gaban  <fe  Byrne  (Section  F,  November  1, 1897) 3,098  42 

Gahan  &  Byrne  (Section  G,  November  1, 1897) 1,591  27 

Hayes  Bros.,etal.  (Section  N,  November  1, 1897) 2.808  81 

Hayes  Bros.',et  al.  (Section  N— C  M.  &  N.  bridge,  November  1, 1897)  6,571  52 

Hayes  Bros.,  et  al.  (Section  N,  park  filling  November  1, 1897) 1,799  87 

Mclfahon  &  Montgomery  Company,  et  al.  (Section  O,  Nov.  1, 1897).  6,361  £0 
McManon   &  Montgomery   Company,  et  al.  (Section  O,  moving 

bridge) 200  00 

Lydon  &  Drews  Company  (dredging  Chicago  River,  November  1,1897 )  3,840  81 

Dolese  Bros.  (Section  O,  ballast,  Western  avenue) 563  40 

Hayes  Bros.  (Section  O,  coal,  pumping) 74  40 

TheP.,C,  C.  &SU  L.  Ry.  Co.  (Section  O,  Pan  Handle  bridge) 898  65 

Chicago  Terminal  Transfer  Railroad  Company  (Section  O,  Pan 

Handle  bridge) 68  50 

Otis  Graves  (Section  E,  ballast,  Summit- Lyons  road ) 881  87 

Mc Arthur  Bros.  Company  and  Winston  &  Co.  (Section  G— A.,  T.  & 

S.  P.  bridge) 1,385  17 

Grand  total 


$  40,980  64 


$  64.492  30 


*  To  be  paid  by  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  movedi  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  etood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones.  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none.     , 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following  re- 
quisition : 

No.   1088,    Clerical    Department 
(carbon  paper  and  letterheads).  $10  00 

Mr.  Carter,  seconded  by  Mr.  Eckhart, 
moved  that  Requisition  No.  1083,  as  read 
and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood :  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WKEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 


cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  October  80, 
1897.  which  was  read,  and,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  1b 

the  report: 

"  Chicago,  November  3,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
October  30,  1897,  as  the  same  have  been 
reported  to  me: 

Engineering  department 120 

Maintenance 9 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 32 

Telephone  operator 1 

Total  employes 178 

Respectfully  submitted, 

(Signed)  J  as.  Reddick, 

Clerk." 
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REPORT  IN  REFERENCE  TO  DELIVERY  OP 
EARTH  FILLING  TO  WB8T  PARK  BOARD. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  with  reference  to  and 
accompanied  by  an  order  given  by  the 
Chief  Engineer  to  Messrs.  Hayes  Bros., 
et  al.,  for  delivery  and  spreading  of  200,- 
000  cubic  yards  of  eartn  filling  on  the 
Southwest  Boulevard  and  in  Douglas 
Park  under  a  supplemental  agreement 
between  the  District  and  the  West  Park 
Board,  the  report  being  accompanied  by 
the  order  of  the  Chief  Engineer  and  ac- 
ceptance of  the  same  by  said  Hayes 
Bros.,  et  al.;  and  the  report  was  read. 

Mr.  Bold  en  week,  seconded  by  Mr. 
Smyth,  moved  that  the  report  and  order 
be  printed  and  placed  on  file,  and  the 
action  of  the  Chief  Engineer  concurred 
in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckharfr,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  Nov.  8, 1897. 

7b  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  o/  Chicago: 

Gentlemen — On  the  5th  day  of  June 
of  the  present  year  a  supplemental 
agreement  was  entered  into  between 
this  District  and  the  West  Park  Board 
covering  the  change  of  location  and  de- 
sign of  the  bridge  to  be  erected  for  the 
Southwest  Boulevard  across  our  Main 
Channel.  As  one  of  the  conditions  of 
this  change,  the  Sanitary  District  con- 
tracted to  deliver  200,000  cubic  yards  of 
earth  filling  to  the  Park  Board,  and  to 
spread  the  same  on  the  Southwest  Boule- 
vard and  in  Douglas  Park.  The  methods 
of  compliance  with  this  provision  of 
the  contract  were  considered  by  the  En- 
gineering Committee,  and  proposals  for 
doing  the  work  were  asked  from  Mc- 
Mahon  &  Montgomery  Company,  and 
from  Hayes  Bros.  On  June  8th  each 
submitted  bids,the  former  bid  27)£  cents, 
the  latter  24%  cents.  As  a  result  of  sev- 
eral Committee  conferences,  the  Chief 
Engineer  was  authorized,  on  June  21st, 
to  act  under  Section  "7a"  and  Section 
11  of  the  contract  for  Section  "  N"  and 
order  the  work  to  be  done  on  the  basis 
shown  in  the  order  herewith  submitted. 
As  such  Chief  Engineer,  1  first  issued 
this  order  on  June  29th.  These  con- 
tractors demurred  to  accepting  it  until 


such  time  as  they  should  be  assured  of 
the  right  of  way  along  the  boulevard 
and  across  the  tracks  of  the  Santa  Fe, 
the  Twenty  sixth  Street  Car  Line  and  the 
Chicago,  Burlington  and  Quincy  Rail- 
road. Through  the  personal  efforts  of 
your  President,  your  Chief  Engineer  and 
these  contractors,  after  a  protracted  de- 
lay these  permits  were  secured,  but  only 
after  these  contractors  had  given  bond 
for  $25,000  to  the  Chicago,  Burlington  and 
Quincy  Railroad  Company,  and  had  per- 
sonally obligated  themselves  to  the  Santa 
Fe  and  the  street  railway  company,  were 
these  permits  granted. 

Their  acceptance  in  the  form  herewith 
transmitted  has  now  been  filed  with  us 
and  the  work  is  proceeding  under  it 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


The  following  is 

THE  ORDER  AND  ACCEPTANCE : 

"Chicago,  Oct.  22, 1897. 

Hayes  Bros.,  et  at$,  Thirty-second  and 
Maplewood  avenue,  City: 

Gentlemen  —  Acting  under  the  au- 
thority vested  in  the  Chief  Engineer  by 
the  contract  entered  into  between  this 
District  and  yourselves  for  the  excava- 
tion of  Section  "  N  "  of  the  Main  Drain- 
age Channel  and  work  collateral  there- 
to, and  in  accordance  with  the  terms  of 
Section  "7  a"  and  Section  11  of  Clause 
"  D"  of  said  contract,  I  hereby  direct 
you*  to  excavate  from  the  said  Section 
"  N  "  and  deliver  in  place  according  to 
lines,  grades  and  stakes  to  be  furnished 
you  by  the  Engineer  of  the  West  Park 
System,  two  hundred  thousand  (200,000) 
cubic  yards  of  material  to  be  used  in 
grading  the  Southwest  Boulevard,  north 
of  the  West  Fork  of  the  South  Branch 
of  the  Chicago  River  and  the  southeast- 
erly portion  of  Douglas  Park  ;  the  whole 
quantity  of  material  called  for  by  this 
order  to  be  delivered,  as  hereinbefore 
designated,  on  or  before  the  first  day  of 
August,  1898. 

In  accordance  with  the  provisions  of 
Section  15  of  Clause  "  D  "  of  the  con- 
tract, hereinbefore  referred  to,  I  fix  the 
compensation  to  be  paid  for  each  and 
every  cubic  yard  delivered  under  this 
order  at  twenty  (20)  cents  in  addition  to 
the  contract  price  of  23  cents,  subject  to 
the  condition,  however,  that  should  you 
refuse  to  deliver  the  yardage  in  Douglas 
Park,  as  required  by  the  Engineer   of 
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said  West  Park  System,  then  you  shall 
receive  as  compensation  for  that  portion 
of  the  yardage  delivered  south  of  the 
Chicago,  Burlington  and  Quincy  Rail- 
way only  sixteen  (16)  cents  per  yard. 
• 

As  further  compensation  for  this  extra 
work,  I  hereby  authorize  you  to  deposit 
all  of  the  material,  yet  to  be  excavated 
from  said  Section  "  N  "  west  of  Kedzie 
Avenue  upon  the  north  right  of  way  of 
this  District,  without  obligation  on  your 
part  to  remove  it  therefrom  at  any  time 
hereafter ;  you,  however,  to  leave  a  clear 
berm  of  not  less  than  fifty  (50)  feet  along 
said  north  side  of  the  Channel. 


The  compensation9hereinbefore  named 
to  cover  the  cost  of  all  tracks,  tools,  ap- 
pliances, labor,  the  erection  of  trestles 
and  every  item  of  expense  to  you,  inci- 
dent to  the  execution  of  this  order. 

If  you  accept  the  terms  of  this  order, 
please  endorse  your  acceptance  upon  the 
enclosed  duplicate  hereof  and  return 
to  me. 

Yours  truly, 

(Signed)  .  Isham  Randolph, 

Chief  Engineer.9* 
(Accepted.) 

Hayes  Bros,  et  al. 


MONTHLY  REPORT  FROM  TREASURY  DEPARTMENT. 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
October,  1897,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT : 

BeceipU. 
Balance  on  hand  at  date  of  last  report '  $  538,135  39 

County  Treasurer,  Sanitary  District  Tax  Aocount....: $  400,000  00 

Equitable  Trust  Company,  Interest  Account 834  24 

Chicago  National  Bank,  Interest  Account 255  43 

Metropolitan  National  Bank,  Interest  Account 101  94 

Fort  Dearborn  National  Bank,  Interest  Account 101  93 

Garden  City  Banking  and  Trust  Company,  Interest  Account 101  91 

Total  cash  received  for  month $     400,895  42 

»     Q84.rcM)  81 

Disbursements.  

Police  Department $  49  60 

Clerical  Department 8  75 

Weir,  McKechney  &  Co 85  49 

Maintenance  Account 68  16 

Engineering  Department , 504  48 

Engineering— Construction  Department  (Tax  Warrants) 853,361  60 

Law  Department 898  88 

Law  Department— Land  Account 900  00 

General  Account 496  56 

General  Account— Tax  Warrant 1,031  08 

Pumping  Plant— Section  8  (Tax  Warrants) 585  09 

Pumping  Plant— Section  4  (Tax  Warrants) 1,766  58 

Pumping  Plants-Section  14  (Tax  Warrants) 198  01 

Interest  Account— Interest  on  Tax  Warrants 16,777  76 

Total  cash  disbursed $     376,681  84 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 547,348  97 

$     924,030  81 

Chicago,  November  2, 1897.  (Signed)  P.  M.  BLOUNT,  Treasurer. 

By  8.  P.  BLOUNT,  Asst.  Treasurer. 

Schedule. 
Chicago  National  Bank $    241 ,410  19 

Equitable  Trust  Company 100,000  00 

Metropolitan  National  Bank 60,000  o 

Fort  Dearborn  National  Bank 60,000  00 

Garden  City  Banking  and  Trust  Company 60.000  00 

National  Bank  of  Illinois 25,a38  78 

Total $    547,348  97 
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PURCHASE    OP     RIGHT    OF    WAY    LANDS 
PROM  MARGARET  L.  MOMPER. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  an  agreement  had  been  reached  for 
the  purchase  of  certain  lands,  as  set 
forth  in  the  report,  and  recommending 
that  the  Clerk  of  the  District  be  author- 
ized and  directed  to  pay  on  the  voucher 
of  the  Attorney,  to  Margaret  L.  Momper 
the  sum  of  $1,700.00  in  full  payment  for 
the  lands  described;  and  the  report  was 
read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly.  Mallette,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de*- 
clared  the  motion  carried. 

The  following  is 

THE    REPORT  I 

"Chicago,  November  1,  1897. 

To  the  Honorable  the  Board  of  Trusted 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen — The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  for  the  purchase  of  lands 
necessary  for  the  corporate  purposes  of 
the  District,  hereinafter  more  particu- 
larly described,  from  the  person  herein- 
after mentioned,  at  the  price  stated, 
to- wit: 

From  Margaret  L.  Momper,  the  land 
hereinafter  described,  for  the  sum  of 
seventeen  hundred  ($1,700.00)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay,  on  the 
voucher  of  the  Attorney,  to  said  Mar- 
garet L.  Momper  the  sum  of  seventeen 
hundred  ($1,700.00)  dollars,  in  full  pay- 
ment for  the  following  described  lands, 
to- wit: 

Lot  one  (1),  Block  four  (4),  in  School 
Section  Addition  to  Joliet.    Said  prem- 


ises lying  and  being  situate  in  the  City 
of  Joliet,  Will  County,  Illinois. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. " 

J.  C.  Braden, 

Thomas  Kelly, 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Thomas  A.  Smyth, 

Z.  B.  Carter, 

B.  A.  Eckhart, 

Joint  Committee  on  Finance  and  Engi- 
neering." 

REPORT  IN   REFERENCE  TO   REVETMENT 
OP   SECTION  "E." 

Mr.  Braden,  chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing with  reference  to  the  revetment  of 
Section  "E,"  the  report  recommending 
that  the  Chief  Engineer  arrange  with  the 
contractors  now  at  work  upon  said  sec- 
tion to  do  the  revetting  on  said  section 
at  the  price  of  45c  per  cubic  yard;  and 
the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT  : 

"Chicago,  November  8,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Tour  Committee  on  En- 
gineering reports  that,  at  the  request  of 
the  Chief  Engineer,  it  has  looked  into 
and  considered  the  condition  of  Section 
E  of  the  Main  Channel  as  regards  the  re- 
vetment thereof.  After  due  investiga- 
tion of  the  facts,  and  personal  examina- 
tion   of    the     ground    by     individual 


November  3, J 


„4300— 


11897. 


members,  the  Committee  finds  and  re- 
ports as  follows: 

That  the  material  upon  and  adjacent 
to  Section  E  consists  of  three  strata  ;  an 
upper  stratum  of  clay,  beneath  the  clay 
a  stratum  of  quicksand .  and  underneath 
the  quicksand,  extending  to  the  grade 
line  and  below,  a  stratum  of  rock. 

The  conditions  existing  are  that  exca- 
vation of  the  Main  Channel  has  necessi- 
tated constant  pumping  of  the  water 
from  the  quicksand  stratum.  The  pump- 
ing has  left  a  fine  sand,  which  readily 
absorbs  water  coming  in  contact  there- 
with and  forms,  when  so  mixed  with 
water,  a  soft,  mushy  substance,  some- 
times called  "bull  liver". 

Engineers  report  that  whenever  the 
water  is  turned  into  the  Channel  it  will 
flow  into  this  quicksand  and  render  it  of 
such  a  soft  consistency  that  the  clay 
above  will  subside  or  break  through, 
causing  this  quicksand  to  ooze  and  run 
into  the  channel  and  greatly  diminish 
the  capacity  thereof.  This  section  has 
been  designed  to  accommodate  a  flow  of 
000,000  cubic  feet  of  water  per  minute, 
and  the  result  above  indicated  will 
greatly  impede  and  impair  the  effective- 
ness thereof. 

In  addition  thereto  the  Committee 
finds  that  the  cost  of  re-excavating  and 
remedying  this  defect  will  be  greatly 
increased  if  left  until  the  completion  of 
the  Channel. 

In  place  of  expending  a  larger  sum  to 
re-excavate  hereafter  and  incur  an  addi- 
tional cost  in  the  construction  of  the 
necessary  revetment  which  must  ulti- 
mately be  done  to  protect  the  channel, 
this  #  Committee  deems  it  wise  and  judi- 
cious economy  to  provide  for  the  doing 
of  this  work.  The  cost  of  constructing 
the  revetment  will  be  from  sixty- five 
(65)  cents  to  seventy -five  (75)  cents  per 
cubic  yard  if  done  hereafter  or  by  any 
other  than  the  contractors  now  at  work 
upon  Section  E,  which  is  an  increase  of 
about  fifty  (50)  per  cent  over  the  present 
cost.  The  reason  therefor  being  that  the 
present  contractors  have  upon  the  sec- 
tion the  plant  for  doing  the  work. 

The  communication  of  the  Chief  Engi- 
neer submitted  to  your  Committee  esti- 
mates that  there  will  be  about  one  hun- 
dred and  two  thousand  (102.000)  cubic 
yards  of  this  revetment  to  do  on  this 
section,  and  your  Committee,  after  care- 
ful consideration,  believe  it  to  be  to  the 
best  interests  of  the  District  and,  there- 
fore, recommend  that  the  Chief  Engi- 
neer arrange  with  the  said  contractors, 


under  the  extra  work  clause,  to  do  this 
work  at  the  price  of  forty- five  (45)  cents 
per  cubic  yard. 

Respectfully  submitted, 

(Signed)  Jos.  U.  Brad  en, 

Chairniin. 

Alex.  J.  Jones, 

Thomas  Kelly, 

Thomas  A.  Smyth, 

WM    BOLDENWfiCK, 

J.  P.  Mallette. 
Frank  Wenteb, 
Committee  on  Engineering." 

REPORT  ON  COMMUNICATION  FROM  THE 
MAYOR  OP  CHICAGO  IN  REFERENCE  TO 
LATERAL  AND  AUXILIARY  CANAL8. 

Mr.  Braden,  chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to,  and  accompanied  by, 
the  communication  from  the  Mayor  of 
Chicago  in  regard  to  Jateral  and  auxili- 
ary canals,  presented  and  referred  in 
part  to  that  committee  at  the  meeting 
held  May  26,  189?  (page  4027  of  the  Pro- 
ceeding), the  report  considering  in  detail 
the  inquiries  in  said  communication  and 
recommending  that  a  copy  of  this  report 
be  communicated  to  the  Mayor  of  the 
City  of  Chicago,  as  indicating  the  defin- 
ite position  of  the  Board  on  all  inquiries 
proposed  by  said  communication  ;  and 
the  report  was  read. 

Mr.  Jones,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in  ;  that  a  copy  be  transmit- 
ted to  the  Mayor,  and  also  that  copies 
thereof  be  communicated  to  the  various 
delegations  which  have  waited  on  the 
Board  from  time  to  time  in  reference 
to  the  matter. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly.  Mallette,  Smyth 
and  Wenter—  nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  November  8,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering, to  whom  was  referred  on  May 
26,  1897  (page  4027  of  the  Proceedings), 
the   communication   of   the  Honorable 
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Carter  H.  Harrison,  Mayor  of  the  City  of 
Chicago,  of  May  20,  1897,  requesting  cer- 
tain information  from  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago, beg  leave  to  report  that  they  have 
given  the  same  careful  consideration, 
and  submit  herewith  an  expression  of 
the  opinion  of  this  Board  on  the  matters 
involved,  and  recommend  that  it  be  com- 
municated to  the  Mayor  of  the  City  of 
Chicago  as  an  answer  to  the  queries  sub- 
mitted. 

The  communication  of  the  Mayor,  after 
enumerating  the  reasons  for  the  infor- 
tion  desired,  closes  with  the  following 
inquiries: 

"In  order  to  help  bring  matters  to  a 
head,  and  so  as  to  give  definiteness  to  the 
discussion  of  the  situation,  I  would  be 
obliged  for  an  expression  from  you  on 
the  following  points: 

"1st.  As  to  the  location  of  the  lateral 
or  auxiliary  canals. 

1  '2d.  If  open,  what  will  be  their  depth 
and  width?  # 

"3d.    If  closed,  what  diameter? 

"4th.  Will  canals  have  a  flow  by 
gravitation,  or  will  they  require  artificial 
power  to  move  the  water  ? 

"5tb.  What  provisions  have  been 
made  to  divert  the  sewage  of  the  Calu- 
met from  Lake  Michigan?'1 

• 

First — As  to  the  location  of  the  lateral 
or  auxiliary  canals  supposed  to  be  neces- 
sary by  the  Mayor  of  the  City  of  Chi- 
cago, the  Board  of  Trustees  of  the  Sani- 
tary District  of  Chicago  desire  to  state 
that  since  the  receipt  of  the  communica- 
tion in  question,  this  Board,  acting  upon 
carefully  compiled  reports  of  the  Chief 
Engineer  of  the  Sanitary  District  of 
Chicago  has  adopted  the  Chicago  River 
from  Robey  street  to  Rush  street  as  an 
additional  Main  Channel  for  the  Sani- 
tary District  of  Chicago,  together  with 
plans  long  ago  formulated  and  designed 
to  so  deepen,  widen  and  amplify  the 
Channel  of  the  Chicago  River  from  Rush 
strtfet,  to  the  entrance  of  the  artificial 
Mail?  Channel  at  Robey  street  as  to  give 
the  dapacity  required  by  law — a  flow  of 
800,0001  cubic  feet  of  water  per  minute. 
This  ac\tion  therefore  makes  it  unneces- 
sary to  consider  the  location  or  construc- 
tion of  lateral  or  auxiliary  canals,  since 
the  object  «>f  such  canals  could  only  be 
for  the  pur-pose  of  securing  the  water- 
supply  required  by  law  and  which  the 
Chicago  River  unimproved  would  be  in- 
adequate to  give.  But  the  surveys  and 
plans  of  the  Chief  Engineer  and  his  able 


assistants  which  have  been  submitted  to 
this  Board  leave  no  doubt  as  to  the  ca- 
pacity of  the  river  when  improved  in 
accordance  with  the  plans  proposed, 
and  this  Board  has  therefore  abandoned 
as  unnecessary  discussion  any  consid- 
eration of  lateral  or  auxiliary  canals 
which  might  be  designed  to  furnish  any 
part  of  the  300,000  cubic  feet  of  water 
per  minute  required  by  law  on  the  date 
of  the  opening  of  the  Main  Channel. 

/Second  and  Third—  The  second  and 
third  inquiries  of  the  Mayor  are  as  to 
whether -said  lateral  or  auxiliary  canals 
involved  in  his  first  inquiry  are  to  be  open 
or  closed,  if  open,  what  is  to  be  their 
depth  and  width,  and  if  closed,  what  is 
to  be  their  diameter.  These  questions 
are,  of  course,  fully  covered  by  the  an- 
swer to  the  first,  since  no  lateral  or 
auxiliary  canals  are  now  deemed  neces- 
sary by  this  Board. 

Fourth — The  fourth  inquiry  is  whether 
the  canals  of  this  District  will  have  a 
flow  by  gravitation  or  whether  they  will 
require  artificial  power  .to  remove  the 
water.  It  is  uncertain  whether  this  in- 
quiry relates  to  the  Main  Channel  or 
Channels,  or  whether  the  inquiry 
has  reference  to  the  lateral  or  aux- 
iliary canals  suggested  above.  It  is 
proper,  however,  for  this  Board  to 
state  that  the  flow  of  the  Main  Channel 
of  the  Sanitary  District  of  Chicago  will 
be  entirely  by  gravitation,  with  a  slope 
sufficient  to  maintain  a  flow  from  Lake 
Michigan  through  the  Chicago  River  as 
far  as  Robey  street,  and  thence  through 
the  artificial  Main  Channel,  of  not  less 
than  300,000  cubic  feet  of  water  per 
minute. 

Fifth — The  fifth  inquiry  is  as  to  what 
provisions  have  been  made  to  divert -the 
sewage  of  the  Calumet  River  from  Lake 
Michigan,  and  it  is  eminently  proper  at 
this  point  for  this  Board  to  state  that  it 
is  entirely  beyond  its  power  and  beyond 
its  authority  at  law  to  make  any  pro- 
visions for  diverting  any  of  the  sewage 
of  the  Calumet  region  from  Lake  Mich- 
igan. The  law  in  regard  to  sanitary 
districts  provides  that  when  two  or  more 
incorporated  cities,  towns  or  villages 
shall  be  so  situated  that  the  maintenance 
of  a  common  outlet  for  the  drainage 
thereof  will  conduce  to  the  preservation 
of  the  public  health,  the  same  may  be 
incorporated  as  a  sanitary  district  by 
compliance  with  the  further  provisions 
of  the  law.  It  is  manifest  at  once,  there- 
fore, that  the  powers  of  this  Board  are 
confined  to  providing  a  common  outlet 
for  the  drainage  of  the  Sanitary  District 
of  Chicago,  and  it  is  quite  beyond  our 
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powers  to  make  any  appropriation  or  ex- 
pend any  money  for  the  improvement 
of  the  condition  of  the  Calumet  River, 
'which  is  polluted  by  the  sewage  and 
offal  of  the  Calumet  region,  all  of  which 
is  outside  of  the  limits  of  the  Sanitary 
District  of  Chicago.  While  the  question 
of  ameliorating  the  condition  of  Chi- 
cago's water  supply  is  a  matter  of  con- 
stant solicitude  to  this  Board,  it  must  be 
borne  in  mind  that  the  only  powers 
granted  to  us  by  law  are  the  diversion  of 
the  sewage  of  the  Sanitary  District  to  a 
common  outlet  (and  that  common  outlet, 
as  provided  by  this  Board,  is  the  Main 
Channel  extending  down  the  Desplainea 
and  Illinois  Valley),  but  not  a  dollar 
could  be  legally  expended  by  us  in  the 
direction  of  providing  an  outlet  for 
sewage  outside  the  Sanitary  Djstrict 
of  Chicago,  and  especially  is  this 
true  when  its  natural  outlet  is  to  a 
river  still  farther  removed  from  the 
boundaries  of  the  Sanitary  District  of 
Chicago.  A  suggestion  for  a  solution  of 
the  Calumet  region  problem  has,however, 
been  previously  offered  by  this  Board  in 
the  report  of  the  Committee  on  Federal 
Relations  of  October  6,  1897,  which  was 
communicated  to  the  Mayor  by  order  of 
your  Honorable  Body.  In  that  connec- 
tion we  considered  fully  the  provision  of 
law  which  requires  an  additional  flow 
of  20,000  cubic  feet  of  water  per  minute 
for  every  100,000  of  population  in  excess 
of  1,500,000 ;  and  we  may  state  here  that 
the  position  of  this  Board  is  that  not  until 
the  return  of  the  Federal  Census,  in 
about  1902,  can  the  population  of  the 
District  drained  by  the  Main  Channel  be 
definitely  ascertained,  nor  until  such 
time  can  the  provision  of  law  requiring 
the  additional  dilution  become  a  matter 
of  imperative  consideration  for  this 
Board.  Yet  in  the  former  communica- 
tion to  the  Mayor  of  the  City  of  Chi- 
cago, this  Board  has  already  suggested 
that  an  auxiliary  canal  through  the 
Calumet  Feeder  might  appropriately  be 
considered,  and  has  recommended  co- 
operation with  the  City  of  Chicago  and 
the  citizens  of  the  Calumet  region  in  the 
direction  of  securing  Congressional  aid 
and  the  effective  participation  of  the 
citizens  of  the  Calumet  region  in  secur- 
ing such  improvements  as  would,  while 
abating  the  impending  dangers  to  the 
population  of  that  locality  at  the  same 
time  provide  an  additional  outlet  for  the 
commercial  waterway  in  earnest  con- 
templation by  all  close  students  of  the 
sanitary  and  commercial  questions 
which  are  indissolubly  involved  in  the 
consideration  of  the  great  enterprise  en- 
trusted to  our  hands.    But  all  financial 


co-operation  which  we  might  be  able  to 
give  in  the  construction  of  the  Sag 
Channel,  it  must  be  remembered,  will 
have  to  be  expended  in  the  direction  of 
securing  a  water  supply  for  our  Main 
Channel,  and  not  as  a  means  on  our  part 
of  securing  sewage  diversion  for  the 
Calumet  region,  since  the  latter  would 
be  entirely  beyond  the  powers  vested  in 
the  Sanitary  District  of  Chicago  by  law. 

Your  Committee  further  recommend 
that  a  copy  of  this  report  be  communi- 
cated to  the  Honorable  Carter  H.  Harri- 
son, Mayor  of  the  City  of  Chicago,  as 
indicating  the  definite  position  of  this 
Board  on  all  the  inquiries  proposed  by 
his  communication . 

Respectfully  submitted, 

(Signed)  Jos.  C.  Brapbn, 

Chairman. 

Alex.  J.  J  ones, 

Wm.  Boldenweck, 

Thokas  A.  Smyth, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

Thomas  Kelly, 

J.  P.  Mallette, 

Frank  Wenter, 
Committee  on  Engineering." 

(One  enclosure.) 

COMMUNICATION  PROM  CHICAGO  GENERAL 
RAILWAY   COMPANY. 

The  Clerk  presented  and  read  a  com- 
munication from  the  Chicago  General 
Railway  Company,  asking  that  they 
might  be  permitted  to  build  a  toboggan 
slide  on  the  north  side  of  the  Canal,  and 
also  a  path  that  skating  may  be  done  on 
the  Canal. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
moved  that  the  communication  be  re- 
ferred to  a  Special  Committee  to  be 
appointed  by  the  President. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered . 

The  President  then  appointed  Messrs. 
Boldenweck,  Wenter  and  Jones  as  a 
Special  Committee  for  consideration  of 
the  said  communication. 

PRESENTATION  OP  BIDS  POR  SUPPLYING 
AND  ERECTING  SUPERSTRUCTURES  FOR 
CHICAGO,  MADISON  AND  NORTHERN 
RALROAD  BBIDGE  AND  CHICAGO  TER- 
MINAL TRANSFER  RAILROAD  BRIDGE 
AND  SUBSTRUCTURE  FOR  KEDZIE  AVE- 
NUE BRIDGE. 

The  President  then  announced  that  in 
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conformity  with  the  advertisements  in- 
viting ''bids  for  supplying  and  erecting 
superstructures  for  Chicago,  Madison 
and  Northern  Railroad  Bridge,  near  east 
end  of  Section  N,  and  Chicago  Terminal 
Transfer  Railroad  Bridge,  near  west  end 
of  Section  E,"  and  also  "for  supplying 
and  erecting  substructure  for  Kedzie 
Avenue  Bridge  on  Section  N,"  duly  pub- 
lished, giving  sixty  days'  notice,  as  re- 
quired by  the  Sanitary  District  Act,  the 
Board  would  now  proceed  to  open  bids 
received  in  response  to  same. 


The  Clerk  then  presented  and  opened 
the  bids  received,  as  shown  hereafter. 
At  the  conclusion  of  the  reading  of  the 
bids,  Mr.  Bold  en  week,  seconded  by  Mr. 
Braden,  then  moved  that  the  bids  just 
received  be  compiled,  summarized  and 
tabulated  by  the  Chief  Engineer,  and 
referred  to  the  Committee  on  Engi- 
neering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 


The  following  is 

THE  SCHEDULE  OP  BIDS  FOR  SUPPLYING  AND  ERECTING   SUPERSTRUCTURES  FOR 

CHICAGO,    MADISON    &   NORTHERN    RAILROAD    BRIDGE  NEAR   EAST  END 

OF  SECTION  N,  AND  CHICAGO  TERMINAL  TRANSFER  RAILROAD 

BRIDGE,  NEAR  WEST  END  OB  SECTION  E. 

Opened  November  3, 1897. 
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NAME  AND  ADDRESS  OF  BIDDER. 


Detroit  Bridge  and  Iron  Works,  Detroit,  Mich 

The  Youngstown  Bridge  Co.,  Youngstown  Ohio 

Edge  Moor  Bridge  Works,  Wilmington,  Del 

A.J.  Tullock,  Leavenworth,  Kas.  and  Chicago 

Wisconsin  Bridge  and  Iron  Co.,  Milwaukee,  Wis. . .  .'. 

American  Bridge  Works,  Chicago 

The  J.  G.  Wagner  Co.,  Milwaukee,  Wis 

Carnegie  Steel  Co.  (Limited),  Pittsburgh,  Pa 

New  Jersey  Steel  and  Iron  Co.,  Trenton,  N.  J 

The  King  Bridge  Co.,  Cleveland,  Ohio 

The  Toledo  Bridge  Co. ,  Toledo,  Ohio 

Pennsylvania  Steel  Co.  (loo.),  Pittsburgh,  Pa 


$  6,000 
6,000 
6.000 
6,000 
3,000 
6,000 
6,000 
6,000 
6,000 
6,000 
6,000 
6,000 


The  following  is 

THE  SCHEDULE  OF  BIDS  FOR  SUPPLYING  AND  ERECTING  SUBSTRUCTURE  FOR 

KEDZIE  AVENUE  BRIDGE  ON  SECTION  N  : 

Opened  November  5,  1807. 
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NAME  AND  ADDRESS  OF  BIDDER. 
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Hayes  Bros  ,  Janesvllle,  Wis I  $ 

Campbell  &  Brown,  Chicago I 

Mo  Arthur  Brothers  Co.,  and  Winston  &  Co.,  Chicago. 


Chicago  Star  Construction  and  Dredging  Co. 

J.  II.  Esson,  Chicago 

Ruddy  Contracting  Co.,  Chicago 


Chicago. 


1,000 
1,000 
1,000 
1,000 
1.000 
1,000 


The  following  are 

THE  BIDS  IN  DETAIL  FOR  SUPPLYING  AND  ERECTING  SUPERSTRUCTURE  FOB  CHICAGO, 

MADISON  4  NORTHERN  RAILROAD  BRIDGE  NEAR  EAST  END  OF  SECTION  N. 

in  Order  of  MagnUudt—Lmctst  Bid  Fint—Opentd  SovtnAtr  a.  iSflr. 
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Detroit  Brides  and  Iron  Workp.  Detroit, 

78,607  00 

79,850  00 
80.300  00 
80,892  00 

hi, aw  no 

81,950  00 

Ba.sMoo 

88.980  00 
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A.  J.  Tullock.  Leavenworth.  Has.  and  Cbf- 

20 

B 
8 

Cameffle  Steel  Co.  (Ltd.),  P1tt»hur«.  Pa.... 

Americiin  Briilse  Wrirks.  cliicac:!,  11) 

PennsylYanlaSteelCo.CIiio.).  Pltkibunr,  Pa 

The  New  Jersey  Steel  and  Iruii  Cu.,  Tren- 
ton, N.  J...... 

The  Viiunmitowi]  Bridge  Co.,  Youngs 
town,  0 

The  J.  Q.  Waener  Co..  Milwaukee.  Win.... 

K6.693 
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THE  BIDS  IN  DETAIL  FOB  SUPPLYING  AND  ERECTING  SUPERSTRUCTURE  FOR  CHICAGO 

TERMINAL  TRANSFER  RAILROAD  BRIDGE  NEAR  WEST  END  OF  SECTION  E. 

In  Qrdtr  of  Magnitude— Lomiii  Bid  Ftril  —  Opinid  November  3,  1307. 
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Wisconsin     Bridie    and    Iron    Co.,    Mil 
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31.974  00 
34,700  00 
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Detroit   Brldgo  and  Iron  Works.  Detroit. 

89 

13 

Pennsylvania  Steel  Co.  (Inc.),  Plttibunr.  Pa 

Oiirm.Kk' SleelCn.  (I.ttl.l.  PittsljUI-pf.  Ph.... 
TheJ.G.  Wanner  Co..  Milwaukee.  WIb  ... 
The     Youngstown    Brldgo    Co..    Youngs- 

15.098 

19.17 

November  3,| 

The  following  are 


0,930  on.  tds. 

"•So!*"* 

8,110  PT. 

piua.  tt-S  re 
IJKrr 

|J?|    Total. 

si  *-. 

|Jj|   Total. 

jfc*-'  Tot«i| 

November  3,] 


_4306— 


[1897. 


STRUCTURE   FOR   KEDZIE   AVENUE   BRIDGE   ON   SECTION    N. 
First  —  Opened  November  3,  1807. 


<*) 

'         (/) 

(?) 

(A) 

(0 

U) 

PILES,  25-30  FT. 

1,365  FT. 

PILES.  80-85  FT. 

1,865  ft. 

PILE8,  85-40  FT. 

1,865  ft. 

NATURAL  CE- 
MENT CONCRETE. 
270  CU.  TD8. 

PORTLAND  CE- 
MENT CONCRETE. 
1.085  CU.  YDS. 

MASONRY. 
1,828  CU.  YDS. 

TOTAL. 

Price 
per 
fin.  ft. 

Total. 

Total. 

© 

Total. 

&  CS.O 

Total. 

Total. 

£&5 

Total. 

$0.25 

$    841  25 

$0.18 

$   245  70 

$0.16 

$  218  40 

$8.25 

$   877  50 

$5.00 

$5,425  00 

$6.90 

$9,128  70 

$18,652  22 

28 

818  95 

i9 

259  85 

17 

282  05 

3  76 

1,012  50 

525 

5,696  25 

675 

8,980  25  »19,6?5  18 

24 
80 
87 
80 

827  60 
409  50 
505  05 
409  50 

26 
32 
88 
84 

354  90 

486  80 
618  70 
464  10 

28 
84 
89 
84 

882  20 
464  10 
582  85 
464  10 

3  50 
820 
8  75 
825 

945  00 

864  00 

1,012  50 

877  50 

525 
5  10 
5  70 
5  25 

5,696  25 
5,588  50 
6,184  50 
5,696  25 

850 
850 
8  00 
850 

11,245  60 
11,245  50 
10,584  00 
11,245  60 

21,212  41 
21,725  95 
21,808  90 
21,879  68 

ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  seconded  by  Mr.  MaUette,  the  Board  then  adjourned. 
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Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


NOVEMBER  10,  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  sixty-ninth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  November  10, 1897,  at  2:00 
o'clock  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On     roll-call     Messrs.     Boldenweck 
Braden,  Carter,  Jones,  Kelly,  Mallette, 
Smyth    and    Wen ter— eight     members 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  November,  3,  1897,  were  approved 
as  printed,  oii  motion  of  Mr.  Bolden- 
weck, seconded  by  Mr.  Smyth. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 

New  Jersey  Aristolype  Company  (photograph  supplies) $  200 

Chicago  Towel  Supply  Company  (toweling,  October,  18V7) 7  40 

Samuel  L.  Hanks  (ice,  October,  1897) 11  50 

A.  Menge  ( coal ,  river  office ) 1250- 
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John  B.  Davis  (boring  test  pile) $  25  68 

Wm.  McGinnis  (gauge  reading,  October,  1897) 10  00 

Mary  Kuak  (gauge  reading,  October,  1897) 10  00 

Wm.  Kirkbam  (gauge  reading  October,  1897) 10  00 

£.  Hastings  (gauge  reading,  October,  1897) 10  00 

Joseph.  Garlln  (gauge  reading,  October,  1897) 30  00 

Strom  berg,  Allen  &  Co.  (printing) 95  00 

The  Qunthorpe-  Warren  Printing  Company  (printing) 170  00 

Pearson  Bros,  (blue  prints) 21  67 

E.  R.  S  tin  able  (traveling  and  expense) 82  17 

J.  W.  Beard  ale  y  (traveling  and  expense) 22  88 

W.  T.  Keating  (traveling  and  expense) 88  96 

A.  Q.  Kyther  (traveling  and  expense) 18  20 

$       553  81 

CLERICAL  DEPARTMENT. 

White  Rock  Mineral  Spring  Company  ( water) $  S  75 

A.  P.  Little  (carbon  paper) 4  00 

Goes  Lithographing  Company  (letter  heads) 8  00 

$         is  76 

GENERAL  ACCOUNT. 

The  Inter-Ocean  (advertising  for  proposals) $  59  70 

The  Tribune  Company  (advertising  for  proposals ) 90  00 

The  Chicago  Evening  Post  Company  (advertising  for  proposals). ...  80  75 

The  Chicago  Chronicle  Company  (advertising  for  proposals) 60  80 

The  Chicago  Times- Herald  (advertising  for  proposals) 41  00 

The  Chicago  Dispatch  (advertising  for  proposals) 41  00 

Victor  F.  Lawson,  publisher  (advertising  for  proposals) 60  00 

Chicago  Journal  (advertising  for  proposals) 45  15 

Illinois  Staats-Zeitung  Company  (advertising  for  proposals) 89  75 

The  Abend  post  Company  (advertising  for  proposals) 82  50 

Freie  Presse  (advertising  for  proposals) 48  18 

The  Chicago  Daily  News  Company  (advertising  for  proposals) 84  00 

John  Anderson  Publishing  Company  (advertising  for  proposals). . .  42  00 

Svenska  Kurlren  (advertising  for  proposals) 56  00 

Calumet  Publishing  Company  ( ad vertislng  for  proposals ) 28  00 

The  Chicago  South  Side  Daily  Sun  (advertising  for  proposals) 18  00 

Eight  Hour- Herald  Company  (advertising  for  proposals) 42  00 

The  Observer  Publishing  Company  (advertising  for  proposals ) 42  00 

The  Economist  Publishing  Company  (advertising  for  proposals ) 42  00 

The  Engineering  News  Publishing  Company  (advertising  for  pro- 
posals ) 221  60  , 

The  Engineering  Record  (advertising  for  proposals) 198  20 

B.  Edwards  &  Co.,  publishers  (advertising  for  proposals) 82  54 

W.  D.  Boyce  Company  (advertising  for  proposals) 88  10 

Chicago  Arbelter  Zeitung  Company  (advertising  for  proposals) 9  00 

The  Chicago  Citizen  Company  (advertising  for  proposals) 9  00 

$•    1,50122 

POLICE  DEPARTMENT. 

McArtbur  Bros.  Company  (Kerosene) $  2  70 

P.  J.  Feeney  (horse  shoeing) 8  00 

Thomas  F.  Ryan  (paint,  etc) 9  82 

Thomas  Ludwig  (blacksmithing) 29  20 

H.J.  Doran  (expense) '..  7  46 

Wilson  Milton  (expense) 15  89 

Moore  &  Janes  (insurance) 222  00 
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MAINTENANCE  ACCOUNT. 

J.  W.  Beardsley  (expense) $         7  76 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Benezette  Williams  (Southwest  Boulevard  substructure) $  5,876  68 

Griffiths  &  MoDermott  Construction  Company  (Bear  Trap  Dam 

foundations).... 6,228  76 

The  Atchison,  Topeka  and  Santa  Fe  Railway  Company  (moving 

telegraph  wires) 119  00 

$  11.219  48 

Grand  Total $  18,667  04 

*  To  be  paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Wenter,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following  re- 
quisitions : 

No.  560,  Engineering  Department 
(sundry  supplies) $42  88 

No.  1084,  Clerical  Department  (sta- 
tionery)       7  76 

Mr.  Carter,  seconded  by  Mr.  Bolden- 
weck, moved  that  Requisitions  Nos.  550 
and  1084,  as  read  and  shown  above,  be 
allowed. 

On  roll-call  the  vote  stood :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  November  6, 
1897,  which  was  read,  and.  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE  REPORT: 

"  Chicago,  November  10, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I    beg  leave   to  report 


herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
November  6, 1897,  as  the  same  have  been 
reported  to  me: 

Engineering  department 120 

Maintenance 9 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 81 

Telephone  operator 1 

Total  employes 177 

Respectfully  submitted, 
(Signed)  Jas.  Reddick, 

Clerk." 

monthly  report  from   clerical  de- 
partment. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
October,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

the  report: 

"Chicago.  November  1, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  herewith  submit  the 
report  of  the  Clerical  Department  for  the 
month  of  October,  1897: 

The  total  expenditures  of  the  District 
for  the  month  was  $621,966  55,  of  which 
amount  the  sum  of  $141 ,2»4. 81  was  paid 
in  regular  warrants,  $106,941.72  in  1897 
Tax  Levy  Warranto  and  $378,720.02  bv 
the  Treasurer  of  the  District,  for  which, 
no  warrant  was  required. 

Of  the  amount  paid  by  the  Treasurer 
the  sum  of  $856,942.26  was  for  1896  Tax 
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Levy  Warranto  redeemed  and  $16,777.76 
for  interest  on  same. 

The  total  amount  expended  on  account 
of,  and  charged  to,  the  Clerical  Depart- 
ment during  the  month  of  October  was 
$40.89;  this  amount  being. for  general 
office  expense. 

There  are  no  outstanding  liabilities 
against  the  Clerical  Department  and  the 
expenditures  for  the  present  month  will 
be  about  $1,000.00. 

The  total  amount  expended  for  account 
of,  and  charged  to,  the  General  Account 
during  the  month  of  October  was  $2, 
556.08,  divided  as  follows: 

Kent  for  October $  558  88 

Advertising 407  15 

Printing 228  68 

Telephone  service 869  87 


General  expenses $     494  10 

Total $  2,666  08 


There  are  outstanding  liabilities  of 
about  $1,500.00  against  the  General  Ac- 
count for  advertising  and  the  expendi- 
tures for  the  present  month  will  be  about 
$1,500  00. 

Of  the  $881,818  appropriated  January 
20, 1897,  for  the  payment  of  departmental 
and  direct  operating  expenses,  tiiere 
were  expenditures  during  the  month  of 
$1,294.81,  leaving  the  unexpended  bal- 
ance of  the  appropriation  $167,912.94. 

Of  the  total  amount  of  1896  Tax  Levy 
Warrants  issued,  there  is  now  outstand- 
ing the  sum  of  $209,410.65  and  of  the 
1897  Tax  Levy  Warrants  issued  to  date 
the  total  amount  is  now  outstanding  and 
amounts  to  the  sum  of  $1,529,845.50. 


The  following  is  a  tabulated  statement  of  total  expenditures  for  the  month  of 
October : 


ACCOUNT. 

Regular 
Warrants. 

1897  Tax 

Levy 
Warrants. 

Paid  by 
Treasurer. 

Total  for 
Month* 

Eng.  Dept. — Construction  Acct. . 

$       475  88 

$    2,105  80 
64,869  08 

$    2,581  18 

64,869  08 

Clerical  Department 

40  89 
108  44 

40  89 

Law  Department— Land  Account 
General  Account 

5,016  55 

82,575  55 

2,125  29 

250  00 

5.119  99 

32,575  55 

480  79 

181  46 

100,000  00 

40,000  00 

112  85 

2,556  06 

881  46 

Bond  Account 

100,000  00 

Interest  and  Premium 

40,000  00 

Maintenance  Account 

112  85 

1896  Tax  Warrants  redeemed . . . 

$856,942  26 
16,777  76 

856,942  26 

Int.  on  Tax  Warrants  redeemed . 

16,777  76 

Total   (inclusive   of   warrants 
redeemed 

$141,294  81 

$106,941  72 

$373,720  02 

$621,956  55 

(Signed) 


Respectfully  submitted, 

Jab.  Reddick,  Clerk. 


n 


MONTHLY  REPORT  FROM  LAW  DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
October,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 


The  following  is 

the  report: 

"Chicago,  November  9,  1897. 
To  the  Honorable  the  Board  of  Truetm 
of  the  Sanitary  District  of  Chicago: 
Gentleman— I  herewith  submit  the 
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port    of   the  Law  Department  for   the 
month  of  October,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

GENERAL  EXPENSES. 

Court  costs $   851  30 

Right  of  way 640  00 

Expense  account. ....   3,801  64 
Printing  and   station- 
ery         39  70 

$5,882  64 

LAND    ACCOUNT. 

Bight  of  way   for  which    deeds   have 
passed: 

Will  County $28,800  00 

Cook  County 2,500  00 

$31,800  00 

ABSTRACT  ACCOUNT. 

Will  County . 1 , 962  90 

Total $38,595  54 


There  are  outstanding  agreements  on 
various  tracts  of  land  in  Will  and  Cook 
Counties,  amounting  to  twenty  thousand 
($20,000.00)  dollars.  Of  these  two  tracts 
in  Joliet,  viz. :  Tract  No.  59  for  four- 
teen hundred  ($1,400.00)  dollars,  and 
Tract  No.  57  for  three  thousand  ($3,000.00) 
dollars  have  passed  into  possession  of 
the  District  since  November  1.  There  is 
also  a  credit  of  seventy-five  ($75.00)  dol- 
lars for  the  sale  of  building  on  contract 
Section  4,  to  be  placed  in  favor  of  the 
Land  Account  for  October.  The  Cook 
County  transfer  enumerated  above  is 
Tracts  6  and  7,  Chicago  River. 

The  litigation  at  Joliet  has  been 
pushed  vigorously.  In  the  case  of  the 
District  versus  John  £.  Bush  et  al., 
after  a  trial  lasting  nearly  a  month,  the 
jury  on  November  4,  rendered  a  verdict 
awarding  defendants  nineteen  thousand 
($19,000.00)  dollars  for  the  property 
taken  and  damaged.  This  award  in- 
cluded certain  water  power  rights  ap- 
purtenant to  the  premises.  It  was  re- 
Sirded  as  a  substantial  victory  for  the 
istrict. 

The  motion  for  a  new  trial  in  the 
Adam  Dam  case  has  been  prepared  and 
filed  and  will  shortly  be  disposed  of. 

A  petition  for  change  of  venue  from 
Will  County  has  been  prepared  in  the 
big,  or  omnibus  case,  together  with 
numerous  affidavits  supporting  same,  al- 
leging the  prejudice  of  the  inhabitants 
of  Will  County.  This  will  be  shortly 
presented  to  the  court  for  decision. 


In  addition  to  the  above  right  of  way 
proceedings  at  Joliet,  numerous  com- 
munications have  been  had  with  the  of- 
ficers of  the  Pennsylvania  Company  re- 
lating to  a  settlement  of  the  by  pass 
question  along  the  Chicago  River,  and  a 
joint  conference  arranged. 

The  following  cases  have  been  brought 
and  decided  during  October,  1897  : 

In  the  Circuit  Court  of  Cook  County 
the  A.  K.  Beck  Lumber  Company  ver- 
sus William  and  Alfred  Harlev,  Board 
of  Commissioners  of  Cook  County  and 
the  Sanitary  District  of  Chicago,  Gen- 
eral No.  176474.  A  creditor's  bill  for 
four  thousand  five  hundred  ninety-four 
and  eighty-two  one-hundredths  ($4,- 
594.82)  dollars. 

In  the  Circuit  Court  of  Cook  County 
Archibald  McArthur  and  Arthur  F. 
Mc Arthur,  surviving  members  of  the 
firm  of  McArthur  Brothers,  composed 
of  James  McArthur,  deceased,  and  the 
said  Archibald  and  Arthur  F.  McArthur 
versus  the  Sanitary  District  of  Chicago, 
General  No.  176623.  This  is  an  assumpsit 
suit,  apparently  for  extras,  for  seventy 
thousand  ($70,000.00)  dollars. 

In  the  Superior  Court  of  Cook  County, 
Lemont  State  Bank  versus  Thomas  H. 
Nolan  and  Sanitary  District  of  Chicago, 
General  No.  186576,  a  creditor's  bill  for 
sixty- two  and  fifty  one-hundredths 
($62.50)  dollars. 

In  the  Circuit  Court  of  Cook  County, 
Kasmar  Maciejski,  alias  Tony  Miller,  for 
use  of  Daniel  S.  Evans  versus  Griffiths 
and  McDermott  Construction  Company, a 
corporation,  John  Griffiths,  Michael  Mc- 
Dermott and  Frank  S.  McCain  and  the 
Sanitary  District  of  Chicago,  General 
No.  176864.  A  personal  injury  suit  for 
twenty-five  thousand  ($25,000. 00)  dollars. 

In  the  Superior  Court  of  Cook  County, 
Mike  Cuculich  versus  The  Sanitary  Dis- 
trict of  Chicago,  Griffiths  and  McDer- 
mott Construction  Company,  General 
No.  186689.  An  assumpsit  suit  for  two 
thousand  ($2,000.00)  dollars. 

In  the  case  of  George  F.  Blake  Manu- 
facturing Company  versus  The  Sanitary 
District  of  Chicago  the  abstract  and 
briefs  have  been  prepared  and  filed  in 
the  Appellate  Court,  First  District.  The 
case  will  be  taken  at  this  term  of  court. 

In  the  case  of  Ricker,  Lee  &  Com- 
pany versus  The  Sanitary  District  of 
Chicago,  in  the  United  States  Circuit 
Court,  the  exceptions  to  the  Master's  re- 
port were  argued  before  Judge  Grosscup 
\  and  same  overruled.     The  findings  of 
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the  Master  were  sustained,  holding  that 
the  contract  on  Section  F,  between  com- 
plainant and  the  District  be  cancelled 
and  set  aside  because  of  misrepresenta 
tion  as  to  the  character  of  the  material 
to  be  excavated. 

The  case  of  The  Sanitary  District  of 
Chicago  versus  James  W.  Martin,  Coun- 
ty Collector  of  Will  County,  has  been 
submitted  and  taken  by  the  Illinois  Su- 
preme Court  at  this  term  of  court. 

The  Supreme  Court  of  Illinois,  in  af- 
firming the  lower  court  in  the  case  of 
Chester  S.  Allen  versus  Patrick  C.  Haley 
et  al.,  asserts  that  in  condemnation  pro- 
ceedings the  District  acquires  and  holds 
the  absolute  title  to  the  lands  condemned. 
This  is  an  important  decision  in  that  it 
gives  the  District  the  right  to  hold,  use 
and  own  its  lands  absolutely,  whether 
purchased  or  acquired  by  condemnation. 

The  above  matters  have  been  attended 
to  in  addition  to  the  regular  routine  work 
of  the  department. 


Respectfully  submitted, 


(Signed) 


Frbdk.  W.  C.  Hayes, 

Attorney." 


REPORT  ON  NOTICE  OP  CLAIM  OP  MICHAEL 
CUCULICH  POR  LIEN  AGAINST  GRIF- 
FITHS &  M'rfERMOTT  CONSTRUCTION 
COMPANY. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Committee  on  Judiciary 
with  reference  to,  and  accompanied  by, 
notice  of  claim  of  Michael  Cuculich 
against  Griffiths  &  McDermott  Construc- 
tion Company,  for  the  sum  of  $1,800 
for  excavating  dirt  and  other  material 
from  Section  1,  the  report  recommending 
that  in  making  final  payment  with  said 
Griffiths  &  McDermott  Construction 
Company,  said  amount  to  be  reserved 
from  the  sums  to  be  paid  said  contractors 
until  said  claim  is  settled  or  adjudicated, 
or  until  the  further  order  of  the  Board; 
and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


The  following  is 

THE  REPORT  I 

"Chicago,  November  1, 1897. 

To  thfi  Honorable  the  Board  of   Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Ju- 
diciary would  respectfully  report  to  your 
Honorable  Body  that  there  has  been  filed 
with  the  Clerk  of  the  District  a  claim  by 
Michael  Cuculich  against  Griffiths  & 
McDermott  Construction  Company,  as 
contractors  on  Section  one  (1)  of  the 
Main  Channel,  for  the  sum  of  thirteen 
hundred  ($1,300)  dollars  for  excavating 
dirt  and  other  material  from  said  section 
under  a  contract  made  with  said  con- 
tractors. And  your  Committee  recom- 
mends that  in  making  the  final  payment 
with  said  Griffiths  A  McDermott  Con- 
struction Company  said  amount  be 
reserved  from  the  sums  to  be  paid  said 
contractors  until  said  claim  is  settled  or 
adjudicated,  or  until  the  further  order  of 
the  Board. 

Returned  herewith  is  said  notice  for 
filing. 

Respectfully  submitted, 
(Signed)  J.  P.  Mallette, 

Alex.  J.  Jones, 
J.  C.  Bbadbn. 

Committee  on  Judiciary." 


PURCHASE  OP  RIGHT  OF  WAT  LANDS  FROM 
MART  LOUISE  AND  MART  J.  RUGG  AND 
HUSBANDS,  AND  ROSE  MoGOVERN. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering  setting  forth 
that  an  agreement  has  been  reached 
with  certain  parties  mentioned  for  the 
purchase  of  certain  lands  as  set  forth  in 
the  report,  and  recommending  that  the 
Clerk  of  the  District  be  authorized  and 
directed  to  pay  on  the  voucher  of  the 
Attorney  to  Mary  Louise  Rngg  and  Mary 
J.  Rugg,  or  such  person  as  may  be  law- 
fully authorized  to  receive  the  same  for 
them  the  sum  of  $600  and  to  Rose  Mc- 
Govern  the  sum  of  $1,600.  in  full  pay- 
ment  for  the  lands  respectively  described ; 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 
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On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Boldenweok,  Brad  en,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and  W en- 
ter—eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT  : 

••Chicago,  November  7, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  with  the  persons  hereinafter 
mentioned  for  the  purchase  of  lands 
*  necessary  for  the  corporate  purposes  of 
the  District  at  the  prices  hereinafter 
stated,  to- wit: 

From  Mary  Louise  Rugg  and  husband 
and  from  Mary  J.  Rugg  and  husband 
the  lands  hereinafter  described  for  the 
sum  of  five  hundred  (9600.00)  dollars. 

From  Rose  McGovern  the  land  herein- 
after described  for  the  sum  of  fifteen 
hundred  ($1,500.00)  dollars. 

Your  Committee,  therefore,  recom- 
mend that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay,  on  the 
voucher  of  the  Attorney,  the  sum  of  live 
hundred  ($500.00)  dollars  to  Mary  Louise 
Rugg  and  Mary  J.  Rugg,  or  to  such 
other  person  as  may  be  lawfully  author- 
ized to  receive  the  same  for  them,  in  full 
Eayment  for  the  following  described 
inds,  to-wit: 

Lot  fifteen  (15)  on  the  north  side  of 
Sheridan  street  and  Lot  sixteen  (16)  on 
the  northeast  corner  of  Sheridan  and 
River  streets,  in  Murphy  &  Bennitt's 
Subdivision  of  Block  one  hundred  and 
nine  (109)  in  School  Section  Addition  to 
Joliet.  Said  premises  lying  and  being 
situate  in  the  City  of  Joliet,  County  of 
Will  and  State  of  Illinois,  and  described 
upon  the  Tract-Indexes  of  the  District  as 
Tracts  Nos.  120  and  121. 

To  Rose  McGovern  the  sum  of  fifteen 
hundred  ($1,500.00)  dollars  in  full  pay- 
ment for  the  following  described  land, 
to  wit: 

Lot  Ave  (5)  in  Block  seventy-nine  (79) 
of  School  Section  Addition  to  the  City 
of  Joliet,  being  described  as  Tract  No. 
ninetv- seven  (97)  on  the  Tract  Books  of 
the  District,  said   premises   lying  and 


being  situate  in  the  City  of  Joliet,  in  the 
County  of  Will  and  State  of  Illinois. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

J.  C.  Braden, 

Z.  R.  Carter, 

Alex.  J.  Jones, 

Thomas  A.  Smyth, 

Wm.  Boldenweok. 

J.  P.  Mallette, 

Thomas  Kelly, 

Joint  Committee  on  Finance  and  Engi- 
neerinv." 

report  on  bids  for  supplying  and 
erecting  certain  super  and  sub- 
structures op  bridges  and  award 
op  contract8  therefor. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineering 
with  reference  to  bids  for  supplying  ana 
erecting  the  superstructures  for  the  Chi- 
cago, Madison  and  Northern  Railroad 
Bridge,  and  Chicago  Terminal  Transfer 
Railroad  Bridge,  and  substructure  for 
Kedzie  Avenue  Bridge,  presented  and  re- 
ferred to  that  Committee  at  the  meeting 
held  November  8,  1897  (page  4802  of  the 
Proceedings),  the  report  recommending 
that  the  contract  for  the  superstructure 
of  the  Chicago,  Madison  and  Northern 
Railroad  Bridge  be  let  to  the  Toledo 
Bridge  Company;  for  the  superstructure 
of  the  Chicago  Terminal  Transfer  Rail- 
road Bridge,  to  the  Wisconsin  Bridge 
and  Iron  Company,  and  for  the  sub- 
structure of  the  Kedzie  Avenue  Bridge 
to  the  Chicago  Star  Construction  and 
Dredging  Company,  at  the  prices  set 
forth  in  the  report;  and  also  rec- 
ommending that  the  President  and 
Clerk  of  the  District  be  authorized  and 
directed  to  execute,  on  the  part  of  the 
District,  said  contracts  when  the  same 
shall  have  been  executed  by  the  said 
firms  and  proper  bonds  furnished  by  said 
firms,  subject  to  the  approval  of  the 
Committee  on  Finance,  all  as  set  forth  in 
the  report;  and  also  recommending  that 
the  checks  submitted  on  behalf  of  other 
bidders  be  returned  to  them,  except  those 
of  the  three  lowest,  which  the  Commit- 
tee recommends  be  held  until  the  said 
contracts  and  bonds  have  been  executed 
and  filed  in  manner  as  aforesaid;  and  the 
report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
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that  the  Clerk  be  directed  to  immediately 
notify  the  bidders  to  whom  said  contracts 
have  been  awarded  to  call  and  execute 
said  contracts. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mai  let  te,  Smyth  and 
Wen ter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  November  9, 1897. 

To  the  Honorable  the  Board  of  Trustees 
ot  the  SkmUary  District  of  Chicago: 

Gentlemen  —  Your  Committee  on 
Engineering,  to  whom  was  referred 
(page  4308  of  Proceedings)  the  bids  upon 
the  work  hereinafter  mentioned,  here- 
with respectfully  reports  to  your  Honor- 
able Body,  as  follows:  The  Chief  Engi- 
neer of  the  District,  in  his  report  of  the 
5th  inst.  to  your  Committee,  has  tabu- 
lated, in  the  order  printed  in  the  Pro- 
ceedings of  the  Board  at  pages  4804, 4805 
and  4806,  all  the  bids  received  upon  the 
work  of  constructing  the  superstructure 
of  the  Chicago,  Madison  and  Northern 
Railroad  Company's  bridge  on  Section  N, 
the  superstructure  of  the  Chicago  Ter- 
minal Transfer  Railroad  Company's 
bridge  on  Section  E,  and  the  sub- 
structure of  the  Kedzie  Avenue  bridge  at 
Kedzie  avenue.  And  your  Committee 
reports  that  it  has  carefully  considered 
and  examined  each  list  of  the  several 
bids  submitted  unon  the  work  heretofore 
advertised,  which  is  more  particularly 
described  in  the  Proceedings  of  the  Board 
at  the  pages  hereinabove  referred  to. 
And  your  Committee  finds  that  the  lowest 
bidders  upon  the  work  so  advertised  are 
as  f olio  WD : 

Upon  the  work  of  constructing  the 
superstructure  of  the  Chicago,  Madison 
and  Northern  Railroad  bridge,  the 
Toledo  Bridge  Company  of  Toledo,  Ohio. 

Upon  the  work  of  constructing  the 
superstructure  of  the  Chicago  Terminal 
Transfer  Railroad  bridge,  the  Wisconsin 
Bridge  and  Iron  Company. 

Upon  the  work  of  constructing  the 
substructure  of  the  Kedzie  Avenue 
bridge,  Chicago  Star  Construction  and 
Dredging  Company. 


And  your  Committee  having  fully  dis- 
cussed the  financial  responsibility  of  each 
of  said  bidders,  have  determined  that 
the  interests  of  the  District  would  be 
best  subserved  by  accepting  the  bids,  re- 
spectively, of  the  contractors  for  the 
work  hereinabove  set  forth. 

Your  Committee,  therefore,  recom- 
mends that  the  contracts  for  the  execu- 
tion of  said  work,  in  the  manner  as  de- 
scribed in  the  advertisement,  plans  and 
specifications,  be  let  as  follows: 

To  the  Toledo  Bridge  Company,  Toledo, 
Ohio,  the  lowest  bidder,  the  work  here- 
inafter described  at  the  following  price, 
$71,164.00: 

Superstructure  Chicago,  Madison  and 
Northern  Railroad  bridge,  Section  "N": 

Two  and  seven- tenths  (2.7)  cents  per 
pound,  soft  steel. 

Four  and  one-half  (4%)  cents  per 
pound,  steel  castings. 

Two  and  one- half  (2}£)  cents  per 
pound,  iron  castings. 

Twenty-five  (25)  cents  per  pound, 
phosphor  bronze. 

To  the  Wisconsin  Bridge  and  Iron 
Company,  the  lowest  bidders,  the  work 
hereinafter  described,  at  the  following 
price,  $28,877.00: 

Superstructure  Chicago  Terminal 
Transfer  Railroad  Company's  bridge. 
Section  "E": 

Two  and  three-quarters  (2%)  cents  per 
pound,  soft  steel. 

Four  and  one-half  (4%)  cents  per 
pound,  steel  castings. 

Three  (8)  cents  per  pound,  iron  cast- 
ings. 

Twenty-five  (25)  cents  per  pound, 
phosphor  bronze. 

To  Chicago  Star  Construction  and 
Dredging  Company,  the  lowest  bidders, 
the  work  hereinafter  described,  at  the 
following  prices: 

Substructure  of  Kedzie  Avenue  bridge 
on  Section  "N": 

Thirty-five  (35)  cents  per  cubic  yard 
for  excavation. 

Seventeen  ($17)  dollars  per  1,000  feet 
sheet  piling. 
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Twenty-two  ($32)  dollars  per  1,000  feet, 
timber  in  foundations. 

Twenty -five  (25)  cents  per  lineal  foot 
for  piles  20-35  feet. 

Twentv-five  (35)  cents  per  lineal  foot 
for  piles  25-80  feet. 

Eighteen  (18)  cents  per  lineal  foot  for 
piles  30-85  feet. 

Sixteen  (16)  cents  per  lineal  foot  for 
piles  35-40  feet. 

Three  and  twenty- live  one  hundredths 
($3.25)  dollars  per  cubic  yard  natural 
cement  concrete. 

Five  ($5.00)  dollars  per  cubic  yard 
Portland  cement  concrete. 

Six  and  ninety  one- hundredths  ($6.00) 
dollars  per  cubic  yard  masonry. 

Therefore,  your  Committee  recom- 
mends that  the  President  and  Clerk  of 
the  District  be  authorized  and  directed 
to  execute,  on  the  part  of  the  District, 
said  contracts  in  the  form  submitted  with 
said  advertisement,  a  copy  of  which  is 
hereto  attached,  as  soon  as  the  same  shall 
have  been  executed  by  said  firms,  re- 
spectively, and  bonds  furnished  by  each 
of  said  firms,  upon  each  of  said  contracts 
so  awarded  as  follows:  By  the  Toledo 
Bridge  Company,  Toledo,  Ohio,  a  bond  in 
the  sum  of  twenty  thousand  ($20,000.00) 
dollars;  by  the  Wisconsin  Bridge  and 
Iron  Works,  a  bond  in  the  sum  of  fi  if  teen 
thousand  ($15,000.00)  dollars;  by  the 
Chicago  Star  Construction  and  Dredging 
Company,  a  bond  in  the  sum  of  five 
thousand  ($5,000.00)  dollars.  Each  of 
said  bonds,  however,  to  be  accompanied 
by  a  surety  company  satisfactory  and 
subject  to  the  approval  of  the  Finance 
Committee. 

In  conclusion  your  Committee  recom- 
mends that  the  checks,  submitted  on  be- 
half of  the  other  bidders  with  their 
respective  bids  on  said  work,  be  returned 
to  them,  respectively,  excepting,  how- 
ever, the  checks  submitted  by  the  three 
lowest  bidders  upon  each  of  the  several 
portions  of  the  work  herein  awarded, 
which  your  Committee  advises  and 
recommends  be  held  by  the  District  until 
the  contracts  upon  each  portion  of  the 
work  specified,  as  aforesaid,  have  been 
executed  by  the  contractors  designated 
in  the  above  report  and  bonds  furnished 
by  them  m  manner  as  aforesaid. 

Accompanying  this  report  is  the  report 
of  the  Chief  Engineer  and  the  tabulated 


statement  of  bids  prepared  by  him  and 
thereto  attached. 

Respectfully  submitted, 

(Signed)  Jos.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 
Wm.  Boldenweck, 
Z.  R.  Carter, 
Thomas  A.  Smyth, 
J.  P.  Mallette, 
Frank  Wbnter, 
Thomas  Kelly, 

Committee  on  Engineering." 

(Accompanied  by  report  of  Chief  En- 
gineer and  tabulation  of  bids). 

change  of  route  for  tail  race  from 
lockport  to  joliet. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to  change  of  route  for 
Tail  Race  from  the  Controlling  Works  at 
Lockport  to  the  City  of  Joliet;  the  report 
being  accompanied  by  a  plat  of  proposed 
route,  reviewing  the  situation  in  detail 
and  recommending  that  the  route  known 
as  "Central  Route"  be  adopted,  and  that 
the  offers  of  certain  property  owners  for 
the  sale  to  the  District  of  the  Norton  Wire 
Mills  and  other  property  necessary,  be 
accepted,  and  that  the  President  and 
Clerk  be  authorized  to  draw  a  warrant 
for  the  sum  of  $175,000  for  the  purchase 
of  same,  as  described  in  the  report ;  the 
report  also  recommending  that  the  action 
of  the  Chief  Engineer  in  notifying  pros- 
pective bidders  for  the  construction  of 
the  Tail  Race  and  Weir  Dam  that  bids 
called  for  by  advertisement  on  Novem- 
ber 10, 1897,  would  be  receivd,  be  rati- 
fied; and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly.  Mallette,  Smyth  and  Wen- 
ter—eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE    REPORT  1 

'•Chicago,  November  7, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  En- 
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gineering  has  carefully  considered  the 
communication  from  the  Chief  Engineer 
relative  to  the  several  proposed  routes 
for  the  Tail  Race  from  the  Controlling 
Works  at  Lockport  to  the  City  of  Joliet. 

This  Committee  reports  that  it  has 
duly  considered  the  advantages  of  each 
of  the  several  routes  proposed  and  the 
comparative  cost  of  construction  thereof. 
The  two  routes  most  favored  were  the 
so-called  West  Route  and  the  Central 
Route.  Bids  upon  the  former  route  were 
solicited  a  short  time  ago,  and  the  cost  of 
construction  thereof  found  to  be  five 
hundred  and  twenty-two  thousand 
($522,000)  dollars,  with  an  additional  ex- 
pense of  one  hundred  thousand  ($100,000) 
dollars,  necessary  for  the  development  of 
the  wheel  pits  for  water  power,  which 
formed  a  part  of  said  project.  From 
the  bids  so  received,  and  other  recent  de- 
velopments, it  is  found  that  the  cost  of 
the  Central  Route  will  be  about  two  hun- 
dred and  sixty- five  thousand  ($265,000) 
dollars,  which  amount  includes  ninety 
thousand  ($00,000)  dollars  for  construc- 
tion and  one  hundred  and  seventy-five 
thousand  ($175,000)  dollars  for  right  of 
way,  making  a  saving  of  about  three 
hundred  and  fifty- seven  thousand  ($857,- 
000)  dollars  to  the  District  in  the  cost  of 
construction  of  the  Tail  Race. 

By  reason  of  this  saving,  and  consider- 
ing the  decrease  in  the  revenues  of  the 
District  caused  by  the  low  assessed  valu- 
ation of  property,  as  shown  by  the  Presi- 
dent's financial  message  (page  4275  of 
Proceedings),  this  Committee  deems  it 
wise  and  judicious  that  the  central  route 
be  adopted  by  the  District  for  the  con- 
struction of  the  Tail  Race  from  the  Con- 
trolling Works  at  Lockport  to  Joliet. 

Heretofore  it  has  been  impossible,  by 
reason  of  the  excessive  price  asked  for 
the  land,  mills  and  water  power  at  Lock- 
port,  to  consider  the  development  of  the 
so-called  Central  Route.  Since  the  adver- 
tisement for  the  Tail  Race  and  Weir  Dam, 
however,  a  written  offer  of  sale  for  the 
property  known  as  the  Norton  Mills. 
Wire  Mills  and  other  property  necessary 
has  been  submitted,  at  one  hundred  and 
seventy-five  thousand  ($175,000.00)  dol- 
lars. 

The  Committee,  therefore,  in  consider- 
ation of  the  premises,  recommends  that 
such  offer  be  accepted,  and  the  President 
and  Clerk  of  the  District  be  authorized 
to  draw  a  warrant  for  one  hundred  and 
seventy  five  thousand  ($175,000.00)  dol- 
lars for  the  purchase  thereof,  said  lands 
being  described  as: 

Tract  49  A  —  A  tract  of  land  in  the 


southwest  quarter  (#)  of  Section 
twenty-two  (22),  Township  thirty-six  (88} 
North,  Range  ten  (10),  East  of  the  Third 
Principal  Meridian.  Beginning  at  the 
southeast  corner  of  the  southwest  quar- 
ter (%)  of  8ection  twenty-two  (82), 
Township  thirty-six  (86)  North,  Range 
ten  (10);  thence  west  along  the  south 
line  of  said  section  two  hundred  seventy- 
two  and  seventy-four  one-hundredths 
(272.74)  feet;  thence  northeasterly  three 
hundred  ninety-six  and  sixty-seven  one- 
hundredths  (896.67)  feet,  on  a  line  inter* 
seating  the  east  line  of  said  southwest 
quarter  ()£)  three  hundred  thirty-one 
and  fifteen  one- hundredths  (881. 15)  |  feet 
north  of  southeast  corner  of  said  quarter 
Q4Y,  thence  northeasterly  forty-eight 
and  eleven  one- hundredths  (48.11)  feet 
to  a  point  in  the  east  line  of  said  south- 
west quarter  (J£)  three  hundred  forty- 
eight  and  forty-eight  one-hundredths 
(848.48)  feet  north  of  southeast  corner; 
thence  south  along  said  east  line  of 
quarter  (J£)  to  place  of  beginning. 

Also  the  following  described  property, 
to- wit: 

Tract  50  A— A  tract  of  land  lying  in 
the  south  half  {%)  of  Section  twenty- 
two  (22)  and  in  southwest  Quarter  (J£)  of 
Section  twenty- three  (28),  Township 
thirty-nine  (80)  North,  Range  fourteen 
(14),  East  of  Third  Principal  Meridian,  de- 
scribed as  follows:  Beginning  at  the 
southwest  corner  of  the  southeast  quar- 
ter Q4)  of  said  Section  22,  86,  10;  thence 
north  three  hundred  forty-eight  and 
forty-eight  one-hundredths  (848.48)  feet 
to  a  point  in  the  west  line  of  said  south- 
east quarter  ()£);  thence  northeasterly  to 
a  point  In  the  north  line  of  south  half 
(}4)  of  said  southeast  quarter  (J£)  five 
hundred  seven  and  seventy  one-hun- 
dredths (507.70)  feet  east  of  northwest 
corner  of  said  south  half  (J£)  of  south- 
east quarter  (J£);  thence  easterly  along 
said  north  line  of  south  half  (J£)  twelve 
hundred  seventy- four  and  forty-six  one- 
hundredths  (1,274.46)  feet;  thence  north 
fifty-one  and  three-quarters  (51&)  de- 
grees east  to  the  northerly  bank  of  the 
Desplaines  River;  thence  southeasterly 
along  a  line  at  right  angles  to  the  gen* 
era!  course  of  the  river  to  the  center 
,  thread  of  the  river;  thence  southwesterly 
along  said  center  thread  to  a  point  in  a 
line  drawn  at  right  angles  with  said 
center  thread,  said  line  running  to  a 
point  in  the  east  line  of  said  section 
where  it  intersects  the  southerlv  bank  of 
river;  thence  southeasterly  along  said 
Hoe  to  Raid  point  in  east  line;  thence 
south  along  said  east  line  on  Section  ten 
(10)  to  the  southeast  corner  of  said 
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tion;  thence  west  along  the  south  line  of 
section  to  its  intersection  with  the  south 
bank  of  river;  thence  northwesterly  at 
right  angles  to  the  general  course  of  the 
river  to  the  center  thread  of  river; 
thence  southwesterly  along:  said  center 
thread  to  a  point  in  a  line  drawn  at  right 
angles  to  said  center  thread,  said  line 
running  to  a  point  in  the  south  line  of 
said  section  where  it  intersects  the  north- 
erly bank  of  river;  thence  northwesterly 
along  said  line  to  said  point  in  south  line; 
thence  west  along  said  south  line  of  sec 
tion  to  the  place  of  beginning;  except- 
ing therefrom  the  right  of  way  of  the 
Chicago,  Santa  Fe  and  California  Rail 
way.  and  the  right  of  way  of  the  Chi- 
cago and  Alton  Railroad,  east  of  its 
intersection  with  the  Chicago,  Santa  Fe 
and  California  Railway;  and  the  said 
sum  to  be  paid  upon  the  delivery  of 
sufficient  warranty  deeds  conveying 
good  title  thereto,  free  and  clear  of  all 
liens  and  encumbrances  whatsoever. 

The  Committee  further  reports  that 
the  purchase  of  the  property  which  is 
herein  recommended  places  the  Sanitary 
District  in  absolute  control  of  every 
possible  development  of  water  power 
between  the  Controlling  Works  and  the 
Upper  Pool  and  leaves  the  question  of 
such  development  upon  maximum  lines 
open  for  future  determination. 

The  Committee  also  recommends  that 
the  action  of  the  Chief  Engineer  in  noti* 
fying  all  prospective  bidders  for  the  con- 
struction of  the  Weir  Dam  and  Tail 
Race  at  Lockport,  that  such  bids  as 
called  for  by  the  advertisement  on  No- 
vember 10  would  not  be  received  and 
acted  upon,  and  revoking  said  invitation 
for  bids,  be  and  the  same  is  hereby  rati- 
fied. 

Attached  hereto  is  a  plat  of  said  premi- 
ses above  described. 

Respectfully  submitted, 

(Signed)  J.  C.  Bradkn, 

Chairman. 
Alex.  J.  Jones, 
Wm.  Boldknweck, 
Z.  R.  Carter, 
Thomas  Kelly, 
J.  P.  Mallette, 
Frank  Wenter, 
Thomas  A.  Smyth. 
Committee  on  Engineering." 

(Accompanied  by  plat.) 


PROPOSED  REMOVA.L  OF  STATE  DAMS  NO.    v 
1  AND  2  AT  JOLIET. 

Under  the  head  of  new  business  Mr. 
Jones  presented  and  read  an  order  re- 
ferring to  the  authority  vested  by  law 
in  the  District  for  the  removal  of  ob- 
structions in  the  Desplaines  and  Illinois 
Rivers  wherever  it  shall  be  necessary  to 
prevent  overflow  or  damage  and  direct- 
ing that  the  Engineering  Department 
make  preparations  for  the  removal  of 
State  Dams  No.  1  and  2  in  the  City  of 
Joliet  and  along  th«  route  of  our  channel 
immediately  after  the  close  of  canal  navi- 
gation,on  or  about  November  20, 1897,  and 
that  the  Police  Department  be  instructed 
to  prepare  for  such  proper  patrol  of  said 
locality  as  will  secure  the  safety  of 
human  life  and  property  in  the  neigh- 
borhood. 

Mr.  Mallette,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  order  be  referred 
to  the  Joint  Committee  on  Judiciary  and 
Engineering  with  instructions  to  report 
back  at  the  next  regular  meeting  of  the 
Board. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bold  en  week,  Brad  en,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter— eight.    Nays— None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  order: 

Whereas,  The  Sanitary  District  of 
Chicago,  under  authority  vested  in  it  by 
Section  23  of  the  "Act  to  create  Sanitary 
Districts,  and  to  remove  obstructions  in 
the  Desplaines  and  Illinois  Rivers,"  is 
empowered  to  "remove  obstructions  in 
the  Desplaines  and  Illinois  Rivers  wher- 
ever it  shall  be  necessary  to  do  so  to  pre- 
vent overflow  or  damage  along  said 
river ;'  and 

Whereas,  Under  the  reports  of  the 
Engineering  Department,  and  the  plans 
adopted  by  this  Board,  it  is  apparent  that 
the  dams  commonly  known  as  State 
Dams  No.  1  and  2,  situated  in  the  City 
of  Joliet,  and  along  the  route  of  our 
Channel,  are  such  obstructions  as  will 
cause  serious  overflow  and  damage  along 
the  Desplaines  River,  unless  removed; 
and 

Whereas,  The  Sanitary  District  of 
Chicago,  by  resolution  adopted  on  Sep- 
tember 15,  1897,  communicated  to  the 
Commissioners  of  the  Illinois  and  Mich- 
igan Canal  on  September  16,  1897,  our 
plans   in  regard    to,  and   showing  the 
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necessity  of,  the  removal  of  these  dams, 
to  which  communication  the  said  Canal 
Commissioners  have  utterly  failed  to 
make  response;  therefore,  be  it 

Ordered,  By  the  Board  of  Trustees  of 
of  the  Sanitary  District  of  Chicago,  that 
the  Engineering  Department  be  directed 
to  make  preparations  for  the  removal 
of  said  dams  by  dynamite,  or  otherwise, 
immediately  after  the  close  of  canal  navi- 
gation, on  or  about  November  20,  1897, 
and  that  the  Police  Department  be  in- 
structed to  prepare  for  such  proper  police 
patrol  of  said  locality  at  the  time  of  such 
operations  as  will  secure  the  safety  of 


human  life  and  the  protection  of  property 
in  the  neighborhood  o?  said  dams." 

ADJOURNMENT. 

On  motion  of  Mr.  Carter,  seconded  bv 
Mr.  Wenter,  the  Board  then  adjourned. 
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—OP    THE— 


Board  of  Trustees 


—OP    THE — 


Sanitary  District  of  Chicago. 


NOVEMBER  17,  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  seventieth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  November  17,  1897,  at  2:00 
o'clock  P.  M. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Car- 
ter, Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — seven  members,  were  present, 
Mr.  Braden  arriving  subsequently. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  Now  mber,  10,  1897,  were  approved, 


as  printed,  on  motion   of  Mr.  Bolden- 
weck, seconded  by  Mr.  Wenter. 

i 

VOUCHER. 

The    Clerk    presented    the   following 
voucher: 

*  Maintenance  Account — Weaver 
Coal  Company  (coal) $397  14 


*  To  be  paid  by  warrant,  with  interest  coupon 
attached^  arawn  against  the  tax  levy  for  1897. 

Mr.  Boldenweck,  seconded  by  Mr. 
Wenter,  moved  that  the  voucher,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette  and  Wenter— six.  Nays 
— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  November  18, 
1897,  which  was  read,  and.  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE    REPORT  : 

"Chicago,  November  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
November  18,  1897,  as  the  same  have 
been  reported  to  me: 

Engineering  department 107 

Maintenance 9 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 82 

Telephone  operator 1 

Total  employes 165 

Respectfully  submitted, 
(Signed)  Jas.  Reddick, 

Clerk:1 

MONTHLY    REPORT    FROM     ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  October,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  Nov.  16,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operations  of  the  Engineering 
Department  for  the  month  of  Octo- 
ber, 1897;  also  a  classified  statement  of 
expenses  to  November  1st,  1897.  The 
expenses  for  the  month  of  October 
were  as  follows: 

Salaries $  12,153  04 

Supplies,  etc. 1,570  11 

Contractors1  estimates 80,683  73 


Total, 


I  estimate  the  expenses  of  the  Depart- 
ment for  November  (including  final  esti- 
mates for  Sections  1  and  D)  will  be 
$300,000.00. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


"Chicago,  Nov.  13, 1897. 

Isham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sir— I  herewith  submit  the  re- 
port of  the  work  of  construction  for  the 
month  of  October,  1897.  accompanied 
by  the  usual  tabulated  statements, 
showing  its  condition  up  to  November 
1st,  1897. 

The  weather  during  the  month  was 
exceptionably  favorable  for  good  prog- 
ress. Rain  was  recorded  on  one  day 
only.  Thermometer  readings  varied  be- 
tween 46  and  88  degrees  Fahrenheit. 

The  value  of  the  work  done  on  Main 
Channel  during  the  month  is  $70,572.59 
and  on  bridges  $20,756.89,  a  total  of 
$91,829.48;  details  of  same  being  given 
in  tabulated  statement  herewith. 

On  the  Chicago  River  Improvement 
one  dredge  worked  the  entire  month, 
loading  147  scows,  making  20,800  cubic 
yards  measured  in  place,  which  is  90  per 
cent  of  what  the  scow  measurement 
would  give.  Work  was  begun  the  latter 
part  of  the  month  on  the  improvement 
of  the  river  at  "Collision  Bend,"  be- 
tween Twenty  second  and  Halsted  streets, 
250  lineal  feet  of  docking  having  been 
removed  preparatory  to  widening  the 
Channel  some  50  feet  and  rebuilding  the 
dock. 

Section  "O" — A  wheel  scraper  force, 
furnished  by  Hayes  Bros.,  constructed  the 
approaches  to  the  Temporary  Pontoon 
Bridge,  removing  5.603  cubic  yards  from 
Borrow  Pits  and  the  double  width  Chan- 
nel, and  this  temporary  road  was  paved 
with  crushed  stone  and  cinders.  The 
East  Temporary  Truss  Bridge  was  trans- 
ferred on  scows  by  McMahon  &  Mont- 
gomery Co.  to  its  location  in  the  Pontoon 
Bridge  crossing. 

The  driving  of  foundation  piles  and 
excavation  for  the  north  abutment  of 
the  Southwest  Boulevard  Bridge  was 
completed;  the  excavation  by  derrick 
for  the  south  abutment  was  completed 
and  the  driving  of  piles  for  same  con- 
tinued until  the  end  of  the  month. 

A  carpenter  force  was  busy  all  of  the 
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dam  for  the  center  pier,  and  was  nearly 
ready  for  launching  at  the  end  of  the 
month.  Stone  for  this  bridge  arrived  in 
canal  boat  and  was  unloaded  on  both 
banks  of  the  Main  Channel.  A  force  of 
stone  cutters  were  at  work  recutting 
some  of  the  stone  unloaded.  A  voucher 
was  made  for  7,449  cubic  yards  of  exca- 
vation, 8,000  lineal  feet  of  piles  driven 
and  one-fourth  of  the  lump  sum  coffer 
dam  price. 

The  vthree  Dipper  Dredges  continned 
work  between  tne  Pan  Handle  and  C.t 
M.  &  N.  Railway  crossings  until  Octo 
ber  7th,  after  which  date  only  two 
dredges  were  worked  in  this  part  of  the 
Channel.  One  of  the  dredges  began  ex- 
cavating a  channel  parallel  and  adjacent 
to  the  temporary  channel  east  of  West- 
ern Avenue  crossing.  This  was  done  to 
make  room  for  the  coffer  dam  for  the 
•center  pier  of  the  Southwest  Boulevard 
Bridge  and  also  to  straighten  the  Chan- 
nel for  the  McMahon  &  Montgomery 
scow  fleets.  The  dredge  then  began 
dredging  a  site  for  the  landing  of  the 
coffer  dam,  the  depth  of  water  to  be  16 
feet.  The  dredge  failed  to  dredge  this 
•depth  of  water  according  to  soundings* 

The  output  of  the  three  dredges  dur- 
ing the  month  was  52,656  cubic  yards  in 
78  shifts,  an  average  of  721  cubic  yards 
per  shift. 

One  thousand  one  hundred  and  sev- 
enty-eight cubic  yards  were  vouchered 
for  Hayes  Bros,  for  resloping  the  pit  or 
channel  under  the  Pan  Handle  tempor- 
ary bridge. 

Two  horse  power  and  two  steam  der- 
ricks were  added  to  the  plant  on  this 
section,  and  two  steam  pile  drivers  in- 
stalled temporarily. 

Section  "jY"  —  The  Osgood  steam 
shovel  and  work  train  plant,  consisting 
of  about  fourteen  Peteler  cars  of  three 
cubic  yards  capacity,  began  work  on 
October  9th.  Filling  the  Southwest 
Boulevard  was  resumed  in  the  neighbor- 
hood of  Twenty-fourth  street.  The 
steam  shovel  and  incline  conveyor  plant 
continued  work  all  month  with  more 
than  usual  delays. .  The  output  was  28,- 
898  cubic  yards  in  33)£  shifts,  an  aver- 
age of  about  785  cubic  yards  per  shift. 

The  grading  of  the  Twenty -sixth  street 
Santa  Fe  line  deviation  was  continued 
until  October  8th,  an  increase  of  1,101 
cubic  yards  was  allowed. 

The  timber  for  the  temporary  trestle 
bridge  for  this  deviation  arrived  October 
24th,  and  the  construction  of  this  bridge 
was  commenced  October  26th. 


A  wheel  scraper  force  worked  all  the 
month  in  the  Kedzie  Avenue  Bridge  pit, 
the  output  being  4,798  cubic  yards.  The 
plant  was  increased  by  two  locomotives 
and  about  one-half  mile  of  railroad 
track. 

Section  *'  G"— The  scraper  force  grad- 
ing the  Santa  Fe  deviation  continued 
work  with  an  output  of  15,898  cubic 
yards. 

The  construction  of  the  substructure 
of  the  permanent  Santa  Fe  Bridge  was 
commenced  on  October  6th.  The  exca- 
vation for  the  abutments  and  center  pier 
was  completed.  On  account  of  the  en- 
gine being  found  too  light  and  a  new 
one  installed,  and  delay  in  receiving  tim- 
ber, only  three  days  were  spent  in  driv- 
ing foundation  piles  for  the  south  abut- 
ment. 

Crushed  stone,  sand  and  Bedford  di- 
mension stone  was  delivered  on  the  work; 
4,528  cubic  yards  excavation  were 
vouchered  at  the  end  of  the  month. 

Plant  was  increased  by  one  steam  pile 
driver,  two  steam  derricks  and  one  small 
piston  pump. 

Section  ".F"— The  steam  shovel  and 
incline  conveyor  plant  continued  work 
with  an  output  of  28,012  cubic  yards  in 
89  shifts,  an  average  of  718  cubic  yards 
per  shift. 

On  October  7th  the  Weir-McKechney 
Company's  bridge  conveyor  collapsed, 
due  to  the  pressure  of  the  incline  con- 
veyor spoil. 

Section  "  E" — The  temporary  bridge 
over  the  almost  completed  Main  Chan- 
nel was  completed  October  8th  and  the 
Summit-Lyons  road  traffic  was  turned 
over  it. 

The  part  of  the  temporary  road  be- 
tween the  Illinois  and  Michigan  Canal 
and  Main  Channel  was  completed  and 
gravelled,  and  the  temporary  road  be- 
tween the  Main  Channel  and  Desplaines 
River  was  graded  and  traffic  turned  on 
to  it  October  20th. 

The  excavation  of  rock  between  Sta- 
tions 478  and  482  was  continued  with  an 
output  of  5,241  cubic  yards.  The  two 
shovels  removed  47,076  cubic  yards  in 
41  shifts,  an  average  of  1,143  cubic  yards 
per  shift. 

Preparations  were  being  made  at  the 
end  of  the  month  for  the  excavation  of 
rock  near  Station  491 . 

Section  "D"--A  section  gang  made 
some  repairs  on  the  Calumet  Terminal 
temporary  bridge  over  the  Main  Chan- 
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nel  during  three  days  of  the  latter  part 
of  the  month. 

Section  "  C  "  —  About  18,800  cubic 
yards  were  excavated,  of  which  5,100 
cubic  yards  were  slope  washouts,  back 
filling  and  revetting  with  hard  material. 

Section  "A"— About  7,400  cubic  yards 
were  excavated  during  the  month,  the 
most  of  which  consisted  in  cleaning  up 
bottom  slopes. 

Section  1 — Three  thousand  cubic  yards 
were  allowed  October  16th  on  finals. 
Plant  idle  and  being  removed  from  sec- 
tion. 

Pumping  Station,  Section  H  —  The 
rotary  pump  only  has  been  run.  It  has 
held  the  water  at  grade  throughout  the 
month,  running  day  and  night  continu- 
ously. 

Bear  2  rap  Dam  Foundations,  Etc— 
The  derricks  on  excavation  have  worked 
48.4  shifts,  moving  1,163  cubic  yards  of 
material.  All  suitable  stone  was  used 
by  the  crusher, which  worked  19.5  shifts. 
The  channeler  worked  5.7  shifts,  com- 
pleting its  work  on  the  18th  inet.  Drill- 
ing was  discontinued  on  the  20th  inst. 

With  the  exception  of  Sundays  and 
the  80th  inst.,  concrete  was  laid  daily 
throughout  the  month.  The  location 
and  yardage  of  the  same  are  shown  in 
the  following  table: 


Classification  and  Location. 


Concrete  and  Masonry— 
Between  Sluice  Gate  Piers. 

Between  Abutments 

Retaining  Wall 

North  Abutment 

South  Abutment 


Totals.. 
Excavation. 


Oft 


482 


879 
800 


1,161 
1,168 


ll 


1,571 
888 
660 

1,835 
707 


5,056 
7,834 


Respectfully  submitted, 
(Signed)  Thos.  T.  Johnston, 

AseU  Chief  Engineer." 


"Chicago,  Nov.  10,  1897. 
Isham  Bandolph,  Esq.,  Chief  Engineer: 

Bear  Sir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  October  was  as  follows: 

Work  on  the  Regulating  Works  and 
Tail  Race  was  continued ;   considerable 


time  and  attention  has  been  given  to  the 
inspection  of  the  foundations  of  Bear 
Trap  Dam.  Work  has  been  carried  on 
in  connection  with  plans  for  the  develop- 
ment of  water  power  at  Lockport  and 
Joliet.  Plans  for  two  intercepting  sew- 
ers at  Joliet,  which  will  have  to  be 
built  in  connection  with  Route  ••  C."  are 
about  completed. 

Some  time  has  been  devoted  to  plana 
for  improving  the  North  and  South 
Branches  of  Chicago  River  and  also 
the  improvement  of  the  Stock  Yards 
Slip. 

The  testing  of  cement  for  use  in  bridge 
foundations  and  Regulating  Works  was 
continued,  as  was  also  the  work  of  pre- 
paring record  photographs  and  the  main- 
tenance of  water  guages. 

Inspection  of  the  Main  Channel  was 
continued.  Some  time  has  been  given 
to  hydraulic  data  pertaining  to  the  Chi- 
cago, Desplaines  and  Illinois  Rivers  and 
to  Lake  Michigan. 

During  the  entire  month  the  survey 
party  was  engaged  on  right  of  way  sur- 
veys at  Joliet  in  connection  with  the 
Adams  and  Bush  properties. 

The  platting  of  notes  on  the  North 
Branch  survey  was  finished  to  Touhy 
Avenue,  which  is  the  north  line  of  Rog- 
ers Park. 

The  detail  plans  for  the  Pittsburg, 
Cincinnati,  Chicago  and  St.  Louis  Rail- 
way Company *s  oridge,  Section  "  O,'* 
are  now  ready  and  being  traced  and  esti- 
mates of  weights  have  been  checked  ; 
some  checking  has  also  been  done  on 
stress  sheets. 

The  detail  plans  for  the  Atchison,  To- 
peka  and  Santa  Fe  Railway  Company's 
draw  span  at  Twenty-sixth  street  have 
been  completed  and  drawings  submitted 
to  the  railroad  company  for  approval. 

The  detail  plans  for  the  Atchison,  To- 
peka  and  Santa  Fe  Railway  Company's 
draw  span  at  LeMoyne  are  also  com- 
pleted and  submitted  to  the  railroad 
company  for  approval. 

Stress  sheets  and  general  plans  for  the 
Summit  and  Lyons  road  draw  span  have 
been  completed. 

Detail  plans  have  been  commenced  for 
the  superstructure  of  the  Southwest 
Boulevard  and  Western  Avenue  Bridge. 

Plans  and  estimates  as  well  as  bill  of 
material  for  the  temporary  four  track 
trestle  bridge  for  the  Pittsburg,  Cincin- 
nati, Chicago  and  St.  Louis  Railroad 
Company  have  been  completed. 
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Plans  for  the  temporary  trestle  of  the 
Atchison,  Topeka  and  Santa  Fe  Railway 
Company  at  Twenty- sixth  street  have 
been  completed. 

Estimates  and  sketches  for  the  aque- 
duct for  the  Illinois  and  Michigan 
Canal,  near  Joliet,  have  been  made. 

The  regular  platting  was  continued  on 
the  following  maps : 

The  watershed  map  of  Chicago  and 
vicinity ;  the  contour  maps  between 
Lockport  and  Leraont ;  the  200  foot  scale 
map  of  Joliet  and  vicinity ;  the  200-foot 
scale  map  of  the  Chicago  River  and  the 
60  foot  scale  map  of  the  North  Branch 
of  the  Chicago  River. 

The  following  drawings  were  made: 
Two  tracings  of  parts  of  200-foot  scale 


map  of  the  Chicago  River ;  map  and  de- 
scriptions of  the  land  of  the  Pennsyl- 
vania Company  along  the  Chicago  River 
near  Van  Buren  street ;  maps  for  con- 
demnation suite,  Joliet ;  profiles  of  Jack- 
son, Cass  and  Jefferson  streets,  Joliet ; 
plan  and  profile  intercepting  sewer, 
Joliet ;  profiles  Stephens  street,  Lemont, 
showing  proposed  change  of  grade ; 
plans,  etc.,  of  the  Bush  property,  Joliet, 
for  condemnation  suit,  and  a  map  of 
land  belonging  to  Henry  along  Sanitary 
District  right  of  way  near  Joliet. 

The  expenses  for  November  will  be  ap- 
proximately the  same  as  for  October. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Engineer.99 
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STATEMENT   SHOWING   CONDITION  OP 


AMOUNT  DONK 
BBR, 

DURING  OCTO- 

1897. 

TOTAL.  DON'S  TO 

DESIGNATION. 

Main  Channel. 

Ma- 
sonry. 

Main  Cfiavuel. 

. 

Glacial 
Drift. 

Solid 
Rock. 

Piles. 

Giaolal 
Drift. 

76,000 

Solid 
Rock. 

Retaining 

Wall. 

20,800 

. 

1,884,336 

N 

29,797 

603,782 

728,180 

1,102,980 

1.149,031 

1.159,384 

994,070 

1,861,914 

999,768 

1,583,960 

1,916,012 

1368.663 

1,570,036 

2,548,876 

1,280,066 

724,905 

425,705 

1,096,746 

952,526 

683,248 

181,721 

50,170 

76,692 

31.743 

44,021 

44,030 

83  810 

880,165 

85.324 

M 

L 

i 

K 

I 

H 

G 

F 

28.012 
47,076 

E 

5,291 

i 

6.716 
66,140 

D : 

c 

13,b00 

B 

15,686 

12,800 

649,300 

483,760 

780,778 

262,428 

878,609 

549,355 

890,989 

1,141,252.1 

1,003,769 

1,141,890 

969,711 

998,709 

1,083,665 

1.022.796 

647.089 

8,538 

A 

7,400 

1 

8,000 

67.900 

2 

38.506 

3 

14.039 

4 

68,169 

5 

56,0591 

6 

SO  361.7 

7 

6.179.9 

8 

2,874.9 

9 

10 

11 

12 

9.288.91 

18 *,.. 

10.888 

14 

83,567.8 

15 

44,811.2 

800 

8,000 

1,190 

W.  A.  and  S.  W.  Blvd.  Bridge,  Sec.  0. 

7,449 

8,788 

i 

i 

\ 

A.,  T.  &  S.  P.  Ry.  Bridge.  Seo.  G 

19,921 

61,018 

i 

.     ..     '. 

i 

i 

1 

283,692 

9,091 

3,000 

1,190 

25,087,469 

11.983,770.1 

372^533  54 

*  19.678— Masonry  and  Concrete. 
t226-  Retaining  Wall. 
X  Masonry  and  Concrete, 
t  Retaining  Wall. 
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CONSTRUCTION  CONTRACTS  NOVEMBER  1,  1807-YARD  AGE: 


_.__                                                                                            ESTIMATED  REMAINING  TO  BE 
DATB*                                                                                                                      DONE. 

PERCENTAGE    COM- 
PLETED. 

River  Diversion. 

Piles. 

i 
i 
Masonry. 

\ 

Main  (JJiannel. 

Main 

Chan- 

;  nel  Ex- 

•cavat'n 

R.  D. 
Exca- 
vation. 

Ma- 
sonry 
and 
Concr't 

Glacial       Solid 
Dritt.        Rock. 

i 
Glacial       Solid 
Drift.      |  Rock. 

Piles. 

Masnry 

and 
Concr't 

Piles. 

i 

5-24,000 
264,409 
510,111 

1    12.67 
,    88.96 
54.20 
100 



i 

i 

i 

i 

4159 
81,558 

. 

99.62 
97.88 

100 
91.04 
97.04 
90.49 
81.28 
99.81 
98. 86 
,  100 
98.95 
99.66 

100 

100 

100 

100 

100 

100 
98.87 

100 

100 

100 

100 

100 

100 

100 

100 
78.28 

i 

I 

1 

98,142 

41,210 

88,341 

282,870 

179,447 
96,718 

' 

16,724 
72,049 
18,860 

100 
100 

1 

1 

162,587 
212,486 
859,853 
174,655 

20,893 

100 
100 
100 
100 
100 

100 
100 
100 
100 
100 
100 
100 
100 
100 

100 
100 

I 

27,088 
2,465 

8,798 

♦228 

t99.81 

100 

100 

100 

100 

100 

100 

100 

119,234 

106,808 
12,256 

17,857 

118,647 

97.917 

48,102 
99.899 
16,873 
58,276 
15,677 
7,475 

57,902 

19,782 

40,768 
80.813 

\ 

i 

t 

i 

12,699 

11,789 

100 
100 
100 
100 
52.24 

i 

- 

619 

, 

5,081 

800 

1.960 
17,950 
17,840 
18,600 

8,960 

4,646 
4,289 
3,785 
2,382 
2.746 
1  930 

7,809 

2,425 
10.669 
3,651 
1,165 
3,016 

79.94 

.00 

i 

.00 

98.18 

.00 

,            i 

.00 

1,041.84 

100 

1,793,088 

258,659  '     7,809 

6,122.84    •      1,916,112 

126,208 

59,810 

1 19,904   i,    95.09 

II 

100 

t99.98 
£*>8  73 

11.55 

November  17,] 


—4327— 


[1897. 


8TATBMENT   SHOWING   CONDITION    OF  CC 


AMOUNT  EARNED  DURING  OCT.,  *07. 

▲MOUNT  EARNED  TO   DATE. 

Designation. 

Main 
Channel. 

Bridges. 

GenU. 

i 
i 

Total.    j 

Main 
Channel. 

River 

Diversion. 

Bridges. 

Gencn 

Chicago  River  Improve- 

$  4,380  50 
12,556  17 
15,000  01 

$  4,880  50. 
17,064  61 
15,060  01, 

$     14,877  50 
801,445  73 
155,478  64 
168,015  #6 
217,287  06 
287,800  54 
280,846  00 
288,880  80 
880.860  06 

O 

$4,408  84 

$  28,768  78 
847  TO 

N 

$     4KI 

M 

L 

, 

K • 

i 

I 

H 

G 

-ft* 

F 

8,863  54 
16,414  28 

1,500  86 

0,854  40 

9ftft.«l4  71 

$      60,758  08 

88,001  00 

1,000  00 

88,106  10 

50,451  34 

115,741  78 

148,008  20 

63,100  86 

888  42 

88,804  43 

11,154  81 

55,011  87 

74,551  10 

80,488  83 

28,578  72 

78,72<)58 

48,654  48 

21,768  52 

1,590  86 
4.177  68 

&&< 

B 

16,414  22 '        481.21  ft  22 

491 

D 

586,825  17 
438,516  30 
438.086  48 

HS1 

c 

3,843  00 

3,848  00 

Ml 

B 

Hit 

A 

2,866  85 

2,400  00 

2.266  25 
2,400  00 

706,037  75 
1,804,241  04 
877,605  00 
840,058  08 
075,848  08 
744,706  11 
686,882  00 
728.544  74 
886,703  28 
705.850  58 
021,541  47 
707,717  50 
838.834  7l 
810,388  10 
081,457  10 
551,015  8> 
21K.ftfifi  02 

1 

1,980  00 

HI 

8 

ill 

8 

1 

4 

si 

5 

6 

7 

40,975  51 

15,968  68 

154  92 

4*1 

8 

V9i 

0 

10 

1 

&ft*i 

11 

1 

12 

3Sfi 

13 

14 

15 

117  61 

Disposal  Wks.,Lockport 

5,070  00 

5.070  66' 

lS^Kl 

W.  A.  AS.  W.  Blvd.  Br., 
Sec.  0 

8,778  20 

8,778  20 

88,025  87 
21,398  40 

C.,M.&  N.R.  U.Br.,  Sec.  N 

AM  T.  &  S.  F.  Br  ,  Sec.  N 

A., T.  &  S.  F.  Br.,  Sec.  G 

5,804  40; 

5,804  40 

17,401  65 

C.    &   C.   T.    Ry.    Br., 

1 

S..  J.  &  B.  Ry.  Co.'a  Br.. 

i 

1 

4°1,9S4  62i 

i 

ClliUfl 

Totals 

$70,572  5J 

$80,756  bOJ 

$01,820  48 '  $17,85'\407  70  $  1,002,885  20 

$108,778  48' 
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Amount 

Total. 

■■»— 

,.™„. 

J 

TotaL 

Main 
Channel. 

„««.. 

Perce  utHlTOB 

Vouchl™. 

Total. 

i 

a 

|       14,87?  6(1 

S       0.177  00 

388.861  1- 

!«*»»  06 

317.887  06 
ar.,-.*  M 
88MU  no 
aw.ftsi  !■: 
sbi.im  te 

3W.SM7  S3 
883.671  «: 
6I6J«7  U 
416.476  48 

«»•  v:  :- 
8"7.»r  s? 
i.ierut  iv 

04O.O7S86 
WIJBI  S3 

73S.K60B* 
713.108  8". 

i.m.«n  a 
IWBJW  r. 

86M4B  M 

810.888  IB 
081,4-17  10 
S.W.OW4S 
107 At  K 

18,06183 

I7.0-J9  SH 

31,898  40 

$  oo.is*  ar 

W.708  87 
I06JJM0  4S 

t      00.133  30 
63.730  87 
108^80  48 

•     ljweo 

86.106  11 
10.484  08 

>       8340  81 
Or'-.  K 

}    6.700  60 

44,1166  88 
*M0*  41 

?,■«■  i 

810  8V 
7.888  « 

is.*  :  IS 
1I.38SHC 

vteiwt  It 
i£fii  ■ 

4.SUOH6 

£8,44!  It 
11,688  K 
41.424  <« 

4.000  at 

6,088  88 

6,0*8  88 

M3JM  SC 

87.080  41 
86.048  88 
78,378  16 
60.616  60 

11.086  8< 

40488  01 

74,074  01 

61.017  71 

1.601  08 

8.104  16 
0.400  00 

S.I'M  VS 
8,400  00 

11J.6TH  K 
163.l«f  38 

648  it 
716  88 

1*3*3  11 
163.708  11 

14.787  04 

14,787  04 

860,640  « 

KIB.3HH  IS 
981.467  W 
86*,oia4( 

87.71*  40 

97.718  40 

1*^77  70 

6,3*8  76 

18,301  46 

}  70.887  10 

70.88T  10 

,310« 

1,878  66 

8,006  00 

40.018  89 

83.806  68 
*6*t4  36 

17,101  00 

40,046  i- 

aow  w 

35.884  M. 

17,1*1  01 

18.060  00 

8.176  tl 

3JT78  44 

6,161  88 

41,084  68 

SIB,D9e,197  03 

J1S,16S,?B7  68 

1538,388  60 

1176.079  SB 

■    716,380  *fl 

1    668.027  41 

1      88,173  04 

1880,400  66 

!i 


i  iit-iii  1 11 1  s  ■ !  i  «  m 


frrrr-: : :  •:;■:;;; ;  ;-h-:  :i ;-— la--  i.nr;  :!-«**, 
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AGREEMENT  WITH  ATCHISON,  TOPEKA  & 
SANTA  FE  RAILWAY  IN  REFERENCE  TO 
MAINTENANCE  AND  OPERATION  OF 
8WING  BRIDGES. 

The  Clerk  presented  a  report  from  the 
President  and  Chief  Engineer  setting 
forth  that,  pursuant  to  Article  4,  Section 
2  of  the  contract  between  the  Atchison, 
Topeka  &  Santa  Fe  Railway,  an  agree- 
ment has  been  made  with  the  President 
and  Chief  Engineer  upon  the  several 
items  entering  into  the  maintenance  and 
operation  of  the  several  swing  bridges  to 
be  erected  by  the  District  across  its  Main 
Channel  for  the  use  of  said  company, 
the  agreement  being  submitted  there- 
with; and  the  report  and  accompanying 
agreement  were  read. 

Mr.  Boldenweck,  seconded  by  Mr. 
Carter,  moved  that  the  report  be  re- 
ceived, printed  and  placed  on  file,  the 
accompanying  agreement  approved,  and 
the  action  of  the  President  and  Chief 
Engineer  in  executing  the  same  be  rati- 
fied and  confirmed. 

On  roll-call  the  vote  stood:  Teas- 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven*    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  November  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Pursuant  to  Article  4, 
Section  2  of  the  contract  between  this 
District  and  the  Atchison,  Topeka  and 
Santa  Fe  Railway,  we  have  agreed  with 
the  President  and  Chief  Engineer  of  that 
company,  upon  the  several  items  enter- 
ing into  the  maintenance  and  operation 
of  the  several  swing  bridges  to  be 
erected  by  this  District  across  its  Chan- 
nel for  the  use  of  the  said  company,  and 
we  submit  this  agreement  herewith. 

We  are  to  be  permitted  to  erect  swing 
bridges  in  lieu  of  fixed  bridges  and  they 
are  to  be  accepted  and  operated  under 
all  of  the  terms  and  conditions  provided 
for  fixed  bridges  in  the  contract,  until 
they  are  required  to  be  operated  as 
swing  bridges,  at  which  time  the  pro- 
visions of  the  agreement,  which  we  now 
submit,  are  to  become  operative,  and 
such  sum,  in  addition  to  the  capitaliza- 
tion which  shall  have  been  paid  under 
the  terms  of  the  contract  relating  to 
fixed  bridges,  as  is  required  to  maintain 


and   operate   the    bridges  as   movable 
structures  must  then  be  paid . 

Respectfully  submitted. 

(Signed)  Thomas  Kelly, 

President." 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


The  following  is 

the  agreement: 

The  provisions  of  the  contract  dated 
the  25th  day  of  May,  1806,  between  the 
Sanitary  District  of  Chicago  and  the 
Atchison,  Topeka  and  Santa  Fe  Rail- 
way Co.,  to  be  extended  to  September 
1st,  1899,  except  Section  2  of  Article  4 
providing  for  arbitration,  in  lieu  of 
which  we  recommend  as  follows: 

That  fixed  spans  may  be  so  designed 
as  to  admit  of  being  changed  into 
movable  spans,  in  accordance  with  Sec- 
tion 1,  Article  4. 

And  in  that  event  the  Sanitary  Dis- 
trict shall  pay  to  the  railroad  company 
as  compensation  for  the  operation  and 
maintenance  of  said  draw  bridges  and 
for  general  depreciation  and  wearing  out 
of  same  and  for  assuming  all  liability  of 
accident  thereto,  the  following  sums  in 
addition  to  those  provided  for  in  Sec- 
tions 15, 16,  17  and  18  of  Article  1  of  said 
contract,  to  be  determined  as  follows: 

(a)  For  the  annual  depreciation  and 
wearing  out  of  the  superstructures  of  the 
bridges  and  for  increased  liability  to  ac- 
cident the  sum  of  one-half  of  one  per 
cent  (%%)  of  the  total  cost  of  the  iron 
and  steel  in  the  trusses,  floor  and  bracing 
of  the  said  structures  erected  in  place, 
exclusive  of  the  rotating  machinery,  cir- 
cular tracks,  wheels,  steel  facing  of 
drum,  racks,  pinions  and  shafting, 
boilers,  engines,  and  all  fixtures  and  ap- 
purtenances belonging  thereto;  the  drum 
to  be  classed  as  a  part  of  the  truss- 
system. 

(6)  For  annual  depreciation  and  main- 
tenance and  liability  to  accident  of  the 
entire  rotating  machinery,  including 
circular  tracks,  wheels,  steel  facing  of 
drum,  racks,  pinions,  shafting,  boilers 
and  engines,  and  the  wedge  shoes  of  end 
supports  and  all  attachments  and  ap- 
purtenances thereto,  the  sum  of  seven 
and  one-half  (?K%)  P61*  cent  of  the  en- 
tire cost  of  same  in  place. 

(c)  For  the  annual  depreciation  and 
maintenance  of  pile  and  frame  protection 
piers,   and   for  liability  of  accident  to- 


November  17,] 


—4332  - 


[1897. 


same,  the  sum  of  twelve  and  one-half 
(12^£%)  per  cent  of  the  entire  cost  of 
said  structure. 

(d)  For  the  annual  compensation  for 
operating  said  draw  spans,  includirg 
wages  of  engineers,  tower  men,  lamp 
men  and  all  others  employed  in  con- 
nection with  operating  and  maintaining 
the  bridges  and  interlocking  plants  con- 
nected therewith;  also  for  fuel,  oil, 
waste  and  all  other  supplies  and  mate- 
rials and  including  the  maintenance  and 
depreciation  of  said  interlocking  plants, 
the  sum  of  forty-three  hundred 
(94,300.00)  dollars  for  each  of  said  draw 
or  movable  bridges. 

(e)  The  aggregate  of  the  foregoing 
amounts  shall  be  ascertained  and  veri- 
fied by  the  Chief  Engineer  of  the  Sani- 
tary District  and  the  Chief  Engineer  of 
the  said  Santa  Fe  Company  in  advance 
of  changing  and  converting  the  said 
bridges  from  fixed  spans  to  draw  or 
movable  spans,  and  twenty  (20)  times  the 
sum  so  determined  shall  be  paid  by  the 
Sanitary  District  to  the  Railway  Com- 
pany before  the  said  bridges  shall  be 
operated  as  draw  or  movable  structures. 

We  also  recommend  that  Article  4, 
Section  1,  be  amended  by  adding: 

And,  further  provided,  that  in  all 
cases  where  the  center  pier  of  said  draw 
or  movable  bridges  is  within  the  Channel 
of  said  Drainage  Canal  that  a  suitable 
protection  pier  shall  be  constructed  of 
piles  and  frame  work  in  accordance 
with  plans  and  specifications  to  be  ap- 

S roved  by  the  Engineer  of  the  Kansas 
Sompany,  and  also  to  be  subject  to  the 
approval  of  the  State  or  Federal  au- 
thorities, should  the  same  acquire  or 
assume  jurisdiction  over  said  Channel. 

(Signed)  James  Dun, 

Chief  Engineer  A.,  T.  d-  S*  F.  By. 

I&H&M  Randolph, 

Chief  Engineer  Sanitary  District  of  Chi- 
cago. 

Accepted  for  A.,  T.  &  S.  F.  Ry.: 

E.  P.  Ripley, 

President. 

Accepted  for  Sanitary  District: 

Thomas  Kelly, 

President. 

October  27th,  1897." 


REPORT     ON      PROPOSED     REMOVAL     OF 
STATE  DAMS  NO.  1  AND  2  AT  JOLIET. 

Mr.   Mallette,  Chairman,  presented  a 


report  from  the  Joint  Committee  on  Ju- 
diciary and  Engineering  with  reference 
to,  and  accompanied  by,  an  order  direct- 
ing that  the  Engineering  Department 
make  preparations  for  the  removal  of 
State  Dams  No.  1  and  2  in  the  Gity  of 
Joliet,  presented  and  referred  to  that 
Committee  at  the  meeting  held  Novem- 
ber 10, 1897,  (page  4318  of  the  Proceed- 
ings) the  report  recommending  that  the 
Engineering  Department  of  the  District 
be  directed  to  make  preparations  for  the 
removal  of  all  obstructions  in  the 
Desplaines  River  necessary  for  the 
construction  and  completion  of  the 
Channel  through  Joliet  according  to  the 
plans  heretofore  adopted  by  the  Board 
of  Trustees;  and  the  report  was  read. 

Mr.  Mallette,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"  Chicago,  November  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Your  Joint  Committee 
on  Judiciary  and  Engineering  to  whom 
was  referred  (page  4318  of  Proceedings) 
the  order  for  the  removal  from  the  Des- 
plaines  River  of  State  Dams  No.  1  and 
No.  2,  reports  herewith  that  your  Com- 
mittee has  carefully  considered  the  sub- 
ject matter  of  said  order  and  re- 
spectfully presents  the  reasons  why 
it  favors  the  adoption  of  the  or- 
der  referred  to.  The  District  haa 
adopted  a  plan  by  ordinance  which  in- 
volves an  extension  of  the  level  of  the 
upper  basin  southwards  to  a  point  below 
Dam  No.  2.  The  plans  heretofore 
adopted  contemplate  the  erection  of  a 
new  dam  sufficient  to  hold  up  the  water 
of  the  middle  pool  to  the  present  water 
level  of  the  upper  pool.  This  will  ob- 
viate the  necessity  of  two  locks  as  at 
present  and  substitute  one  lock  for  boats 
entering  the  Shanahan  level  of  the  Illi- 
nois and  Michigan  Canal.  In  order  to 
carrj  into  effect  the  plans  as  adopted  for 
the  Channel  through  Joliet  it  is  neces- 
sary to  prevent  overflow  that  Dams  No. 
1  and  No.  2  be  removed.  The  said  plana 
were  fully  set  forth  in  the  resolution  of 
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this  Board  passed  at  the  meeting  of 
September  15  (Proceedings,  page  4234) 
and  a  copy  thereof  transmitted  to  the 
Canal  Commissioners  setting  forth  the 
necessity  of  the  removal  of  Dams  No.  1 
and  No.  8.  And,  whereas,  the  Canal 
Commissioners  have  not  seen  fit  officially 
to  act  upon  the  said  resolution  and  the 
plans  therein  specified;  and,  whereas, 
the  necessity  for  the  removal  of  all  ob- 
structions in  the  Desplaines  River  will 
be  necessary  to  prevent  an  overflow 
through  Joliet,  therefore  your  Committee 
recommends  that  the  Engineering  De- 
partment of  the  District  be  directed  to 
make  preparations  for  the  removal  of 
all  obstructions  in  the  Desplaines  River 
necessary  for.  the  construction  and  com- 
pletion of  the  Channel  through  Joliet  ac- 
cording to  the  plans  heretofore  adopted 
by  the  Board  of  Trustees. 

Respectfully  submitted, 

(Signed)  J.  P.  Mallette, 

Chairman, 

Frank  Wenter, 

B.  A.  ECHKiRT, 

T.  A.  Smyth. 

Wm.  Boldenwjcck, 

Joint  Committee  on  Judiciary  and  En- 
gineering, 

(One  enclosure). 

REPORT  ON  CLAIM  OF  DR.  RE  FOR  SUN- 
DRY PROFESSIONAL  SERVICES  AND  HOS- 
PITAL CARE. 

Mr.  Mallette,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  Ju- 
diciary and  Engineering  in  reference  to, 
and  accompanied  by,  a  communication 
from  Thomas  B.  Lantry  and  W.  W. 
Wheelock,  attorneys  for  Dr.  Re, 
transmitting  claim  against  the  Sanitary 
District  for  professional  services  and 
hospital  care  rendered  to  various 
persons  ordered  by  police  officers  of  the 
District,  the  same  having  been  pre- 
sented and  referred  to  that  Committee 
at  the  meeting  held  July  28,  1897 
(page  4186  of  the  Proceedings),  the  re- 
port recommending  that  an  offer  of  $500 
be  made  to  Dr.  Re  in  full  of  all  claims 
and  demands  against  the  Sanitary  Dis- 
trict, and  that  the  same  be  paid  on  con- 
dition that  he  sign  a  receipt  in  full  of  all 
claims  to  date  and  upon  the  understand- 
ing that  the  District  will  not  be  respon- 
sible hereafter  for  any  similar  services 
except  upon  the  order  of  the  President 
of  the  Board  of  Trustees ;  and  the  re- 
port was  read. 


Mr.  Mallette,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Mallette, 
Smyth  and  Wenter— five.  Nays— Messrs. 
Braden,  Eckhart  and  Kelly— three. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE   REPORT : 

••  Chicago,  November  17, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen— Your  Joint  Committee 
on  Judiciary  and  Engineering  to  whom 
was  referred  (page  4136  of  Proceedings) 
the  claim  of  Dr.  Nicholas  Re  against  the 
District  in  the  sum  of  thirty-two  hundred 
thirtv-seven  and  ninety-four  one- 
hundreths  ($8,287.04)  dollars,  respect- 
fully reports  herewith  the  conclusions 
arrived  at  by  your  Committee.  The 
claim  of  Dr.  Re  is  one  for  professional 
services  rendered  from  time  to  time  to 
various  persons  injured  while  working 
at  or  near  the  Main  Channel  of  the  Dis- 
trict. These  services  were,  it  is  claimed, 
rendered  to  persons  afflicted  or  disabled, 
whom  the  police  officers  of  the  District, 
for  want  of  proper  care  and  attention  by 
the  local  authorities,  took  up  and  sent  to 
Dr.  Re's  hospital  in  the  cause  of  hu- 
manity. Your  Committee  has  on  sev- 
eral occasions  afforded  opportunity  to 
the  attorneys  and  to  the  principal  him- 
self to  be  heard  in  reference  to  the  just- 
ness of  the  claim.  The  statement  of 
claim  on  file  has  been  examined  in  de- 
tail by  your  Committee  and  the  items 
thereupon  discussed  with  a  view  to  as- 
certaining the  equity  of  the  matter. 
After  a  full  investigation  your  Commit- 
tee is  of  the  opinion  that  while  there 
mdy  be  no  legal  liability,  yet  there  is  a 
moral  obligation  on  the  part  of  the  Dis- 
trict to  offer  some  compensation  for  the 
medical  services  rendered  unfortunate 
and  helpless  persons  directly  or  indirectly 
connected  with  the  District  and  com- 
mended to  his  care  through  the  agents 
of  the  District. 

Your  Committee,  therefore,  recom- 
mends that  an  offer  in  the  sum  of  five 
hundred  ($500.00)  dollars  be  made  to 
said  Dr.  He  in  full  of  all  claims  and 
demands  against  the  District,  and  that 
the  same  be  paid  to  him  or  to  his  order 
upon  the  condition  that  he  sign  a  receipt 
in  full  of  all  claims  and  demands  that  he 
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may  have  against  the  District  up  to  this 
date,  and  upon  the  understanding  that 
the  District  will  not  be  responsible  for 
any  services  hereafter  rendered  or  to  be 
rendered  by  him  to  any  person,  except 
Upon  the  order  of  the  President  of  the 
Board  of  Trustees. 

Respectfully  submitted, 
(Signed)  J.  P.  Mallette, 

Chairman, 
Wm.  Boldenweck* 
Z.  R.  Garter, 
T.  A.  Smyth, 
Frank  W enter, 

Joint  Committee  on  Judicidry  and  En- 
gineering. 

(Pour  enclosures). 

REPORT  ON  PROGRESS  OP  DISTRICT  WORK 
AND  PLANS  TO  SEPTEMBER  1,  1887. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to,  and  accompanied  by, 
a  report  from  the  Chief  Engineer,  giving 
statistics  of  the  progress  of  the  work  of 
the  D.strict  to  Sept.  1,  1897,  together 
with  the  plans  and  design  of  the  work 
yet  to  be  accomplished  by  the  District, 
the  same  having  been  referred  to  that 
Committee  at  the  meeting  held  Sept.  22, 
1897,  (page  4228  of  the  Proceedings), 
the  Committee  report  returning  the  said 
report  of  the  Chief  Engineer  and  the 
accompanying  papers  for  filing;  and  the 
Committee  report  was  reafl. 

Mr.  Braden,  seconded  by  Mr.  Eckhart, 
moved  that  the  committee  report  be 
adopted  and  the  recommendations  con- 
tained therein  concurred  in. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  November  12, 1897. 

To  the  Honorable  the  Board  or  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  En- 
gineering, to  whom  was  referred  (page 
4228  of  Proceedings),  the  report  of  the 
Chief  Engineer  giving  statistics  of  the 
progress  of  the  work  of  the  District  to 
September  1,  1897,  together  with  the 
plans  and  design  of  the  work  yet  to  be 
accomplished  by   the   District,    having 


carefully  considered  and  examined  said 
report,  respectfully  presents  herewith  for 
filing  with  the  Clerk  of  the  District  said 
original  report,  whicn  has  been  printed 
in  the  Proceedings  on  pages  4228  and 
4282,  together  with  a  communication 
from  the  Chief  Engineer  thereto  at- 
tached. 

Respectfully  submitted, 

(Signed)  J.  O.  Braden, 

Chairman. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

J.  P.  Mallette, 

T.  A.  Smyth, 

Frank  Wenter, 

Thomas  Kelly, 

Committee  on  Engineering." 

(Two  enclosures). 
purchase  op  certain  LANDS  FROM  JOHN 

M'CONNELL,    BENJAMIN    P.    M'CONNELL 
AND  ABBIE  K.  STEWART,  EXECUTORS. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  Fi- 
nance and  Engineering,  setting  forth 
that  an  agreement  has  been  reached  by 
the  District  for  the  purchase  of  certain 
lands  described  in  its  report,  presented 
to  the  Board  at  the  meeting  held  Octo- 
ber 6,  1807  (page  4254  of  the  Proceed- 
ings), the  present  report  recommending 
that  the  Clerk  of  the  District  be  author- 
ized and  directed  to  pay,  on  the  voucher 
of  the  Attorney,  to  John  McConneil, 
Benjamin  F.  McConneil  and  Abbie  K. 
Stewart,  formerly  Abbie  K.  McConneil, 
executors  of  the  last  will  and  testament 
of  George  McConneil,  deceased,  the 
sum  of  $10,000.00  for  the  property  de- 
scribed in  the  aforesaid  report;  and  the 
report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

"Chicago,  November  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Joint  Committe  on 
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Finance  and  Engineering  have  reached 
an  agreement  for  the  purchase  of  the 
land  described  in  its  report  to  your  Hon- 
orable Body  (page  4254  of  the  Proceed- 
ing) from  John  McConnell,  Benjamin  F. 
McConnell  and  Abbie  K.  Stewart,  for- 
merly Abbie  K.  McConnell,  executors  of 
the  last  will  and  testament  of  George 
McConnell,  deceased,  would  respectfully 
'  recommend  herewith  that  the  Clerk  of 
the  District  be  authorized  and  directed 
to  pay,  on  the  voucher  of  the  Attorney, 
to  said  executors  herein  mentioned,  the 
sum  often  thousand  ($10,000.00)  dollars, 
the  consideration  originally  agreed  upon 
for  the  property  so  described  in  the  re- 
port aforesaid. 

Respectfully  submitted, 

{Signed)  Fru?k  Wenter, 

Chairman. 

Z.  R.  Cartes, 

T.  A.  Smyth. 

B.  A.  Eckhart, 

Wh.  Boldenweck, 

J.  P.  Mallktte, 

Joint  Committee  on  Finance  and  En- 
gineering." 

PURCHASE  OF  CERTAIN  LANDS  FROM  W. 
A.    HAVEMEYER.  ET  AL. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering  setting  forth 
that  an  agreement  has  been  reached  for 
the  purchase  of  certain  lands,as  set  forth 
in  the  report,  and  recommending  that 
the  Clerk  of  the  District  be  authoriased 
and  directed  to  pay,  on  the  voucher  of 
the  Attorney,  to  wm.  A.  Havemeyer  the 
sum  of  $2,014  00;  to  Owen  Brice  and 
Mary,  his  wife,  the  sum  of  $2,500.00;  to 
Mary  A.  Brannon  and  Ellen  J.  Fiddy- 
ment,  executors  of  the  last  will  and 
testament  of  John  Clarkson,  deceased, 
the  sum  of  $500.00,  and  to  the  McNiff 
heirs,  or  such  person  as  may  be  lawfully 
authorized  to  •  receive  the  same,  the  sum 
of  $1,200.00  in  full  payment, respectively, 
for  the  lands  described;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Brad  en, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  REPORT : 

"Chicago,  November  12, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Joint  Committee 
on  Finance  and  Engineering  has  reached 
an  agreement  for  the  purchase  of  lands 
necessary  for  the  corporate  purposes  of 
the  Efistrict,  hereinafter  more  particu- 
larly described,  from  the  persons  herein- 
after mentioned  at  the  prices  stated,  to- 
wit: 

From  William  A.  Havemeyer  the  land 
hereinafter  described  for  the  sum  of 
two  thousand  fourteen  ($2,014.00)  dol- 
lars. 

From  Owen  Brice  and  Mary  Brice,  his 
wife,  of  the  City  of  Joliet,  County  of 
Will  and  State  of  Illinois,  the  land 
hereinafter  described  for  the  sum  of 
twenty  five  hundred  ($3,500.00)  dollars. 

From  Mary  A.  Brannan  and  Ellen  J. 
Fiddyment,  executors  of  the  last  will 
and  testament  of  John  Clarkson,  de- 
ceased, the  land  hereinafter  described 
for  the  sum  of  five  hundred  ($500.00) 
dollars. 

From  the  McNiff  heirs,  represented  by 
Katherine  Ann  Monihan,  the  land  here- 
inafter described  for  the  sum  of  twelve 
hundred  ($1,200.00)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay,  on  the 
voucher  of  the  Attorney,  to  said  William 
A.  Havemeyer  the  sum  of  two  thousand 
fourteen  ($2,0 14  00)  dollars  in  full  pay- 
ment for  the  following  described  land, 
to-wit: 

That  part  of  Lot  5  and  the  south- 
east quarter  of  Lot  4  in  Block  4  of  the 
Canal  Trustees'  Subdivision  of  the  west 
half  and  so  much  of  the  southeast  quar- 
ter as  lies  west  of  river,  of  Section  21, 
Township  80  North,  Range  14,  East  of 
the  Third  Principal  Meridian,  in  Cook 
County,  Illinois,  lying  east  of  the 
following  described  line: 

Beginning  at  a  point  in  the  north  line 
of  Eighteenth  street  (as  now  located)  247 
feet  east  of  the  northeast  corner  of 
Lumber  and  Eighteenth  streets;  thence 
running  northerly  155  feet,  more  or  less, 
to  its  intersection  with  the  west  dock 
line  of  the  South  Branch  of  the  Chicago 
River,  said  line  intersecting  a  point  in 
the  north  line  of  Lot  5  aforesaid  at  a 
distance  of  197  feet,  more  or  less,  from 
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the  east  line  of  Lumber  street.  Said 
land  lying  and  being  situate  in  the  City 
of  Chicago,  County  of  Cook  and  State 
of  Illinois. 

To  said  Owen  Brice  and  Mary  Brice, 
his  wife,  the  sum  of  twenty- five  hundred 
<$3,500.00)  dollars  in  full  payment  for 
the  following  described  land,  to- wit: 

Lot  8  in  Block  79,  in  School  Section 
Addition  to  Joliet,  known  upon  the 
tract  books  of  the  District  as  Tract  99. 
Said  premises  lying  and  being  situate  in 
the  City  of  Joliet,  County  of  Will  and 
State  of  Illinois. 

To  said  Mary  A.  Brannan  and  Ellen  J. 
Fiddyment,  executors  of  the  last  will 
and  testament  of  John  Clarkson,  de- 
ceased, the  sum  of  five  hundred  ($500.00) 
dollars  in  full  payment  for  the  following 
described  land,  to- wit: 

The  north  half  of  Lot  4  in  Block  8  in 
the  Original  Town  of  Joliet,  described  on 
the  tract  books  of  the  District  as  Tract 
18.  8aid  premises  lying  and  being  situ- 
ate in  the  City  of  Joliet,  County  of  Will 
and  State  of  Illinois. 

To  the  McNiff  heirs,  or  to  such  person 
as  may  be  lawfully  authorized  by  them 
to  receive  the  same,  the  sum  of  twelve 
hundred  ($1,200.00)  dollars  in  full  pay- 


ment for  the  following  described  land, 
to-wit: 

Lot  8,  Block  8,  Original  Town  of 
Joliet,  known  on  the  tract  books  of  the 
District  as  Tract  9.  Said  premises  lying 
and  being  situate  in  the  City  of  Joliet, 
County  of  Will  and  State  of  Illinois. 

Respectfully  submitted, 

(Signed)  Frank  W  enter, 

Chairman, 
Z.  R.  Carter, 
T.  A.  Smyth, 
Wm.  Boldenweck. 
b.  a.  eckhart, 
J.  P.  Mallette, 
Joint  Committee  on  Finance  and  Engi- 
neering." 

ADJOURNMENT. 

On  motion  of  Mr.  Boldenweck,  sec- 
onded by  Mr.  Wenter,  the  Board  then 
adjourned. 
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— OF    THE— 


Board  of  Trustees 


—OP    THE— 


Sanitary  District  of  Chicago. 


NOVEMBER  24,  1897. 


OFFICIAL    RECORD. 

Published,  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  seventy-first 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  November  24,  1897,  at  2:00 
o'clock  P.  M. 


President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mai- 
lette,  Smyth  and  Wenter — nine  members, 
were  present. 

minutes. 

The  minutes  of  the  regular  meeting 
held  November,  17,  1897,  were  approved, 
as  printed,  on  motion  of  Mr.  Bolden- 
weck, seconded  by  Mr.  Mallette. 


VOUCHER8. 

The  Clerk  presented  the  following  vouchers : 

ENGINEERING  DEPARTMENT. 


Wm.  Trinkaus  (expense) 

Isham  Randolph  (traveling  and  expense) 


42  5ft 
151  07 


$      198  63 
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GENERAL  ACCOUNT. 

1  *ham  Randolph  (traveling  and  expense) $      94  61 

John  P.  Higgins  (printing  Proceedings,  October,  1897) 1H7W 

N  $     232  68 

POLICE  DEPARTMENT. 

E  J.  Coen  (expense) $       48  76 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 
Western  Dredging  and  Improvement  Co.  (Section  C,  Nov.  16, 1897) . .  $    616  88 

Halvorson,  Richards  &  Go.  (Section  E,  November  16, 1897) 8.527  66 

Gahan  &  Byrne  (Section  F,  November  16,1897) 4,122  77 

Gahah  &  Byrne  (Section  G,  grading  Santa  Pe  road-bed,  November 

16,  1897) 1,318  73 

Hayes  Bros.,etal.  (Section  N,  November  16, 1897) 4,169  44 

Hayes  Bros.,  et  al.  (Section  N,  fence,  Kedzie  avenue,  Nov.  16, 1897)  18  20 
Hayes  Bros.,  et  al.  (Section  O,  sidewalk,  Western  ave.,  Nov.  16.  '97)  155  40 
Hayes  Bros.,  et  al.  (Section  O,  P.  H.  temporary  bridge,  Nov.  16,  '97)  125  IS 
Mctf  ahon  &  Montgomery  Company,  et  al.  (Section  O,  Western  ave- 
nue temporary  bridge,  November  16, 1897) 100  00 

McMahon  &  Montgomery  Company,  et  al.  (Section  O,  Nov.  16,  '97)  4,998  95 
Continental  Bolt  and  Iron  Works  (Section  N.,  Santa  Fe  temporary 

bridge,  Novembers,  1897) 109  04 

The  Marsh  &  Bingham  Company,  Section  N,  Santa  Fe  temporary 

bridge,  Novembers,  1897) 1,097  98 

Mc  Arthur  Bros.  Company  and  Winston  &  Co.  (Section  G,  Santa  Fe 

bridge,  November,  16, 1897). 563  50 

Benezette  Williams  (Section  O— S.  W.  boulevard  bridge,  Nov.  16,  '97    8  040  72 

$28,974  85 

Grand  Total :..  $ 24.44ft  81 

*  To  be  paid  by  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 


Mr.  Bol  den  week,  seconded  by  Mr. 
Wenter,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid. 

On  roll  call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WKEKLY  RRPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  November  20, 
1897.  which  was  read,  and.  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE    REPORT  : 

"Chicago,  November  24,  1897. 

To  the  Honorable  the  Bnird  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — I    beg   leave   to   report 


herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
November  20,  1897,  as  the  same  have 
been  reported  to  me: 

Engineering  department 109 

Maintenance  acoount 9 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 32 

Telephone  operator 1 

Total  employes 167 

Respectfully  submitted, 
(Signed)  Jas.  Reddick, 

Clerk." 

REPORT   IN   REFERENCE  TO   REVETMENT 
OF  SECTION  F. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  with  reference  to  the 
revetment  of  Section  F,  recommending 
that  the  Board  authorize  the  revetment 
of  so  much  of  Section  F  as  is  being  exca- 
vated to  the  full  cross  section  for  a  flow 
of  600,000  cubic  feet  per  minute,  in  thd 
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same  manner  as  heretofore  authorized 
on  Section  E  at  prices  set  forth  in  the 
report;  and  the  report  was  read. 

In  reference  to  the  report  of  the  Chief 
Engineer,  just  read,  Mr.Braden  presented 
an  order,  and,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  order  be  adopted 
and  the;  report  of  the  Chief  Engineer  be 
placed  on  file. 

The  following  is 

THE  ORDER ; 

"Be  it  Ordered  by  the  Board  of  Trns- 
tees  of  the  Sanitary  District  of  Chicago, 
That  the  Chief  Engineer  of  this  District 
be,  and  that  he  is  hereby,  directed  to  ar- 
range with  the  contractors  for  Section 
"  F  "  of  the  Main  Channel  for  revetting 
the  westerly  end  of  thp  said  section 
where  the  same  is  being  excavated  to  the 
full  section  required  for  a  flow  of  600, 
000  cubic  feet  per  minute,  as  recom- 
mended by  him,  and  that  the  price  to  be 
paid  for  such  revetment  shall  not  exceed 
45  cents  per  cubic  yard,  measured  in  re- 
vetment, and  29%  cents  per  cubic  yard 
for  excavating  the  berm  to  receive  the 
revetment." 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT I 

"Chicago,  November  24,  1897. 

To  the  Honorable  the  Board  of   Irvstees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen —  Whereas,  Under  your 
order  of  November  8d  (page  4299  of 
Proceedings),  the  contractors  for  Section 
"E"  of  the  Main  Channel  have  been 
required  to  revet  the  said  section  with 
rock  taken  from  the  Channel,  and  the 
compensation  for  such  revetment  has 
been  fixed  at  45  cents  per  cubic  yard, 
measured  in  revetment ;  and 

Whereas,  Conditions  similar  to  those 
existing  on  Section  "  E  "  also  obtain  on 
the  west  portion  of  Section  "  F,"  I 
recommend:  that  you  authorize  the  re- 
vetting of  so  much  of  Section  "  F"  as  is 
being  excavated  to  the  full  cross  section 
for  a  flow  of  600,000  cubic  feet  per  min- 
ute, in  the  same  manner  as  is  author- 
ized on  Section  "  E,"  and  that  the  terms 
for  doing  the  work  be  fixed  for  excavat- 
ing the  berm  at  29}£  cents  per  cubic 
yard,  the  contract  price  for  excavation 


on  this  section,  and  at  45  cents  per  cubic 
yard  for  revetment,  measured  in  revet- 
ment. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer. " 

REPAIR  OF  LEVEES,  SECTION  8. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  requesting  authority  to 
repair  levees  damaged  by  fire  on  Sec- 
tion 8. 

Mr.  Boldenweck,  seconded  by  Mr. 
Mallette,  moved  that  the  report  be  re- 
ferred to  the  Committee  on  Engineering, 
with  power  to  act. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  November  24,  1897. 

2b  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  learned  a  few  days 
since  that  the  levee  on  Section  No.  8  was 
on  fire.  I  at  once  instructed  Mr.  Beards- 
ley,  Assistant  Engineer,  to  get  some  men 
and  suppress  it;  this  he  did. 

About  four  hundred  feet  of  the  levee 
was  badly  burned,  and  fifty  feet  de- 
stroyed. This  should  be  replaced  before 
we  have  high  water. 

I  ask  authority  to  have  this  work  done. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 

EXECUTION  OF  CONTRACT  FOR  SUPPLY- 
ING AND  ERECTING  THE  SUPERSTRUC- 
TURE OF  THE  CHICAGO,  MADISON  AND 
NORTHERN  RAILROAD]  BRIDGE,  AND  AP- 
PROVAL OF  BOND. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  Ihe  Committee  on  Finance 
with  reference  to,  and  accompanied  by, 
contract  in  duplicate  for  supplying  and 
erecting  the  superstructure  of  the  <  hi- 
cago,  Madison  and  Northern  Railroad 
Bridge  across  the  Main  Channel,  near 
east  end  of  Section  N,  awarded  to 
the  Toledo  Bridge  Company,  of 
[  Toledo,      Ohio,      November     10,    1897 
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(page  43 15  of  the  Proceedings),  setting 
forth  that  said  contract  had  been 
duly  signed  by  the  President  and  Clerk, 
and  that  a  bond  in  the  sum  of  $20,000 
had  been  executed  by  said  contractors 
and  filed  with  the  Clerk  of  the  District; 
he  report  therefore  recommending  that 
said  contract,  as  presented  herewith,  be 
printed  and  placed  on  file  ;  that  the  ac- 
companying bond  be  accepted,  the  surety 
approved,  and  that  the  checks  of  the 
three  lowest  bidders  on  said  super- 
structure be  returned  to  said  bidders; 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  November  24, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemrn— Your  Committee  on  Fi- 
nance respectfully  reports  to  your  Honor- 
able Body  that  on  the  10th  day  of  No- 
vember, 1897  (page  4815  of  Proceedings), 
your  Committee  on  Engineering  awarded 
to  the  Toledo  Bridge  Company,  of  Ohio, 
the  contract  for  the  work  of  constructing 
the  superstructure  of  the  Chicago,  Madi- 
son and  Northern  Railroad  bridge  for 
the  District,  upon  the  condition  that 
said  company  execute  a  bond  in  favor  of 
the  District  in  the  penal  sum  of  twenty 
thousand  ($20,000  00)  dollars;  that  the 
said  contract  has  been  signed  by  the  con- 
tractor and  by  the  President  and  Clerk 
on  behalf  of  the  District.  That  a  bond 
in  the  sum  of  twenty  thousand  ($20,- 
000.00)  dollars,  with  the  City  Trust,  Safe 
Deposit  and  Surety  Company  of  Phila- 
delphia as  surety  thereon,  has  been 
executed  by  said  contractor  and  filed 
with  the  Clerk  of  the  District. 

Your  Committee,  therefore,  recom- 
mends that  the  said  contract,  as  presented 
herewith,  be  printed  in  the  Proceedings 
and  placed  on  file  with  the  Clerk,  that 
the  bond  above  mentioned,  heretofore 
executed,  be  accepted  and  the  surety 
thereon  approved,  and  that  the  checks  of 
the  three  lowest  bidders  on  said  super- 


structure be  returned  to  the  respective 
bidders. 

Respectfully  submitted, 

(Signed)  Frank  Wenteb, 

Chairman, 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  .Finance." 


The  following  is 


THE  CONTRACT: 

SANITARY  DISTRICTlOF  CHICAGO. 


»« 


Contract  and  specifications  for  superstruc- 
ture for  the  Chicago,  Madison  &  Northern 
R.  R.  bridge  near  east  end  of  Contract  Sec- 
tion u  N." 

This  Aqbefment,  Made  and  entered  into 
this  sixteenth  day  of  November,  A.  D.  1897,  by 
and  between  the  Sanitary  District  of  Chicago, 
of  the  first  part,  and  The  Toledo  Bridge  Com- 
pany, a  corporation  organised  and  existing 
under  the  laws  of  the  State  of  Ohio,  with  its 
principal  office  in  the  City  of  Toledo,  in  the 
State  of  Ohio,  of  the  second  part. 

A— 

Witnbsseth:  That  the  said  party  of  the 
second  part  has  covenanted,  contracted  and 
agreed,  and  by  these  presents  does  covenant, 
contract  and  agree  with  the  Bald  party  of  the 
first  part,  for  the  consideration  of  the  pay- 
ments to  be  made  as  provided  for  herein,  to 
the  said  party  of  the  second  part  by  the  said 
party  of  the  first  part,  and  under  a  penalty 
expressed  in  a  bond  bearing  even  date  here- 
with, at  bis  own  proper  cost  and  expense  to  do 
all  the  work,  and  to  furnish  all  material  tools, 
labor,  and  all  appliances  and  appurtenances 
called  for  by  this  agreement,  in  the  manner 
and  under  the  conditions  hereinafter  stipu- 
lated, that  are  necessary  to  the  complete  do- 
ing of  the  work  knowniand  distinguished  by 
the  specifications  herein  contained,  and  the 
plans  accompanying  them,  as  the  bridge 
across  Main  Channel. 

fl- 
it is  further  covenanted,  contracted   and 
agreed  that  the  work  shall  be  executed  under 
the  direction  and  supervision  of  the  Chief  En- 
gineer of  the  Sanitary  District  of  Chicago,  and 
bis  properly  authorized  agents,  and  by  whose 
measurements  and  calculations  the  quantities 
and  amounts  of  the  several  kinds  of  work  per 
formed  under  this  contract  shall   be  deter' 
mined,  and  on  whose  inspection  all  work  shall 
be   accepted  or  condemned.    The  said  Chief 
Engineer  and  bis  properly  authorised  agents 
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shall  have  full  power  to  reject  or  oondemn  all 
materials  furnished  or  work  performed  under, 
this  contract  which  do  not  fully  conform  to  its 
spirit  and  to  the  torms  and  conditions  herein 
expressed;  and  the  Chief  Engineer  shall  de- 
cide every  question  which  may  arise  between 
the  parties  hereto  relative  to  the  execution 
thereof,  and  his  decision  shall  be  final  and 
binding  upon  both  parties. 

C- 

Wherever  the  words  "Sanitary  District"  are 
used  in  this  contract,  they  shall  be  understood 
to  mean  the  Sanitary  District  of  Chicago,  as 
represented  by  the  Board  of  Trustees  or  their 
duly  authorized  and  accredited  agents. 

Wherever  the  word  "Engineer"  is  used 
herein,  it  shall  be  understood  to  mean  the 
Chief  Engineer  of  the  Sanitary  District  of  Chi- 
cago, or  his  properly  authorised  agents.  Uni- 
ted by  the  particular  duties  intrusted  to 
them. 

Wherever  the  w6rd  "Contractor"  Is  used 
herein,  It  shall  be  understood  to  mean  the 
person  or  persons,  or  copartnership  or  cor- 
poration entering  Into  the  contraot  as  party 
of  the  second  part. 

We  wish  to  call  attention  to  the  following 
ordinance,  passed  by  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago,  June  SSd, 
1897: 

"  Be  it  ordained  by  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago : 

Section  1.  That  in  the  preparation  of  all 
future  specifications  for  contracts  for  the 
construction  of  the  Main  Channel  and  auxili- 
ary works,  the  Engineering  Department  shall 
provide  that  suoh  contracts  shall  be  executed 
In  conformance  with  the  law  constituting 
eight  hours  a  legal  day's  work  in  all  contracts 
under  the  Sanitary  District  of  Chicago,  and 
that  in  the  employment  of  labor,  contractors 
shall  be  required  and  specifically  agree  to 
give  preference  to  union  labor. 

8ection  2.  That  all  contracts  hereafter  ex- 
ecuted for  the  works  of  the  Sanitary  District 
of  Chicago  shall  contain  provisions  constitut- 
ing eight  hours  a  legal  day's  work,  and  for- 
bidding the  employment  of  any  employe  or 
employes  for  a  longer  period  than  eight  hours 
in  any  twenty-iour  hours,  and  that  said  con- 
tract shall  vest  specific  authority  in  the  Police 
Department  of  the  Sanitary  District  of  Chi- 
cago to  exeroise  supervision  for  the  enforce- 
ment of  this  provision,  and  shall  provide  that 
the  Board  of  Trustees  of  the  Sanitary  District 
of  Chicago  shall  be  empowered,  in  all  cases  of 
violation  of  said  eight  hour  law,  to  deduct  and 
retain  from  any  money  accruing  to  said  con- 
tractors a  sum  as  liquidated  damages  at  the 
rate  of  five  ($5.00)  dollars  per  hour  for  each 
employe  who  shall  be  required  to  work  in  ex- 


cess of  eight  hours  per  day  by  any  contractor 
on  said  canal." 

SPECIFICATIONS. 

PLANS. 

1.  All  plans  and  drawings  prepared  by  the 
Sanitary  Dlstrlot  of  Chicago  for  this  work, 
with  all  notes,  dimensions,  figures  and  cor- 
rections thereon,  shall  be  considered  a  part  of 
these  specifications,  and  in  the  event  of  any 
discrepancy  between  plans  and  specifications 
the  judgment  of  the  Chief  Engineer  shall  be 
decisive  thereon. 

2. '  All  shop  plans  required  shall  be  made  by 
and  at  the  expense  of  the  contractor,  and  sub- 
mitted to  the  Chief  Engineer  for  approval,  be- 
fore beginning  work,  and  at  least  six  (6)  sets  of 
prints  of  such  approved  plans  shall  be  fur- 
nished the  Sanitary  District  free  of  cost.  No 
alterations  of  approved  plans  will  be  permit- 
ted to  be  made  by  the  contractor  without  the 
written  consent  of  the  Chief  Engineer. 

3.  The  approval  of  said  plans  by  the  Chief 
Eugineer  will  not  relieve  the  contractor  from 
the  responsibility  of  errors  thereon. 

4.  Plans  furnished  by  the  Sanitary  District 
shall  be  carefully  checked  by  the  contractor 
before  beginning  work.  Should  errors  be  dis- 
covered, the  Ctaier  Engineer's  attention  should 
be  called  to  the  same  and  corrections  made, 
after  which  the  contractor  will  be  responsible 
for  all  errors  which  may  occur  or  may  have 
occurred . 

5.  All  such  working  drawings  submitted 
shall  have  a  uniform  Bize  of  twenty- six  (26) 
Inches  by  forty  (40)  inches  inside  border  lines, 
with  border  margin  of  one- half  (%)  inch. 
When  submitted  for  approval,  a  complete  set 
of  such  drawings  shall  be  presented. 

QUALITY  OF  MATERIAL. 
WROUGHT  I  BON. 

Rivet  Iron. 

6.  All  iron  used  for  rivets  shall  have  an  ul- 
timate tensile  strength  of  not  less  than  48,000 
pounds  per  square  Inch,  an  elastic  limit  of  at 
least  26,000  pounds  per  square  inch,  and  an 
elongation  of  at  least  twenty  (20)  per  cent  in 
eight  (8)  inches,  and  be  so  ductile  that  when 
bent  cold  through  180  degrees,  and  hammered 
down  flat  on  Itself,  it  shall  show  no  sign  of 
fracture  on  convex  side  of  curve. 

STEEL. 

Character. 

7.  All  steel  shall  be  uniform  In  quality  and 
made  by  the  open  heart h  process. 

8.  Tests  shall  be  made  upon  pieces  cut  from 
the  finished  material  and  shall  be  not  less  than 
one-half  (%)  square  inch  in  sectional  area. 
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Two  pleoes,  one  for  tensile  test  and  one  for 
bending1  test,  shall  be  furnished  for  each  blow 
or  cast,  and  so  selected  that  each  heat  or  fur- 
naoe  full  of  billets,  blooms  or  slabs  shall  be 
represented  by  at  least  one  test  to  prove  the 
condition  of  the  metal  after  re- beating,  roll- 
ing, etc. 

Medium  fteel  Tests. 

9.  When  tested  In  specimens  as  above,  me- 
dium steel  shall  have  an  ultimate  tensile 
strength  of  from  60,000  to  08,000  pounds  per 
square  inch,  an  elastic  limit  of  not  less  than 
86,000  pounds  per  square  inch,  shall  elongate 
not  less  than  twenty-five  (25)  per  cent  in  eight 
(8)  inches,  and  show  a  reduotlon  of  area  at  point 
of  fracture  of  not  less  than  forty  (40)  per  cent 

10.  The  test  piece  must  also  bend  cold  180 
degrees  around  a  curve  whose  diameter  is 
equal  to  the  thiols ness  of  the  piece  without 
crack  or  flaw  on  convex  side  of  bend. 

11.  A  hole  punched  for  a  three-quarter  (3£) 
inch  rivet,  one  and  one- half  (IK)  inches  from 
the  edge  of  plate,  shall  be  capable  of  being  en- 
larged by  drifting  to  one  and  one-eighth  (IK) 
inches  in  diameter  without  sign  of  fracture. 

12.  Full  sized  steel  eye  bars,  when  tested  to 
destruction,  must  show  an  ultimate  strength 
of  at  least  66,000  pounds  per  square  inch,  an 
elastic  limit  of  not  less  than  SO .000  pounds  per 
square  Inch,  and  shall  elongate  twenty-five  (86) 
per  cent  in  a  gauged  length  of  twelve  (12) 
inohesat  the  point  of  fracture  and  fifteen  (15) 
per  cent  in  ten  feet  of  bar  and  a  reduction  of 
area  at  fracture  of  at  least  fifteen  (16)  per 
cent. 

13.  For  steel  pins  the  elongation  may  be 
five  (6)  per  oent  less  and  the  reduction  at  point 
of  fracture  ten  (10)  per  cent  less  than  speci- 
fied. 

Soft  Steel  Tests. 

14.  When  tested  in  specimens  as  selected 
and  described  above,  soft  steel  shall  have  an 
ultimate  tensile  strength  of  from  52,000  to 
60,000  pounds  per  square  inch,  an  elastic  limit 
of  not  less  than  80.000  pounds  per  square  inoh, 
and  shall  elongate  not  less  than  twenty-five 
(26)  per  cent  in  eight  (8)  inches,  and  show  a 
reduction  in  area  at  point  of  f  raoture  of  not 
less  than  fifty  (60)  per  cent,  exoept  in  web 
plates  over  thirty-six  (86)  inches  wide,  when 
the  elongation  will  be  reduoed  to  twenty  (20) 
percent  and  the  reduotlon  of  area  to  forty 
(40)  per  oent.  It  must  also  bend  cold  through 
180  degrees  and  close  down  upon  itself  without 
showing  sign  of  fracture  on  oonvex  side  of 
bend.  A  hole  punched  for  three-quarter  (£) 
inch  rivet,  and  one  and  one-half  (14)  inches 
from  the  edge  of  plate,  shall  be  capable  of 
being  enlarged  by  drifting  to  one  and  one- half 
(1V4)  Inches  in  diametor  without  sign  of 
fracture. 


Rivet  Steel. 

16.  Rivet  steel  shall  have  an  ultimate 
strength  of  60,000  to  58,000  pounds  and  an 
elastic  limit  not  less  than  fifty- five  (55)  per 
oent  of  the  ultimate;  an  elongation  of  not  less 
than  twenty-seven  (27)  percent  and  must  bend 
180  degrees  flat  on  itself  without  sign  of  frac- 
ture on  the  convex  side  of  the  bend. 

Rivets. 

16.  All  hand  driven  rivets,  whether  shop  or 
field,  shall  be  of  the  best  quality  of  rivet 
iron,  as  specified. 

17.  Speoimens  taken  from  all  grades  of 
steel,  after  being  heated  to  a  light  cherry  red 
(as  seen  in  the  dark),  and  quenobed  In  water  of 
82  degrees  Fare  n  belt,  must  conform  to  the 
bending  requirements  above. 

Chemical  Analysis. 

18.  The  chemical  analysis  for  carbon  and 
phosphorus  of  each  blow  or  oast  must  be  furn- 
ished to  the  Engineer,  or  bfc  inspectors,  before 
any  of  the  material  rolled  from  said  blow  or 
oast  Is  shipped  from  the  mill.  Phosphorous 
must  not  exceed  eight  one-hundred  the  (0.08)  per 
cent  for  acid  steel,  or  six  one^hundredtbs  (0.06) 
per  oent  for  basic  steel. 

Chipplnas  and  Alterations. 

19.  All  blooms,  billets  or  slabs  shall  be  ex- 
amined for  surface  delects,  flaws  or  blow  holes 
before  being  rolled  into  the  finished  sections, 
and  such  ohlppings  and  alterations  made  as 
will  secure  perfect  solidity  in  the  finished 
sections. 

Marking. 

20.  The  original  blow  or  cast  number  must 
be  painted  or  stamped  on  all  blooms,  billets 
or  slabs  in  order  to  Identify  the  material 
throughout  the  various  processes  of  manu- 
facture'; and  the  original  blow  or  oast  num- 
ber, together  with  the  furnace  heat  number, 
must  be  stamped  on  eaoh  piece  of  finished  ma* 
terial  from  said  blow  or  heat. 

Finish. 

21.  All  finished,  rolled  material  must  pre- 
sent a  smooth,  olean  surf  ace,  free  from  buckles* 
flaws,  cracks,  ragged  edges  or  any  other 
defects,  and  must  be  straight  throughout  and 
true  to  section. 

Brittle  Steel 

22..  No  steel  wbiob  proves  brittle  shall  be 
used  under  any  circumstances;  if  it  developes 
this  character  at  any  stage  of  its  manufac- 
ture, it  shall  be  at  once  condemned  and  other 
material  used.  The  object  of  the  more  par- 
ticular clauses,  hereto  relating,  being  to  guard 
against  the  possibility  of  the  use  of  this  class 
of  metal. 

Steel  Castings. 

28.    All  steel  castings  shall  have  an  ultimate 
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strength  of  not  less  than  sixty-two  thousand 
live  hundred  (02,500)  pounds  per  square 
inch,  an  elastic  limit  of  not  less  than 
thirty  thousand  (90,000)  pounds  per  square 
inch,  shall  elongate  not  less  than  fifteen  (15) 
per  cent  in  eight  (8)  inches,  and. show  a  reduc- 
tion at  point  qf  fracture  of  not  less  than 
twenty  (20)  per  cent.  The  amount  of  phos- 
phorus contained  shall  not  exceed  eight  one- 
bund  redths  (0.08)  percent  All  steel  castings 
shall  be  sound  and  free  from  blow  holes  and 
roughness,  sponginess,  pitting,  shrinkage- 
cracks  and  other  cracky  cavities,  etc.,  and 
Bhall  be  thoroughly  annealed  according  to  the 
best  practice.  Bach  oast  shall  be  so  made  that 
sufficient  number  of  test  pieces  can  be  out  as 
to  enable  the  Engineer  or  Inspector  to  satisfy 
himself  of  its  quality. 

CAST  IRON. 

24.  Cast  Iron  must  be  the  best  quality  of 
soft  gray  iron.  The  castings  must  be  free  from 
flaws,  ragged  edges,  or  any  other  defects  im- 
pairing its  efficiency  or  appearance;  and  bars 
of  a  section  one  (1)  inch  square,  placed  four  (4) 
feet  six  (0)  inches  between  supports,  must  be 
strong  enough  to  bear  a  weight  of  five  hundred 
(600)  pounds  placed  half  way  between  sup- 
ports. 

Phosphor  Bronze. 

25.  Phosphor  bronze  shall  be  of  the  best 
quality  for  the  purpose  fori  which  it  is  to  be 
used.  The  castings  shall  contain  eighty-eight 
(88)  per  cent  of  copper  and  twelve  (12)  per 
cent  of  pbospborized  tin.  The  pbosphorized 
tin  to  contain  five  (5)  per  cent  phosphorous. 
Upon  each  casting  shall  be  oast  suitable  test 
pieces  which,  in  breaking,  must  show  a  good 
uniform  metal,  and  when  broken  in  testing 
machine  shall  show  at  least  forty  thousand 
(40,000)  pounds  ultimate  tensile  strength. 

Portland  Cement  Concrete. 

26.  Portland  cement  concrete  shall  be  used 
for  filling  track  castings,  and  shall  be  made  of 
one  (1)  part  Portland  cement,  one  (1)  part  sand 
and  one  (1)  part  limestone  screenings,  or  suoh 
other  materials  and  proportions  as  may  be 
directed  by  the  Engineer.  All  material  subject 
to  approval  of  the  Engineer.  A 

Cement  FiUing  for  Turntable  Tracks. 

27.  This  cement  shall  be  made  of  eighty  (80) 
per  cent  brimstone,  five  (5)  per  cent  as* 
phaltum  and  fifteen  (15)  per  cent  bituminous 
limestone  (by  weight).  These  quantities  shall 
be  placed  in  a  heating  vessel  at  the  same  time 
and  heated  up  to  a  temperature  of  three 
hundred  (300)  degrees  Fahrenheit  for  about 
thirty  (80)  minutes.  The  temperature  shall  be 
reduced  to  about  two  hundred  and  fifty  (250) 
degrees  in  order  to  let  the  heavy  foam  settle, 
after  which  the  material  shall  be  run  into 
moulds  for  cooling  off.    This  material  shall  be 


re  melted  without  foaming  and  run  under  the 
tracks  in  such  manner  as  to  insure  the  filling 
of  all  the  voids. 

The  material  used  in  this  composition  shall 
be  as  follows: 

Brimstone— commercial,  unmixed  (seconds). 
Asphalt  containing  ninety-three  (08)  per  cent 
of  asphaltio  bitumen,  mined  and  refined  by 
the  Standard  Asphalt  Co,,  Cal.,  (refined  solid). 
Bituminous  limestone  (Wasatsh)  mined  in 
Utah  and  pulverized  to  cyclone  size  by  the 
Assyrian  Asphalt  Co. 

Asphaltie  Paint. 

28.  All  masonry  bolts  imbedded  in  above 
mentioned  cement  filling  shall  be  coated  with 
a  composition  made  as  follows: 

To  forty-five  (45)  per  cent  melted  asphalt 
add  fifty-five  (65)  per  cent  pulverized  green 
limestone  which  has  previously  been  heated 
up  to  four  hundred  (400)  degrees.  This  to  be 
thoroughly  mixed  at  a  temperature  of  three 
hundred  and  fifty  (850)  degrees.  Bun  this  Into 
moulds  to  cool  off.  Bemelt  this  material  and 
coat  the  bolts  and  the  bottom  of  the  base  oast* 
ing  as  well  as  the  cement  filling  of  the  same. 
After  the  track  is  set,  all  edges  of  the  oasting 
coming  in  contact  with  the  cement  filling  un- 
der the  turntable  tracks  Bball  also  be  given  a 
coat  of  the  same  paint. 

Ties  and  Guard  Timber. 

29.  All  timber  to  be  first  quality,  long  leaf 
yellow  heart  pine,  entirely  free  from  sap  and 
to  be  out  from  live  trees,  grown  south  of  the 
south  line  of  Tennessee.  To  be  straight, 
square  edge,  free  from  shakes,  loose  or  rotten 
knots  or  other  material  defects.  To  be  planed 
on  all  sides  to  exact  dimensions  given  on 
plans. 

80.  The  guard  timber  shall  have  a  length  of 
not  less  than  twenty-four  (24)  feet.  The  ties  to 
be  out  with  square  ends  and  the  length  not  to 
vary  more  than  (fc)  inch  from  length  given  on 
plans. 

WORKMANSHIP. 

Character  of  Work. 

81.  All  work  must  be  done  in  a  strictly  first- 
class  manner  and  shall  at  all  times  be  subject 
to  thorough  and  careful  inspection. 

82.  Finished  pieces  shall  be  true  to  size, 
section  and  line,  straight  and  out  of  wind  at 
all  points;  and  all  machine,  rivet  and  smith 
work  done  upon  tbem  shall  be  of  the  best 
character. 

Straightening. 

88.  All  material  must  be  carefully  straight- 
ened before  being  laid  off. 

Marking. 

84.  All  parts  which  are  given  a  descriptive 
letter  or  number  in  the  drawing  shall  have 
that  letter  or  number  stenciled  on  them  before 
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shipment.    Bye  bars  shall  have  it  stamped  on 
the  edge  at  the  extreme  end  of  the  bar. 

DETAIL8*Off   CONSTRUCTION. 

Eye  Bars. 

85.  All  beads  of  eye  bars  shall  be  formed  by 
upsetting  on  the  solid  bar.  or  by  a  process  ap- 
proved by  the  Engineer.  Upsets  shall  be  free 
from  folds.  Heads  shall  be  clean,  full  sized 
forging*,  formed  centrally  on  the  bar  in  true 
line  and  out  of  wind,  and  shall  be  free  from 
lateral  fissures,*!  ncipient  cracks  or  flaws  of  any 
kind.  In  upsetting  steel  bars  or  rods,  sharp 
angles  must  be  avoided  where  the  upset  Joins 
the  bar. 

Annealing. 

36.  All  steel  tension  members  which  have 
been  heated,  shall,  after  work  on  them  is  com- 
pleted, be  thoroughly  annealed  by  heating 
them  uniformly  to  a  cherry-red  heat,  and  al- 
lowing them  to  oool  slowly. 

Boring. 

37.  Bars  of  the -same  class  and  belonging  to 
the  same  panel,  shall  be  bored  at  the  same 
temperature.  The  pin  holes  and  eye  bars 
shall  be  bored  to  exact  sizes  and  distances, 
and  to  a  true  perpendicular  to  the  line  of 
strain. 

38.  The  pin  hole  shall  be  in  the  middle  of 
the  head  and  in  the  center  line  of  the  bar. 
Bars  which  are  to  be  placed  side  by  side  in 
the  bridge  shall,  If  piled  on  eaoh  other,  allow 
the  pins  to  pass  through  at  both  ends  without 

^   driving. 

39.  No  error  in  the  length  of  bar  or  diame- 
ter of  pin  hole  exceeding  one  sixty-fourth 
(1-64)  of  an  inch  will  be  allowed. 

Tie  Rods. 

40.  Bods  used  for  ties  or  counters  shall  be 
fabricated  with  the  same  care  and  precision  as 
Is  prescribed  for  eye  bars.  Screw  end6  shall 
be  upset  to  such  diameter  as  to  insure  break- 
ing in  the  body  of  the  bar.  All  screw  ends 
shall  have  truncated  V  threads,  United  States 
standards,  proportions  and  sizes. 

Sleeve  Nuts  and  Clevises. 

41.  Sleeve  nuts,  clevises  or  other  attach- 
ments used  for  adjustment,  must  be  of  suffi- 
cient strength  to  break  the  bar  to  which  they 
are  attached.  Pin  holes  In  clevises  to  be 
bored,  the  size  of  the  bole  not  to  exceed  that 
of  the  pin  more  than  one  thirty-second  (1-32) 
of  an  inch. 

42.  Pins  must  be  turned  true  to  size  and 
straight.  No  error  of  more  than  one-fiftieth 
(1-50)  of  an  inch  in  diameter  will  be  allowed  in 
chord  pins.  They  shall  be  provided  with  pilot 
nuts  for  erection. 

Pins. 

43.  Pins    connecting    laterals  with   other 


members  shall  be  turned  down  to  a  diameter 
of  not  more  than  one  thirty-second  (1-32)  of  an 
inch  smaller  than  the  pin  hole. 

Splices. 

44.  Abutting  Joints  shall  be  milled  off  to  ex- 
act lengths,  nud  square  to  the  line  of  the 
chord,  or  to  exact  bevel,  where  required. 

46.  Pin  holes  shall  be  bored  true  to  the  line 
of  strain  and  correct  as  to  position. 

46.  No  error  exceeding  one  thirty-second 
(1-32)  of  an  inch  in  length  of  part,  or  in  position 
of  pin  hole,  will  be  allowed. 

Web  Plates. 

47.  For  all  girders,  web  plates  must  be  so 
arranged  as  not  to  project  beyond  the  faces 
of  flange  angles,  nor  be  more  than  one-six- 
teenth (1-16)  of  an  inch  less  on  each  edge  than 
the  distance  out  to  out  of  the  flange  angles. 

Matching. 

43.  After  the  splice  plates  are  riveted  on  in 
th  e  shops,  each  line  of  chords  shall  be  assem- 
bled, the  joints  matched,  their  abutting  sur- 
faces brought  to  a  tight  fit  by  use  of  clamps, 
and  all  the  rivet  holes  In  the  ends  of  chords 
and  splices  shall  be  reamed  to  an  exact  match 
and  fit.  Match  marks  shall  then  be  made  in 
each  piece. 

Riveting. 

49.  All  rivets  with  crooked  heads,  or  heads 
not  formed  centrally  on  the  shank,  or  rivets 
which  are  loose,  either  in  the  hole  or  under 
the  shoulder,  shall  be  cut  out  and  replaced 
with  good  rivets. 

60.  The  diameter  of  the  bole  shall  not  ex- 
ceed the  diameter  of  the  rivet  more  than  one- 
sixteenth  (1-16)  of  an  Inch. 

61.  All  joint  rivet  holes  shall  be  so  ac- 
curately spaced  that  rivets  of  tbe  proper  size 
can  be  passed  through  all  tbe  holes  In  the 
joint  after  the  parts  are  placed  in  position 
without  the  use  of  drift  pins. 

Reaming  and  Fitting. 

62.  All  riveted  work  in  medium  steel  shall 
be  reamed  in  accordance  with  the  usual  prac- 
tice.  . 

63.  No  riveted  work  In  soft  steel  shall  be 
reamed  except  the  connection  for  stringers 
and  floor  beams,  and  for  posts  and  floor  beams. 
These  must  be  accurately  matched  and  reamed 
to  fit  before  leaving  the  shop. 

64.  All  splice  plates  in  which  tbe  boles  are 
mismatched,  either  in  tbe  plates  themselves 
or  with  the  adjoining  chord  or  flange,  shall  be 
matched  and  tbe  boles  reamed  to  fit  before 
leaving  the  shop. 

65.  No  inaccurate  or  otherwise  defective 
work  will  be  accepted  under  any  circumstan- 
ces in  connection  joints  or  riveted  work. 


November  24,] 


—4346— 


(1897. 


66.  The  riveted  field  connections  of  floor 
beams,  stringers,  posts  and  struts  must  be 
accurately  ma  to  bed  before  leaving  the  shops, 
and  all  unmatched  boles  reamed  to  fit;  the 
ends  of  floor  beams  and  stringers  must  be 
machine  faced  to  exact  lengths. 

67.  Wherever  practicable,  rivets  must  be 
machine  driven. ' 

68.  In  riveted  steel  work  the  punch  hole 
shall  be  one-eight  (%)  inch  less  than  size  re- 
quired, and  shall  then  be  reamed  to  fit. 

TURNTABLE,  ETC.  » 

Base  Coating. 

69.  The  base  casting  Bhall  be  of  oast  iron. 
It  shall  be  tool  finished  on  the  lace  to  receive 
the  rack  castings  and  on  the  top  to  receive  the 
track.  Before  setting  and  leveling  up  the 
base,  castings  shall  be  filled  with  Portland 
cement  concrete  as  specified.  After  the  con- 
crete has  set,  the  whole  base  shall  be  given  a 
coat  of  asphaitic  paint,  as  specified,  and  the 
track  given  an  exact  and  true  level.  After 
the  Engineer  has  ascertained  that  the  track  is 
perfectly  level,  the  specified  cement  filling 
shall  be  run  under  the  tracks.  Special  care 
must  be  taken  to  fill  all  voids. 

Center  Costing. 

60.  The  center  casting  shall  be  of  oast  iron 
turned  down  to  receive  the  oast  steel  spider 
and  steel  plates  connecting  with  radial  roller 
arms.  It  shall  be  the  true  center  for  the  track 
drum  and  pitch  circle.     The  center  oastin 

shall  be  treated  and  set  in  the  same  way  as 
specified  for  the  base  casting. 

Qeor  Circle. 

61.  The  rack  circle  shall  be  of  cast  steel,  in 
sections,  as  shown  on  plans,  milled  to  exact 
lengths.  The  back  shall  be  tool  finished  and 
secured  to  base  castings  with  bolts  as  shown 
on  drawings.  The  pitch  shall  be  as  given  on 
plans  and  the  pitch  line  Bhall  be  absolutely 
true. 

Tracks. 

62.  The  upper  and  lower  track  shall  be  of 
cast  steel  tool  finished  on  upper  and  lower 
side  and  set  perfectly  level  and  well  secured 
in  place  by  bolts  as  shown  on  plans. 

Rollers. 

6H.  Rollers  shall  be  made  of,  cast  steel  and 
of  dimensions  as  shown  on  plans.  They  shall 
be  of  uniform  size  and  true  bevel  and  held  in 
place  by  two  channel  rims.  Outside  they  shall 
bear  against  faced  and  bored  phosphor  bronze 
washers.  Each  journal  shall  have  proper  pro- 
vision for  oiling. 

Drum. 

64.  The  drum  shall  be  built  to  a  true  circle 
and  care  shall  be  taken  to  have  the  lower  edge 


of  web  plate  at  all  points  to  bear  against  the 
track.  Flanges  of  bottom  angles  shall  have  a 
uniform  bearing  against  the  track  and  stiffen- 
era  to  fit  tightly  to  flanges.  The  drum  shall  be 
held  in  place  and  form  by  radial  strut*  abut- 
ting against  a  cast  steel  spider  with  phosphor 
bronze  bushing. 

Boxes. 

65.  Boxes  supporting  shafting  shall  be  of 
cast  steel  and  properly  babbited. 

Wedges. 

66.'  Wedges  shall  be  made  of  steel  castings 
and  bearing  blocks  shall  be  of  cast  iron. 
All  sliding  and  bearing  surfaces  shall  be  tool 
finished.  Provision  shall  be  made  to  hold  the 
wedges  in  their  proper  position.  This  shall  be 
made  in  such  a  manner,  however,  tnat  it  in  no 
way,  when  removed,  shall  Interfere  or  impede 
the  working  of  the  wedges  when  it  becomes 
necessary  to  operate  the  bridges. 

Latches. 

67.  Latches  as  shown  on  drawings  shall  be 
provided  for,  but  no  provision  shall  be  made 
for  operating  the  same. 

Patterns. 

68.  All  patterns  shall  be  made  especially  for 
this  work  and  shall,  after  completion  of  work, 
become  the  property  of  the  Sanitary  District 
of  Chicago.  They  shall  be  delivered  by  the 
contractor  at  such  place  or  places  as  directed 
by  the  Chief  Engineer. 

Raising  of  Ends. 

69.  The  difference  of  elevation  of  the  ends 
of  the  bridges,  when  closed  and  open,  shall 
have  the  same  ratio  to  the  actual  figured 
total  deflection  of  ends  as  the  ratio  given  on 
strain  sheets  between  amount  of  ends  raised 
and  assumed  total  deflection.  The  difference 
between  the  total  deflection  and  the  amount 
that  the  ends  are  raised  shall  be  taken  out  by 
shortening  the  eye  bars  in  top  chords  in  the 
two  panels  next  to  center  tower. 

Cambre. 

70.  The  bridge  shall  be  given  a  cambre  not 
less  than  the  deflection  under  extreme  loads 

.INSPECTION  AND   TE8T8. 

Specimens. 

71.  The  contractor  shall  furnish  complete 
facilities  for  inspection  of  material  and  work- 
manship. Small  specimens  for  testing  of 
material  and  also  the  necessary  labor  shall  be 
furnished  by  contractor  without  charge,  when 
called  for  by  the  Engineer  or  Inspector. 
Inspectors  will  be  retained  by  the  Sanitary 
District  wjth  full  power  to  reject  all  work  or 
material  whioh  does  not  in  every  way  con  form 

tothe  letter  and  spirit  of  the  specifications. 
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Mill  Testing. 

72.  All  material  shall  be  inspected  at  tbe 
mills  where  it  is  rolled.     ' 

73.  Test  specimens  shall  fairly  represent 
material  to  be  tested,  and  shall  not  In  anyway 
be  worked  on  to  alter  quality  before  testing. 
They  shall  be  out  whenever  practicable  so  as 
to  retain  two  opposite  sides  as  they  oome  from 
the  rolls.  Rods  not  exceeding*  one  (1)  square 
inch  shall  be  tested  in  full  size  specimens. 

74.  Regular  bending  specimens  shall  be 
taken,  one  for  every  tensile  test.  They  shall 
have  the  rough  edges  planed  off,  and  shall  be 
duplicates  of,  and  cut  from  tbe  same  originals. 
as  tensile  tests  for  the  same  material. 

75.  Tests  shall  be  sufficient  in  number  to 
fairly  represent,  in  tbe  judgment  of  the  Engi- 
neer, the  material  to  be  Inspected;  there  shall, 
however,  be  no  more  than  two  (2)  tests,  i. «., 
two  (2)  tensile  and  two  (2)  bending  specimens, 
for  every  twenty  pieces  in  tbe  order. 

76.  The  passing  of  any  material  at  tbe  mills 
shall  not  prevent  its  subsequent  rejection  for 
cause.  If  found  defective  after  delivery, 
such  material  shall  be  replaced  at  the  expense 
of  tbe  contractor. 

Testing  Finished  Members. 

77.  The  Engineer  or  bis  Inspector  may, 
from  time  to  time,  as  the  work  proceeds,  se- 
lect from  tbe  finished  material,  full-sized 
members  for  testing  to  destruction. 

78.  Of  eye  bars  or  rods  so  selected,  there 
shall  not  be  more  than  three  (8)  for  every 
hundred  (100).  These  must  in  three  (8)  cases  out 
of  four  (4)  break  in  the  body. 

79.  If  three-fourths  <%)  of  the  bars  so  se- 
lected and  tested,  from  time  to  time,  fulfill 
requirements  for  strength  of  body,  all  bars 
manufactured  io  that  time  shall  be  accepted; 
if  less,  testing  shall  be  continued  at  expense 
of  contractor  until,  in  the  opinion  of  the  En- 
gineer, enough  evidence  exists  that  at  least 
three- fourths  (|£)  of  all  bars  fulfill  said  re- 
quirements. 

80.  All  finished  members  taken  for  testing 
shall  be  paid  for  at  cost  price,  less  its  scrap 
value,  if  fulfilling  requirements  of  specifica- 
tions; if  not,  contractor  shall  not  be  paid  for 
them. 

Final  Test. 

81.  On  completion  of  the  structure,  the 
bridge  may  be  subjected  to  tbe  following  test: 
Two  coupled  consolidated  engines  shall  run  on 
the  bridge  at  a  speed  of  fifteen  miles  per  hour, 
and  when  tbe  leading  engine  is  over  tbe  center 
of  the  bridge,  both  engines  shall  be  reversed, 
and  no  permanent  change  shall  take  place  in 
any  part  of  the  structure. 

82.  Tbe  bridge  may  then  be  fully  loaded 
with  engines  of  the  above  class,  and  after  re- 


V  maining  under  this  load  for  five  (5)  minutes 
shall  be  found  not  to  deflect  more  than  one 
twelve  hundredth  (1-1200)  of  its  length,  and 
upon  the  removal  of  tbe  load  shall  return  to 
Its  original  cambre. 

PAINTINQ^AND  SHIPPING. 

Painting. 

88a.  All  iron  work  for  tbe  Chicago,  Madison 
and  Northern  Railway  bridge,  before  leaving; 
the  shop,  shall  be  thoroughly  cleaned  from 
all  loose  scale,  rust,  grease,  dirt  or  any  other 
foreign  matter,  and  shall  be  given  one  good 
coat  of  /he  "Durable  Metal  Coating,"  manu 
factured  by  Edward  Smith  &  Co.,  of  New  York 
City,  which  shall  be  well  worked  into  all  joints 
and  open  spaces,  all  parts  which  may  ever  be 
exposed  to  the  weather  or  to  the  action  of 
moisture  being  thoroughly  covered. 

84a.  In  riveted  work  for  tbe  Chicago,  Madi- 
son and  Northern  Railway  bridge,  tbe  sur* 
faces  coming  la  contact  shall  each  be  painted 
before  being  riveted  together,  with  one  good 
coat  of  iron  oxide  paint,  composed  of  the 
purple  oxide  of  iron  well  mixed  in  pure  linseed 
oil.  The  bottoms  of  bed  plates,  bearing  plates 
and  any  other  parts  which  are  not  exposed  for 
painting  after  ereotion,  shall  have  two  coats 
of  tbe  "Durable  Metal  Coating'*  mentioned  in 
the  preceding  paragraph. 

86a.  After  the  structure  for  the  Chicago, 
Madison  aud  Northern  Railway  is  erected,  the 
iron  work  shall  be  thoroughly  and  evenly 
painted  with  two  additional  coats  of  paint. 
This  shall  be  a  special  black  paint  which  will 
be  furnished  by  the  Illinois  Central  Railroad 
Company,  and  is  used  as  a  standard  in  all 
their  bridge  work.  This  will  be  furnished  to 
tbe  contractor  at  a  cost  to  him  of  seventy-five 
(75)  cents  per  gallon.  All  recesses  which  will 
retain  water,  or  through  which  water  can 
enter,  must  be  filled  with  thick  paint  or  some 
water-proof  cement,  before  receiving  a  final 
painting.  , 

86  All  finished  surfaces  shall  be  coated  with 
white  lead  and  tallow  before  being  shipped 
from  the  shop. 

87.  No  painting  shall  be  done  in  wet  or 
freezing  weather. 

Shipping. 

88.  All  parts  shall  be  carefully  loaded,  so 
as  to  avoid  injury  in  transportation,  and  shall 
be  at  contractor's  risk  until  erected  and  ready 
for  tbe  rails. 

89.  All  screw  ends  shall  be  wrapped  with 
twine  before  shipment. 

90.  All  pins  and  small  parts  must  be  securely 
boxed,  and  the  boxes  plainly  marked.  The 
weights  of  large  pieces  must  be  marked  on 
them.  The  invoices  shall  state  the  contents 
of  each  box  and  tbe  weight  and  description  of 
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each  piece  that  is  not  boxed,  and  two  copies 
of  each  invoice  shall  be  furnished  the  Sanitary 
District  of  Chicago. 

ERECTION. 

01.  The  contractor  shall  furnish  all  staging 
and  false  work,  shall  erect  and  adjust  all  the 
metal  work,  shall  furnish  and  put  in  place  all 
floor  timbers,  timber  guards,  also  place  the 
Portland  cement  concrete,  cement  filling, 
coating  of  masonry  bolts  and  securing  them 
in  place. 

08.  The  contractor  shall  so  conduct  all  his 
operations  as  not  to  impede  the  operations  of 
the  road,  or  interfere  with  the  work  of  other 
contractors,  or  olose  any  thoroughfare  by  land 
or  water,  exoept  by  written  consent  of  the 
Chief  Engineer. 

93.  The  contractor  shall  assume  all  risks  of 
accidents  to  men  or  material  prior  to  the 
acceptance  of  the  finished  structure.  The  con- 
tractor must  also  remove  all  false  work,  piling 
and  other  obstructions,  or  unsightly  material 
produced  by  his  operations. 

FINAL  ACCEPTANCE, 

■ 

94.  Any  material  or  workmanship  which 
does  not  satisfy  the  requirements  of  these 
specifications  may  be  rejected  by  the  Chief 
Engineer  at  any  time  before  the  final  accept- 
ance of  the  work,  and  the  contractor  shall 
make  good  all  deficiencies  at  his  own  cost. 
The  fact  that  the  authorized  inspectors  have 
accepted  said  material  or  workmanship  shall 
not  make  the  Sanitary  Diet  riot  liable  for  extra 
cost  above  that  specified  in  the  contract,  for 
replacing  same  with  material  or  workmanship 
accepted  by  the  Chief  Engineer  on  final  ac- 
ceptance. 

GENERAL  CONDITIONS. 

•  Workmen. 

96.  The  contractor  shall  employ  competent 
foremen  and  laborers,  and  shall  discharge,  at 
the  request  of  the  Engineer,  any  incompetent 
or  unfaithful  men  in  his  employ.  None  but 
men  expert  in  tbelr  respective  branches  of 
work  will  be  employed  where  special  skill  is 
required,  and  in  the  employment  of  men 
preference  shall  be  given  to  union  laborers. 

96.  It  is  especially  understood  and  agreed 
that  eight  (8)  hours  shall  constitute  a  day's 
work  and  no  workman  shall  be  employed  or 
required  to  work  more  than  eight  (8)  hours  out 
of  any  twenty -four  (24)  hours,  and  no  work  In 
excess  of  that  time  shall  be  allowed. 

97.  la  the  event  of  any  violation  of  the 
above  eight-hour  provision,  it  is  agreed  hereby 
that  the  said  District  shall,  and  that  it  is  duly 
authorized  to,  retain  from  any  money  due  or 
to  become  due  at  any  time  from  it  to  the  sec- 
ond party,  as  liquidated  damages,  the  sum  of 
five  (5)  dollars  per  hour  for  each  hour  that  any 


employe  shall  be  required  to  work  in  excess 
of  eight  (8)  hours  per  day,  pursuant  to  the 
terms  and  conditions  of  the  ordinance  adopted 
June  23d,  1897,  attached  hereto. 

Patents. 

98.  It  is  further  agreed  that  second  party 
shall  indemnify,  keep  and  save  harmless  said 
first  party  from  all  liabilities,  judgments,  costs, 
damages  and  expenses  whiob  may  in  anywi6e 
come  against  said  first  party,  or  which  may  re* 
suit  on  account  of  any  infringement  of  any 
patent  by  means  of  the  use  of  any  materials, 
machinery,  device  or  apparatus  used  in  the 
performance  of  this  contract,  or  of  designs- 
furnished  by  second  party  and  accepted  by 
Sanitary  District;  and  in  the  event  of  any 
claim  or  suit  or  action  at  law  or  equity  of  any 
kind  whatsoever  being  made  or  brought 
against  said  first  party,  then  first  party  shall 
have  the  right  to  retain  a  sufficient  amount,of 
money  in  the  same  manner  and  upon  the  same 
conditions  as  hereinafter  in  the  next  following; 
olause  of  this  contract  provided. 

Damages. 

99.  If  any  damage  shall  be  done  by  the  con- 
tractor,  or  by  any  person  or  persons  in  his  em- 
ploy, to  the  owner  or  occupants  of  lands,  or  to 
any  property  adjoining  or  in  the  vicinity  of 
the  work  herein  contracted  to  be  done,  or  to  a 
neighboring  contractor,  for  which  the  con- 
tractor herein  is  legally  liable,  the  Engineer 
shall  have  the  right  to  estimate  the  amount  of 
said  damage,  and  to  cause  the  Sanitary  Dis- 
trict to  pay  the  same  to  the  said  owner  or  oc- 
cupant, and  the  amount  bo  paid  for  such  dam- 
age shall  be  deducted  from  the  money  Hue 
said  contractor  under  this  contract 

100.  Said  contractor  covenants  a  nd  agrees  to 
pay  all  damages  for  any  personal  injuries  sus- 
tained by  any  person  growing  out  of  any  act 
or  doing  of  himself  or  his  employes  that  Is  In 
the  nature  of  a  legal  liability,,  and  he  hereby 
agrees  to  indemnify  and  to  save  the  Sanitary 
Distriot  harmless  against  all  suits  or  •action* 
of  every  name  and  description  brought  against 
said  8anitary  District  for  or  on  account  of  any 
Injuries  or  damages  received  or  sustained  by 
any  person  or  persons  by  or  from  said  con- 
tractor, his  servants,  agents  or  employes,  in 
the  execution  of  said  work;  or  by  or  in  conse- 
quence of  any  failure  or  negligence  In  guard* 
ing  or  protecting  the  same;  or  by  or  on  ac- 
count of  any  act  or  omission  of  said  con- 
tractor, bis  agents  or  employes;  and  the  said 
contractor  further  agrees  that  so  much  of  the 
money  due  to  him,  under  and  by  virtue  of  this 
contract,  as  shall  be  considered  necessary  by 
the  Board  of  Trustees  of  the  Sanitary  District, 
may  be  retained  by  the  said  Sanitary  District 
until  such  suits  orelaims  for  damages  as  afore* 
said  shall  have  been  settled,  and  evidence  to 
that  effect  furnished  to  the  satisfaction  of  the 
said  Board  of  Trustees. 


■--, 
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101.  It  is  farther  agreed  that  In  all  cases  of 
question  or  dispute  arising  or  growing  out  of 
this  contract  in  any  way  regarding  the  cost  or 
value  of  extras,  variations,  allowances,  deduc- 
tions or  the  amount  of  damages  in  any  manner 
growing  out  of  the  violation  of  this  oontract, 
the  decision  of  the  Engineer  shall  be  final  and 
binding  on  both  parties  hereto. 

Responsibility  of  Contractor. 

102.  The  contractor  will  be  required  to  safely 
maintain  all  traffic  on  that  portion  of  the  Chi- 
•cago,  Madison  and  Northern  Railroad  Company's, 
Bridge,  which  may  be  interfered  with  in  any  way 
in  the  construction  of  the  work  herein  provided 
for ;  and  will  also  be  required  to  make  all  neces- 
sary changes  In  the  structure  carrying  the  tracks 
of  said  road  as  to  enable  him  to  construct  the 

•  work  herein  provided  for  without  any  additional 
expense  to  the  party  of  the  first  part 

Time. 

103.  The  contractor  agrees  to  begin  work 
with  In /fifteen  (15)  days  after  the  execution  of 
this  contract.  All  work  required  to  be  done 
under  this  contract  shall  be  completed  and  ready 
for  inspection  on  or  before  the  first  day  of  July 
of  the  year  1898. 

Price. 

104.  In  consideration  of  the  said  work  being 
carried  on  and  completed  in  time  and  manner  as 
specified,  the  said  party  of  the  first  part  agrees 
to  pay  to  the  said  party  of  the  second  part,  and 
the  said  party  of  the  second  part  agrees  to  re- 
ceive and  accept  as  full  compensation  therefor, 
including  the  furnishing  by  him  of  all  necessary 
material,  tools,  labor,  machinery  and  appliances, 
as  follows : 

For  superstructure  complete,  as  specified, 
seventy-one  thousand  one  hundred  and r  sixty- 
four  ($71,164.00)  dollars. 

Also  to  furnish  extra  material  in  places  at  a 
cost  as  follows : 

Extra  medium  or  soft  steel,  two  and  seven- 
tenths  (2  7-10)  cents  per  pound. 

Extra  steel  castings,  four  and  one-half  (i\i) 
cents  per  pound. 

Extra  iron  casting,  two  and  one-half  (2}£) 
cents  per  pound. 

Extra  phosphor  bronze,  twenty-five  (25)  cents 
per  pound. 

105.  The  price  proposed  must  include  all  roy- 
alties for  patents  or  patented  materials  and 
appliances  used  In  the  construction  of  the  work 
described  in  the  specifications  and  agreements, 
and,  before  final  payment  is  made,  the  contractor 
shall  furnish  a  satisfactory  guarantee  against  all 
said  claims. 

Time  and  Manner  of  Payment. 

106.  It  is  agreed  by  the  party  of  the  first  part 
that  when  the  entire  iron  work  shall  have  been 
delivered  at  the  site  of  erection,  payment  shall 


be  made  to  the  party  of  the  second  part  to  the 
amount  of  sixty  (60)  per  cent  of  the  aggregate 
cost  of  the  work  covered  by  the  contract,  upon 
written  certificate  from  the  Chief  Engineer  that 
such  approximate  amount  of  work  has  been 
done.  The  remaining  forty  (40)  per  cent  to  be 
paid  within  thirty  (30)  days  of  the  completion  of 
the  work  and  its  acceptance  by  the  first  party. 

Certificate. 

107.  On  all  work  provided  for  in  this  contract 
being  completed,  in  acoordanoe  with  the  con- 
tract and  to  the  full  satisfaction  of  the  Chief 
Engineer,  and  on  its  being  inspected  by  him  and 
a  certificate  made  by  him  setting  forth  the 
amount  of  said  work,  and  that  the  said  work 
has  been  completed,  the  said  party  of  the  first 
part  agrees  to  pay  to  the  said  party  of  the  second 
part  the  amount  shown  to  be  due  to  the  said 
party  of  the  second  part  by  the  certificate  of  the 
said  Chief  Engineer. 

Failure  to  Complete. 

108.  Theentlre  metal  work  for  the  structure 
herein  provided  for  shall  be  delivered  at  the  site 
of  the  erection  on  or  before  Hay  1st,  1896,  and 
all  the  work  provided  to  be  done  under  this  con- 
tract shall  be1  completed  and  ready  for  inspeo 
tion  on  or  before  the  first  day  of  July,  189a 

109.  Should  there  be  a  failure  by  second  party 
to  deliver  said  iron  work  of  the  character  and 
strength  herein  provided  for,  by  said  first  day  of 
May,  1398,  or  if,  after  delivery  of  same  as  herein 
provided,  said  contractor  shall  fail  financially, 
either  before  or  after  having  been  paid  the  sixty 
(60)  per  cent  of  the  contract  price  as  hereinafter 
provided,  and  be  unable  to  carry  out  said  con- 
tract and  complete  said  work,  then,  in  that  case, 
the  said  party  of  the  first  part  shall  have  the 
power  to  complete  said  work  by  contract  or 
otherwise,  at  its  discretion,  and  charge  up  the 
cost  of  so  completing  said  work  to  said  con- 
tractor. Should  the  amount  remaining  unpaid 
of  the  oontract  price  not  suffice  therefor,  then 
said  contractor  and  his  bondsmen  shall  be  held 
liable  for  the  deficiency. 

Payment  of  Laborers. 

110.  Said  contractor  shali  pay  the  laborer! 
employed  by  him  promptly  at  regular  intervals, 
and  at  least  twice  each  month,  and  shall  not  pay 
said  laborers  in  script  checks  or  other  evidence 
of  indebtedness,  nor  in  any  manner  other  than 
with  lawful  currency  of  the  United  States.  And 
if  at  any  time  during  the  progress  of  said  work 
said  contractor  shall  fail  or  neglect  to  pay  for 
labor  performed,  and  in  manner  aforesaid,  or 
for  material  furnished  upon  said  work,  then  the 
party  of  the  first  part  shall  have  the  power  to 
pay  for  such  labor  or  material  out  of  any  money 
or  moneys  that  may  be  due  to  said  contractor, 
and  said  amount  so  paid  shall  be  retained  out  of 
any  money  due  or  to  become  due  to  said  con- 
tractor. In  any  such  case  the  party  of  the  first 
part  is  hereby  authorized  and  empowered  by 
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said  party  of  the  second  part  to  ascertain  the 
amount  or  amounts  due  or  owing  from  said 
contractor  to  any  laborer  or  laborers,  or  to  any 
person  for  material  furnished,  in  such  manner 
and  upon  such  proof  as  it  may  deem  sufficient, 
and  without  giving  any  notice  of  such  proceed- 
ings to  said  contractor,  and  the  amonnt  or 
amounts  so  found  by  the  said  party  of  the  first 
part  to  be  due  and  owing  to  said  laborer  or 
laborers,  or  to  said  materialmen,  shall  be  final 
and  conclusive  as  against  said  contractor,  as 
may  thereafter  be  paid  over  by  the  said  first 
party  to  such  laborer,  laborers  or  materialmen. 

Contractor's  Bond. 

111.  The  contractor  shall  furnish  a  bond  In 
the  sum  of  twenty  thousand  ($20,000)  dollars  for 
the  superstructure  of  the  Chicago,  Madison  and 
Northern  Railroad  bridge,  wtth  good  and  suffi- 
cient sureties,  the  same  to  be  satisfactory  to  the 
Board  of  Trustees  of  said  Sanitary  District,  con- 
ditioned for  the  faithful  performance  of  all  the 
terms  and  conditions  of  this  contract;  and  should 
the  sureties  on  said  bone}  at  any  time  fail  finan- 
cially, or  be,  in  the  opinion  of  the  said  Board  of 
Trustees,  Insufficient  security  for  the  penalty  of 
said  bond,  then,  In  that  case,  they  may,  on  giving 
ten  (10)  days  notice  thereof  in  writing,  require 
said  contractor  to  furnish  a  new  and  additional 
bond  in  the  place  of  the  bond  so  having  become 
insufficient  or  worthless. 

Fined  Payment.  - 

113.  The  said  party  of  the  second  part  further 
agrees  that  he  shall  not  be  entitled  to  demand  or 
receive^  final  payment  for  any  portion  of  the 
aforesaid  work  or  materials  except  In  the  man- 
ner set  forth  in  this  agreement,  nor  until  each 
and  all  of  the  stipulations  hereinbefore  men- 
tioned are  complied  with,  and  the  said  Chief  En- 
gineer shall  have  given  his  certificate  to  that 
effect;  whereupon  the  said  party  of  the  first 
part  will,  at  the  expiration  of  thirty  (30)  days 
after  such  completion  and  delivery  of  such  cer- 
tificate, pay,  and  it  hereby  binds  Itself  to  pay, 
the  said  party  of  the  second  part,  in  cash,  the 
whole  amount  of  money  accruing  to  said  sec- 
ond party  under  this  contract,  excepting  such 
sum  or  sums  of  money  as  may  be  lawfully  re- 
tained under  any  of  the  provisions  of  this  con- 
tract hereinbefore  set  forth.  Provided  ttfat 
nothing  herein  contained  shall  be  construed  to 
affect  the  right  hereby  reserved  of  the  said  party 
of  the  first  part  to  reject  the  whole  or  any  por- 
tion of  the  aforesaid  work  should  the  said  cer- 
tificate be  found  to  be  inconsistent  with  the 
terms  of  this  ageeement,  or  otherwise  improp- 
erly given. 

In  Witness  Whereof,  on  the  day  and  year  first 
above  written,  the  said  Sanitary  District  of  Chi- 
cago has  caused  this  agreement  to  be  signed  by 
its  President  and  attested  by  its  Clerk,  and  its 
corporate  seal  to  be  hereto  affixed,  and  the  said 


party  of  the  second  part  hereunto  set  his  hand 

and  seal. 

(Signed) 

The  Sanitary  District  of  Chicago, 

[seal]  By  Thomas  Kellt, 

President . 
Attest : 

James  Rkddick, 

Clerk. 

(Signed) 

The  Toledo  Bridge  Company, 

Jas.  A.  Huston, 

President. 


[seal] 


B.  P.  Bueckeniudge,       , 
/Secretary" 


EXECUTION  OP  CONTRACT  FOE  SUPPLY- 
ING AND  ERECTING  SUPERSTRUCTURE 
OF  THE  CHICAGO  TERMINAL  TRANSFER 
RAILROAD  BRIDGE  OVER  THE  MAIN 
CHANNEL,  AND  APPROVAL  OF  BOND. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance 
with  reference  to,  and  accompanied  by,  a 
contract  in  duplicate  for  supplying  and 
erecting  the  superstructure  of  the  Chi- 
cago Terminal  Transfer  Railroad  Bridge 
across  the  Main  Channel  near  west  end 
of  Section  E,  awarded  to  the  Wisconsin 
Bridge  and  Iron  Company  of  Milwaukee, 
Wis.,  November  10,  1897  (page  4815  of 
the  Proceedings),  the  report  setting  forth 
that  said  contract  had  been  duly  signed 
by  the  President  and  Clerk,  and  that  a 
bond  in  the  sum  of  $15,000  had  been 
executed  bv  said  contractors  and  filed 
with  the  Clerk  of  the  District ;  the  re- 
port, therefore,  recommending  that  said 
contract,  presented  herewith,  be  printed 
and  placed  on  file,  that  the  accompany- 
ing bond  be  accepted,  the  surety  ap- 
proved, and  that  the  checks  of  the  three 
lowest  bidders  on  said  superstructure  be 
returned  to  said  bidders  ;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

•'Chicago,  November  24, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Committee  on  Fi- 
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nance  respectfully  reports  to  your  Honor- 
able Body  that  on  the  10th  day  of  No- 
vember, 1897  (page  4315  of  Proceedings), 
your  Oommitee  on  Engineering  awarded 
to  the  Wisconsin  Bridge  and  Iron  Com- 
pany, of  Milwaukee,  the  contract  for  the 
work  of  constructing  the  superstructure 
of  the  Chicago  Terminal  Transfer  Rail- 
road bridge  for  the  District,  upon  the 
condition  that  said  company  execute  a 
bond  in  favor  of  the  District  in  the  penal 
sum  of  fifteen  thousand  ($15,000.00)  dol 
lars;  that  the  said  contract  has  been 
•signed  by  the  contractor  and  by  the 
President  and  Clerk  on  behalf  of  the 
District;  and  that  a  bond  in  the  sum  of 
fifteen  thousand  ($15,000.00)  dollars,  with 
the  National  Surety  Company,  of  New 
York,  as  surety  thereon,  has  been  exe- 
cuted by  said  contractor  and  filed  with 
the  Clerk  of  the  District. 

Your  Committee  therefore  recommends 
that  the  said  contract,  as  presented  here- 
with, be  printed  in  the  Proceedings  and 
placed  on  file  with  the  Clerk ;  that  the 
bond  above  mentioned,  heretofore  exe- 
cuted, be  accepted,  and  the  surety 
thereon  approved,  and  that  the  checks 
of  the  three  lowest  bidders  on  said  super- 
structure be  returned  to  the  respective 
bidders. 

Respectfully  submitted, 

< Signed)  Frank  Wenteb, 

Chairman. 

Z.  R.  Carter, 

Thomas  a..  Smyth, 

Committee  on  Fi)iance." 


The  following  is 

THE  CONTRACT: 

"SANITARY  DISTRICT  OF  CHICAGO. 

Contract  and  specifications  for  superstruc- 
ture for  the  Chicago  Terminal  Transfer  Rail- 
way Company's  bridge  near  west  end  of  Con- 
tract Section  "  B,"  on  the  line  of  the  Main 
Drainage  Channel. 

This  Agreement,  Made  and  entered  into 
this  sixteenth  day  of  November,  A..D.  1807,  by 
and  between  the  Sanitary  District  of  Chicago, 
of  the  first  part,  and  Wisconsin  Bridge  and 
Iron  Company,  a  corporation  organized  under 
the  laws  of  the  State  of  Wisconsin,  having  its 
principal  office  in  the  City  of  Milwaukee,  the 
State  of  Wisconsin,  of  the  second  part. 

A— 

Witnesseth:  That  the  said  party  of  the 
second  part  has  covenanted,  contracted  and 


agreed,  and  by  these  presents  does  covenant 
contract  and  agree  with  the  said  party  of  the 
first  part,  for  the  consideration  of  the  pay- 
ments to  be  made  as  provided  for  herein,  to 
the  said  party  of  the  second  part  by  the  said 
party  of  the  first  part,  and  under  a  penalty 
expressed  in  a  bond  bearing  even  date  here- 
with, at  his  own  proper  cost  and  expense  to  do 
all  the  work,  and  to  furnish  all  material,  tools, 
labor,  and  all  appliances  and  appurtenances 
called  for  by  this  agreement,  in  the  manner 
and  under  the  conditions  hereinafter  stipu- 
lated, that  are  necessary  to  the  complete  do- 
ing of  the  work  known  and  distinguished  by 
the  specifications  herein  contained,  and  the 
plans  accompanying  them,  as  the  bridge 
across  Main  Channel. 

B- 

It  is  further  covenanted,  contracted  and 
agreed  that  the  work  shall  be  executed  under 
the  direction  and  supervision  of  the  Chief  En 
gineer  of  the  8anitary  District  of  Chicago,  and 
his  properly  authorised  agents,  and  by  whose 
measurements  and  calculations  the  quantities 
and  amounts  of  the  several  kinds  of  work  per- 
formed under  this  contract  shall  be  deter- 
mined, and  on  whose  inspection  all  work  shall 
be  accepted  or  condemned.  The  said  Chief 
Engineer  and  his  properly  authorised  agents 
shall  have  full  power  to  reject  or  condemn  all 
materials  furnished  or  work  performed  under 
this  contract  which  do  not  fully  conform  to  its 
spirit  and  to  the  terms  and  conditions  herein 
expressed;  and  the  Chief  Engineer  shall  de 
olde  every  question  which  may  arise  between 
the  parties  hereto  relative  to  the  execution 
thereof,  and  his  decision  shall  be  final  and 
binding  upon  both  parties. 

C- 

Wherever  the  words  * 'Sanitary  District"  are 
used  In  this  contract,  they  shall  be  understood 
to  mean  the  Sanitary  District  of  Chicago,  as 
represented  by  the  Board  of  Trustees  dr  their 
duly  authorized  and  accredited  agents. 

Wherever  the  word  "Engineer"  li  used 
herein,  It  shall  be  understood  to  mean  the 
Chief  Engineer  of  the  8anltary  District  of  Chi- 
cago, or  his  properly  authorized  agents.  Uni- 
ted by  the  particular  duties  intrusted  to 
them. 

Wherever  the  word  "Contractor"  is  used 
herein,  it  shall  be  understood  to  moan  the 
person  or  persons,  or  copartnership  or  cor- 
poration entering  into  the  contract  as  party 
of  the  second  part. 

We  wish  to  call  attention  to  the  following 
ordinance,  passed  by  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago,  Juno  23d. 
1897: 

"  Be  it  ordained  by  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago: 

Section  1.    That  in  the  preparation  of  all 
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future  specifications  for  contracts  for  the 
construction  of  the  Main  Channel  and  auxili- 
ary works,  tbe  Engineering  Department  shall 
provide  that  such  contracts  shall  be  executed 
Id  conformance  with  the  law  constituting 
eight  hours  a  legal  day's  work  in  all  contracts 
under  tbe  Sanitary  District  of  Chicago,  and 
that  in  the  employment  of  labor,  contractors 
shall  be  required  and  specifically  agree  to 
give  preference  to  union  labor. 

Section  2.  That  all  contracts  hereafter  ex- 
ecuted for  the  works  of  the  Sanitary  District 
of  Chicago  shall  contain  provisions  constitut- 
ing eight  hours  a  legal  day's  work,  and  for- 
bidding the  employment  of  any  employe  or 
employes  for  a  longer  period  than  eight  hours 
in  any  twenty-four  hours,  and  that  said  con- 
tract shall  vest  specific  authority  in  tbe  Police 
Department  of  the  8anitary  District  of  Chi- 
cago to  exercise  supervision  for  tbe  enforce- 
ment of  this  provision,  and  shall  provide  that 
the  Board  of  Trustees  of  tbe  Sanitary  District 
of  Chicago  shall  be  empowered,  in  all  oases  of 
violation  of  said  eight  hour  law,  to  deduct  and 
retain  from  any  money  accruing  to  said  con- 
tractors a  sum  as  liquidated  damages  at  the 
rate  of  five  ($5.00)  dollars  per  hour  for  eaeh 
employe  who  shall  be  required  to  work  in  ex- 
cess of  eight  hours  per  day  by  any  contractor 
on  said  canal." 

SPECIFICATIONS. 

PLANS. 

1.  All  plans  and  drawings  prepared  by  tbe 
Sanitary  District  of  Chicago  for  this  work, 
with  all  notes,  dimensions,  figures  and  cor- 
rections thereon,  shall  be  considered  a  part  of 
these  specifications,  and  in  the  event  of  any 
discrepancy  between  plans  and  specifications 
the  judgment  of  the  Chief  Engineer  shall  be 
decisive  thereon. 

2.  All  shop  plans  required  shall  be  made  by 
and  at  the  expense  of  t^he  contractor,  and  sub- 
mitted to  the  Chief  Eogineer  for  approval,  be- 
fore beginning  work,  and  at  least  six  (6)  sets  of 
prints  of  such  approved  plans  shall  be  fur- 
nished the  Sanitary  District  free  or  cost.  No 
alterations  of  approved  plans  will  be  permit- 
ted to  be  made  by  tbe  contractor  without  the 
written  consent  of  the  Chief  Engineer. 

3.  The  approval  of  Bald  plans  by  tbe  Chief 
Engineer  will  not  relieve  the  contractor  from 
tbe  responsibility  of  errors  thereon. 

4.  Plans  furnished  by  the  Sanitary  District 
shall  be  carefully  checked  by  the  contractor 
before  beginning  work.  Should  errors  be  dis- 
covered, tbe  Chief  Engineer's  attention  should 
be  called  to  the  same  and  corrections  made* 
after  which  the  contractor  will  be  responsible 
for  all  errors  which  may  occur  or  may  have 
occurred. 

5.  All  such  working  drawings   submitted 


6hall  have  a  uniform  size  of  twenty  six  (26) 
inches  by  forty  (40)  inches  inside  border  lines, 
with  border  margin  of  one- half  (ft)  inch. 
When  submitted  for  approval,  a  complete  set 
of  such  drawings  shall  be  presented. 

QUALITY  OF  MATERIAL. 

WROUGHT  IRON. 

Rivet  Iron. 

6.  All  iron  used  for  rivets  shall  have  an  ul- 
timate tensile  strength  of  not  less  than  48,000 
pounds  per  square  inch,  an  elastic  limit  of  at 
least  26,000  pounds  per  6quare  inch,  and  an 
elongation  of  at  least  twenty  (20)  per  cent  in 
eight  (8)  inobes,  and  be  so  ductile  that  when 
bent  cold  through  180  degrees,  and  hammered 
down  flat  on  Itself,  it  shall  *how  no  sign  of 
fracture  on  convex  Bide  of  curve. 

STEEL. 

Character. 

7.  Ail  steel  shall  bo  uniform  in  quality  and 
made  by  tboopen hearth  process. 

8.  Tests  shall  be  made  upon  pieces  cut  from 
the  finished  material  and  shall  be  not  less  than 
one-half  (%)  square  inch  in  sectional  area. 
Two  pieces,  one  for  tensile  test  and  one  for 
bending  test,  shall  be  furnished  for  each  blow 
or  cast,  and  so  selected  that  each  heat  or  fur- 
nace full  of  billets,  blooms  or  slabs  shall  be 
represented  by  at  least  one  test  to  prove  the 
condition  of  the  metal  after  re- heating,  roll- 
ing, etc. 

Medium  Steel  Tests. 

9.  When  tested  In  specimens  as  above,  me- 
dium steel  shall  have  an  ultimate  tensile 
strength  of  from  60,000  to  68,000  pounds  per 
square  inch,  an  elastfo  limit  of  not  less  than 
36,000  pounds  per  square  inch,  shall  elongate 
not  less  than  twenty-five  (26)  per  cent  in  eight 
(8)  inches,  and  show  a  reduction  of  area  at  poiut 
of  fracture  of  not  less  than  forty  (40)  per  cent. 

10.  The  test  piece  must  also  bend  cold  180 
degrees  around  a  curve  whose  diameter  is 
equal  to  the  thickness  of  tbe  piece  without 
crack  or  flaw  on  convex  6lde  of  bend. 

11.  A  hole  punched  for  a  tbree-quarter  (3£) 
inch  rivet,  one  and  one-half  (\lA)  inches  from 
tbe  edge  of  plate,  shall  be  capable  of  being  en- 
larged by  drifting  to  one  and  one-eighth  (1?«) 
inches  in  diameter  without  sign  of  fracture. 

12.  Full  sized  steel  eye  bars,  when  tested  to 
destruction,  roust  show  an  ultimate  strength 
of  at  least  66,000  pounds  per  square  inch,  an 
elastio  limit  of  not  less  than  30,000  pounds  per 
square  inch,  and  shall  elongate  twenty-five  (25) 
per  cent  in  a  gauged  length  of  twelve  (12) 
inches  at  the  point  of  fracture  and  fifteen  (15) 
per  cent  in  ten  feet  of  bar  and  a  reduction  of 
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area  at  fracture  of  at  least  fifteen   (15)  per 
cent. 

13.  For  steel  pins  the  elongation  may  be 
five  (5)  per  cent  less  and  the  reduction  at  point 
of  fracture  ton  (10)  per  cent  less  than  speci- 
fied. 

Soft  Steel  Tests. 

14.  When  tested  in  specimens  as  selected 
and  described  above,  soft  steel  shall  have  an 
ultimate  tensile  strength  of  from  52,000  to 
60,000  pounds  per  square  inch,  an  elastio  limit 
of  not  less  than  30.000  pounds  per  square  inch, 
and  shall  elongate  not  less  than  twenty-five 
(25)  per  cent  in  eight  (8)  inches,  and  show  a 
reduction  in  area  at  point  of  fracture  of  not 
less  than  fifty  (50)  per  cent,  except  in  web 
plates  over  thirty-six  (36)  inches  wide,  when 
the  elongation  will  be  reduced  to  twenty  (SO) 
percent  and  the  reduction  of  area  to  forty 
(40)  per  cent.  It  must  also  bend  oold  through 
180  degrees  and  closedown  upon  itself  without 
showing  sign  of  fracture  on  convex  side  of 
bend.  A  hole  punched  for  three-quarter  (%) 
inch  rivet,  and  one  and  one-half  (ltf )  inches 
from  the  edge  of  plate,  shall  be  capable  of 
being  enlarged  by  drifting  to  one  and  one-half 
(Hi)  inches  in  diametor  without  sign  of 
fracture. 

Rivet  Steel. 

15.  Rivet  steel  shall  have  an  ultimate 
strength  of  50,000  to  fifc.OOO  pounds  and  an 
elastic  limit  not  less  than  fifty  five  (5S)  per 
cent  of  the  ultimate;  an  elongation  of  not  less 
than  twentv-S'  ven  (27)  percent  and  must  bend 
180  degrees  fiat  on  itself  without  sign  of  frac- 
ture on  the  convex  side  of  the  bend. 

Rivets. 

16.  All  hand  driven  rivets,  whether  shop  or 
field,  shall  be  of  the  best  quality  of  rivet 
iron,  as  specitled. 

17.  Specimens  taken  from  all  grades  of 
steel,  after  being  heated  to  a  light  cherry  red 
(as  seen  in  the  dark),  and  quenched  in  water  of 
82  degrees  Farenheit,  must  conform  to  the 
bending  requirements  above. 

Chemical  Analysis. 

18.  The  chemical  analysis  for  carbon  and 
phosphorus  of  each  blow  or  cast  must  be  furn- 
ished to  the  Engineer,  or  hi*  inspectors,  before 
any  of  the  ranterial  rolled  from  said  blow  or 
cast  is  shipped  from  the  mill.  Phosphorous 
must  not  exceed  eight  one-hundredibs  (0.08)  per 
cent  lor  acid  steel,  or  six  one- hundredths  (0.06) 
per  cent  for  basic  steel. 

Chipping*  and  Alterations. 

19.  All  blooms,  billets  or  slabs  shall  be  ex- 
amined for  surface  defects,  flaws  or  blow  holes 
before  being  rolled  into  the  finished  sections, 
and  such  chippings  and  alterations  made  as 


will  secure  perfect  solidity  In  the  finis  bed- 
sections. 

Marking. 

20.  The  original  blow  or  cast  number  most 
be  painted  or  stamped  on  all  blooms,  billets 
or  slabs  in  order  to  identify  the  material 
throughout  the  various  processes  of  manu- 
facture; and  the  original  blow  or  oast  num- 
ber, together  with  the  furnace  heat  number, 
must  be  stamped  on  each  piece  of  finished  ma- 
terial from  said  blow  or  beat. 

Finish. 

21.  AH  finished,  rolled  material  must  pre- 
sent a  smooth,  clean  surface,  free  from  buckles, 
flaws,  cracks,  ragged  edges  or  any  other 
defects,  and  must  be  straight  throughout  and 
true  to  section. 

Brittle  SUtl. 

22.  No  steel  which  proves  brittle  shall  be 
used  under  any  circumstances;  if  it  developes 
this  character  at  any  stage  of  its  manufac- 
ture, it  shall  be  at  onoe  condemned  and  other 
material  used.  The  object  of  the  more  par- 
ticular clauses,  hereto  relating,  being  to  guard 
against  the  possibility  of  the  use  of  this  class 
of  metal. 

Steel  Castings. 

23.  All  steel  castings  shall  have  an  ultimate 
strength  of  not  less  than  sixty-two  thousand 
five  hundred  (62,500)  pounds  per  square 
inch,  an  elastic  limit  of  not  less  than 
thirty  thousand  (30,000)  pounds  per  square 
inch,  shall  elongate  not  less  than  fifteen  (15) 
per  cent  in  eight  (8)  inches,  and  show  a  reduc- 
tion at  point  of  fracture  of  not  less  than 
twenty  (20)  per  cent.  The  amount  of  phos- 
phorus contained  shall  not  exceed  eight  one- 
hundredths  (0.08)  percent.  All  steel  castings 
shall  be  sound  and  free  from  blow  boles  and 
roughness,  snonglness,  pitting,  shrinkage- 
cracks  and  other  cracks,  cavities,  etc.,  and 
shall  be  thoroughly  annealed  according  to  the 
best  practice.  Bach  cast  shall  be  so  made  that 
sufficient  number  of  test  pieces  can  be  cut  as 
to  enable  the  Engineer  or  Inspector  to  satisfy 
himself  of  its  quality. 

CAST  IRON. 

24.  Cast  iron  must  be  the  best  quality  of 
soft  gray  iron.  The  castings  must  be  free  from 
flaws,  ragged  edges,  or  any  other  defects  im- 
pairing its  efficiency  or  appearance;  and  bars 
of  a  section  one  (1)  inch  square,  placed  four  (4) 
feet  six  (6)  Indies  between  supports,  must  be 
strong  enough  to  bear  a  weight  of  five  hundred 
(500)  pounds  placed  half  way  between  sup- 
ports. 

Phosphor  Bronze. 

25.  Phosphor  bronze  shall  be  of  the  best 
quality  for  the  purpose  for  which  It  is  to  be 
used.    The  castings  shall  contain  eighty-eight    , 
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(88)  per  cent  of  copper  and  twelve  (12)  per 
cent  of  phosphorized  tin.  The  phosphorized 
tin  to  contain  five  (5)  per  cent  phosphorous. 
Upon  each  casting  shall  be  cast  suitable  test 
pieces  which,  in  breaking1,  must  show  a  good 
uniform  metal,  and  when  broken  in  testing 
machine  Fhall  show  at  least  forty  thousand 
(40,CC0)  pounds  ultimate  tensile  strength. 

Portland  Cement  Concrete. 

26.  Portland  cement  concrete  shall  be  used 
for  filling  track  castings,  and  shall  be  made  of 
one  (1)  part  Portland  cement,  one  (I)  part  sand 
aqd  one  (1)  part  limestone  screenings,  or  such 
other  materials  and  proportions  as  may  be 
directed  by  the  Engineer.  All  material  subject 
to  approval  of  the  Engineer. 

Cement  Filling  for  Turntable  Tracks. 

27.  This  cement  shall  be  made  of  eighty  (80) 
per  cent  brimstone,  five  (5)  per  cent  as- 
phaltum  and  fifteen  (15)  per  cent  bituminous 
limestone  (by  weight).  These  quantities  shall 
be  placed  in  a  heating  vessel  at  the  same  time 
and  heated  up  to  a  temperature  of  three 
hundred  (300)  degrees  Fahrenheit  for  about 
thirty  (30)  minutes.  The  temperature  shall  be 
reduced  to  about  two  hundred  and  fifty  (250) 
degrees  in  order  to  let  the  heavy  foam  settle, 
after  which  the  material  shall  be  run  into 
moulds  for  cooling  off.  This  material  shall  be 
remelted  without  foaming  and  run  under  the 
tracks  in  such  manner  as  to  insure  the  filling 
of  all  the  voids. 

The  material  used  in  this  composition  shall 
be  as  follows: 

Brimstone— commercial,  unmixed  (seconds). 
Asphalt  containing  ninety-three  (93)  per  cent 
of  asphaltic  bitumen,  mined  and  refined  by 
the  Standard  Asphalt  Co.,  Cal., (refined  solid). 
Bituminous  limestone  (Wasatsh)  mined  in 
Utah  and  pulverized  to  cyclone  sizo  by  the 
Assyrian  Asphalt  Co. 

Asphaltic  Paint. 

28.  All  masonry  bolts  imbedded  in  above 
mentioned  cement  filling  shall  be  coated  with 
a  composition  made  as  follows: 

To  forty-five  (46)  per  cent  melted  asphalt 
add  fifty- five  (55)  per  cent  pulverized  green 
limestone  which  has  previously  been  heated 
up  to  four  hundred  (400)  degrees.  This  to  be 
thoroughly  mixed  at  a  temperature  of  three 
hundred  and  fifty  (850)  degrees.  Run  this  into 
moulds  to  cool  off.  Ilemelt  this  material  and 
coat  the  bolts  and  the  bottom  of  the  base  cast- 
ing as  well  as  the  cement  filling  of  the  same. 
After  the  track  is  sot,  all  edges  of  the  casting 
coming  In  contact  with  the  cement  filling  un- 
der the  turntable  tracks  6ball  also  be  given  a 
coat  of  the  same  paint. 

Ties  arid  Guard  Timber. 
29.    All  timber  to  be  first  quality,  long  leaf 


yellow  heart  pine,  entirely  free  from  sap  and 
to  be  cut  from  live  trees,  grown  south  of  the 
south  line  of  Tennessee.  To  be  straight, 
square  edged,  free  from  shakes,loose  or  rotten 
knots  or  other  material  defects.  To  be  planed 
on  all  sides  to  exact  dimensions  given  on 
plans. 

30.  The  guar.l  timber  shall  have  a  length  of 
not  less  than  twenty-four  (24)  feet.  The  ties  to- 
be  cut  with  f  quare  ends  and  the  length  not  to 
vary  more  than  (J4)  inch  from  length  given  on 
plans. 

WORKMANSHIP. 

Character  of  Work. 

81.  All  work  must  be  done  in  a  strictly  first- 
class  manner  and  shall  at  all  times  be  subject 
to  thorough  and  careful  inspection. 

32.  Finished  pieces 'shall  be  true  to  size* 
section  and  line,  straight  and  out  of  wind  at 
all  points;  and  all  machine,  rivet  and  smith 
work  done  upon  them  shall  be  of  the  best 
character. 

Straightening- 

33.  All  material  must  be  carefully  straight- 
ened before  being  laid  off. 

Mai  king.  . 

84.  All  parts  which  are  given  a  descriptive 
letter  or  nutnber  in  the  drawing  shall  have 
that  letter  or  nuroberstenciledon  them  before 
shipment.  Eye  bars  shall  have  it  stamped  on 
the  edge  at  the  extreme  end  of  the  bar. 

DETAILS  Or    CONSTRUCTION. 

Eye  Bar*. 

35.  All  heads  of  eye  bars  shall  be  formed  by 
upsetting  on  the  solid  bar.  or  by  a  process  ap- 
proved by  the  Engineer.  Upsets  shall  be  free 
from  folds.  Heads  shall  be  clean,  full  sized 
forgings,  formed  cen trail v  on  the  bar  in  true 
line  and  out  of  wind,  and  shall  be  free  from 
lateral  Absu res,  incipient  cracks  orfUwsof  any 
kind.  In  upsetting  steel  bars  or  rods,  sharp 
angles  must  be  avoided  where  the  upset  joins 
the  bar. 

Annealing. 

36.  All  steel  tension  members  which  have 
been  heated,  shall,  after  work  on  them  is  com- 
pleted, be  thoroughly  annealed  by  heating 
them  uniformly  to  a  cherry- red  heat,  and  al- 
lowing them  to  cool  slowly. 

Boring. 

37.  Bars  of  the  same  class  and  belonging  to 
the  same  panel,  shall  be  bored  at  the  same 
temperature.  The  pin  holes  and  eye  bars 
shall  be  bored  to  exact  sizes  and  distances, 
and  to  a  true  perpendicular  to  the  line  of 
strain. 

38.  The  pin  bole  shall  be  in  the  middle  of 
the  head  and  in  the  center  line  of  the  bar. 
Bars  which  are  to  be  placed  side  by  side  in 
the  bridge  shall,  if  piled  on  each  other,  allow 
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the  pins  to  pass  through  at  botb  ends  without 
driving. 

39.  No  error  in  the  length  of  bar  or  diame- 
ter of  pin  hole  exceeding  one  sixty-fourth 
<l-64)  of  an  inch  will  be  allowed. 

Tie  Rods. 

40.  Rods  used  for  ties  or  counters  shall  be 
fabricated  with  the  same  care  and  precision  as 
Is  prescribed  for  eye  bars.  Screw  ends  shall 
be  upset  to  such  diameter  as  to  insure  break- 
ing in  the  body  of  the  bar.  Ail  screw  ends 
shall  have  truncated  V  threads,  United  8tates 
standards,  proportions  and  sizes. 


Steve  Nuts  and  ClevU  es. 


/ 


41.  Sleeve  nuts,  clevises  or  other  attach- 
ments used  for  adjustment,  must  be  of  suffi- 
cient strength  to  break  the  bar  to  which  they 
are  attached.  Pin  holes  in  clevises  to  be 
bored,  the  size  of  the  bole  not  to  exceed  that 
of  the  pin  more  than  one  thirty-second  (1-32) 
of  an  inch. 

42.  Pins  must  be  turned  true  to  size  and 
straight.  No  error  of  more  than  one-flftietb 
(1-60)  of  an  Inch  in  diameter  will  be  allowed  in 
chord  pins.  They  shall  be  provided  with  pilot 
cuts  for  erection. 

Ping. 

48.  Pins  connecting  laterals  with  other 
members  shall  be  turned  down  to  a  diameter 
of  not  more  than  one  thirty-second  (1-82)  of  an 
inch  smaller  than  the  pin  hole. 

Splices. 

44.  Abutting  Joints  shall  be  milled  off  to  ex- 
act lengths,  and  square  to  the  line  of  the 
ohord,  or  to  exact  bevel,  where  required. 

45.  Pin  holes  shall  be  bored  true  to  the  line 
of  strain  and  correct  as  to  position. 

46.  No  error  exceeding  one  thirty-second 
<l-32)  of  an  inch  in  length  of  part,  or  In  position 
of  pin  hole,  will  be  allowed. 

Web  Plate*. 
-  47.  For  all  girders,  web  plates  must  be  so 
arranged  as  not  to  project  beyond  the  faces 
of  flange  angles,  nor  be  more  than  one-six- 
teenth (1-16)  of  an  inch  less  on  each  edge  than 
the  distance  out  to  out  of  the  flange  angles. 

Matching. 

48.  After  the  splice  plates  are  riveted  on  in 
the  shops,  each  line  of  chords  shall  be  assem- 
bled, the  joints  matched,  their  abutting  sur- 
faces brought  to  a  tight  fit  by  use  of  clamps, 
and  all  the  rivet  holes  in  the  ends  of  chords 
and  splices  shall  be  reamed  to  an  exact  match 
and  fit.  Match  marks  shall  then  be  made  in 
each  piece. 

Riveting. 
49.    All  rive:a  with  crooked  heads,  or  heads 


not  formed  centrally  on.  the  shank,  or  rivets 
which  are  loose,  either  in  the  hole  or  under 
the  shoulder,  shall  be  cut  out  and  replaced 
with  good  rivets. 

60.  The  diameter  of  the  bole  shall  not  ex- 
ceed the  diameter  of  the  rivet  more  than  one- 
sixteenth  (Mtf)  of  an  inch. 

51.  All  joint  rivet  holes  shall  be  so  ac- 
curately spaced  that  rivets  of  the  proper  size 
can  be  passed  through  all  the  holes  in  tbe 
Joint  after  tbe  parts  are  placed  in  position 
without  the  use  of  tlrift  pins. 

Reaming  and  Fitting. 

62.  All  riveted  work  in  medium  steel  shall 
be  reamed  in  accordance  with  the  usual  prac- 
tice. 

63.  No  riveted  work  in  soft  steel  shall  be 
reamed  except  the  connection  for  stringers 
and  floor  beams,  and  for  posts  and  floor  beams. 
These  must  be  accurately  matched  and  reamed 
to  fit  before  leaving  the  shop. 

64.  All.  splice  plates  in  which  the  holes  are 
mismatched,  either  in  the  plates  themselves 
or  with  tbe  adjoining  chord  or  flange,  shall  be 
matched  and  the  holes  reamed  to  fit  before 
leaving  tbe  shop. 

66.  No  inaccurate  or  otherwise  defective 
work  will  be  accepted  under  any  oircumstan- 
oes  in  connection  joints  or  riveted  work. 

86.  The  riveted  field  connections  of  floor 
beams,  stringers,  posts  and  struts  must  be 
aoourately  matched  before  leaving  the  shops, 
and  all  unmalched  holes  reamed  to  fit;  the 
ends  of  floor  beams  and  stringers  must  be 
machine  faced  to  exact  lengths. 

57.  Wherever  practicable,  rivets  must  be 
maohlne  driven. 

68.  In  riveted  steel  work  the  punch  hole 
shall  be  one-eight  (*)  inch  less  than  size  re. 
quired,  and  shall  then  be  reamed  tofit. 

TURNTABLE,  BTO. 

Bast  Catting. 
59.    The  base  casting  shall  be  of  oast  iron. 
It  shall  be  tool  finished  on  the  face  to  receive 
tbe  rack  castings  and  on  the  top  to  receive  tbe 
track.     Before  setting  and  leveling  up  the 
base,   castings  shall    be  filled  with  Portland 
cement  concrete  as  specified.     After  the  con- 
crete has  set,  the  whole  base  shall  be  given  a 
coat  of  asphaitic  paint,  as  specified,  and  the 
track  given  an  exact  and  true  level.    After 
the  Engineer  has  ascertained  that  the  track  is 
perfectly  level,  the  specified  cement  filling 
shall  be  run  under  the  tracks.    Special  care 
must  be  taken  to  All  all  voids. 

Center  Casting. 

60.   Tbe  center  casting  shall  be  of  cast  iron 
turned  down  to  receive  the  cast  steel  spider    ' 
and  steel  plates  connecting  with  radial  roller 
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arms.  It  shall  be  tbe  true  center  for  the  track 
drum  and  pitch  circle.  Tbe  center  casting 
shall  be  treated  and  set  in  the  same  way  as 
specified  for  the  base  casting. 

Gear  Circle. 

61.  The  rack  circle  shall  be  of  cast  steel,  In 
sections,  as  shown  on  plans,  milled  to  exact 
lengths.  The  back  shall  be  tool  finished  and 
secured  to  base  castings  with  bolts  as  shown 
on  drawings.  The  pitch  shall  be  as  given  on 
plans  and  the  pitch  line  shall  be  absolutely 
true.  ' 

Track*. 

62.  The  upper  and  lower  track  shall  be  of 
cast  steel  tool  finished  on  upper  and  lower 
jside  and  set  perfectly  level  and  well  secured 
in  place  by  bolts  as  shown  on  plans. 

Rollers. 

6a.  Rollers  shall  be  made  of  cast  steel  and 
of  dimensions  as  shown  on  plans.  They  shall 
be  of  uniform  size  and  true  bevel  and  held  in 
place  by  two  channel  rims.  Outside  they  shall 
bear  against  faced  and  bored  phosphor  bronze 
washers.  Bach  journal  shall  have  proper  pro- 
vision for  oiling. 

Drum. 

64.  The  drum  shall  be  built  to  a  true  circle 
and  oare  shall  be  taken  to  have  the  lower  edge 
of  web  plate  at  all  points  to  bear  against  the 
track.  Flanges  of  bottom  angles  shall  have  a 
uniform  bearing  against  the  track  and  stiffen, 
era  to  fit  tightly  to  flanges.  The  drum  shall  be 
held  in  place  and  form  by  radial  struts  abut- 
ting against  a  cast  steel  spider  with  phosphor 
bronze  bushing. 

Boxes. 

65.  Boxes  supporting  shafting  shall  be  of 
cast  steel  and  properly  babbited. 

Wedges. 

66.  Wedges  shall  be  made  of  steel  castings 
and  bearing  blocks  shall  be  of  cast  iron. 
All  sliding  and  bearing  surfaoes  shall  be  tool 
finished.  Provision  shall  be  made  to  hold  the 
wedges  in  their  proper  position.  This  shall  be 
made  in  such  a  manner,  however,  that  it  in  no 
way,  when  removed,  shall  interfere  or  impede 
the  working  of  the  wedges  when  it  becomes 
necessary  to  operate  tbe  bridges. 

Latches. 

67.  Latches  as  shown  on  drawings  shall  be 
provided  for,  but  no  provision  shall  be  made 
for  opera  ting  the  same. 

Patterns. 

68.  All  patterns  shall  be  made  especially  for 
this  work  and  shall,  after  completion  of  work, 
become  the  property  of  the  Sanitary  Dlstri 
of  Chicago.    They  shall  be  delivered  by  th 


contractor  at  such  place  or  places  as  directed 
by  the  Chief  Engineer. 

Raising  of  finds. 

69.  The  difference  of  elevation  of  tbe  ends 
or  the  bridges,  when  closed  and  open,  shall 
have  the  same  ratio  to  the  actual  figured 
total  deflection  of  ends  as  the  ratio  given  on 
strain  sheets  between  amount  of  ends  raised 
and  assumed  total  deflection.  The  difference 
between  the  total  deflection  and  tbe  amount 
that  the  ends  are  raised  shall  be  taken  out  by 
shortening  the  eye  bars  in  top  chords  in  tbe 
two  panels  next  to  center  tower. 

Cambre. 

70.  The  bridge  shall  be  given  a  cambre  not 
less  than  the  deflection  under  extreme  loads. 

INSPECTION   AND   TE8T8. 

Specimens. 

71.  The  contractor  shall  furnish  complete 
facilities  for  inspection  of  material  and  work- 
manship. Small  specimens  for  testing  of 
material  and  also  the  necessary  labor  shall  be 
furnished  by  contractor  without  charge,  when 
called  for  by  the  Engineer  or  Inspector. 
Inspectors  will  be  retained  by  tbe  Sanitary 
District  with  full  power  to  reject  all  work  or 
material  whioh  does  not  in  every  way  conform 
to  tbe  letter  and  spirit  of  tbe  specifications. 

Mill  Testing. 

72.  All  material  shall  be  inspected  at  tbe 
mills  where  it  is  rolled. 

78.  Test  speoimens  shall  fairly  represent 
material  to  be  tested,  and  shall  not  in  any  way 
be  worked  on  to  alter  quality  before  testing. 
They  shall  be  out  whenever  practicable  so  as 
to  retain  two  opposite  sides  as  they  come  from 
the  rolls.  Rods  not  exceeding  one  (1)  square 
inch  shall  be  tested  in  full  size  specimens. 

74.  Regular  bending  specimens  shall  be 
taken,  one  for  every  tensile  test.  They  shall 
have  the  rough  edges  planed  off,  and  shall  be 
duplicates  of,  and  cut  from  the  same  originals, 
as  tensile  tests  for  the  same  material. 

75.  Tests  shall  be  sufficient  in  number  to 
fairly  represent,  in  the  judgment  of  the  Engl* 
neer,  the  material  to  be  Inspected;  there  shall, 
however,  be  no  more  than  two  (2)  tests,  i.  «., 
two  (2)  tensile  and  two  (2)  bending  specimens, 
for  every  twenty  pieces  in  tbe  order. 

76.  The  passing  of  any  material  at  tbe  mills 
shall  not  prevent  its  subsequent  rejection  for 
cause.  If  found  defective  after  delivery, 
such  material  shall  be  replaced  at  the  expense 
of  the  contractor. 

Testing  Finished  Members. 

77.  The  Engineer  or  his  Inspector  may, 
from  time  to  time,  as  the  work  proceeds,  se- 
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lect     from   the   finished  material,  full-sized 
members  fortestinjrto  destruction. 

78.  Of  eye  bars  or  rods  bo  selected,  there 
shall  not  be  more  than  three  (3)  for  every 
hundred  (100).  These  must  in  three  (3)  cases  out 
of  four  (4)  break  in  the  body. 

79.  If  three-fourtbs  <2£)  or  the  bars  bo  se- 
lected and  tested,  from  time  to  time,  fulfill 
requirements  fir  strength  of  body,  all  bars 
manufacture  d  to  that  time  shalJ  be  accepted; 
if  less,  testing  shall  be  continued  at  expense 
of  contractor  until,  in  the  opinion  of  the  En- 
gineer, enough  evidence  exists  that  at  least 
three-fourtbs  (X)  of  all  bars  fulfill  said  re- 
quirements. 

80.  All  finished  members  taken  for  testing 
shall  be  paid  for  at  cost  price,  less  its  scrap 
value,  if  fulfilling  requirements  of  specifica- 
tions; if  not,  contractor  shall  not  be  paid  for 
them. 

Final  Test. 

81.  On  completion  of  the  structure,  the 
bridge  may  be  subjected  to  the  following  test: 
Two  coupled  consolidated  engines  shall  run  on 
the  bridge  at  a  speed  of  fifteen  miles  per  hour, 
and  when  the  leading  engine  Is  over  the  center 
of  the  bridge,  both  engines  shall  be  reversed, 
and  no  permanent  change  shall  take  place  in 
any  part  of  the  structure. 

82.  The  bridge  may  then  be  fully  loaded 
with  engines  of  the  above  class,  and  after  re- 
maining under  this  load  for  five  (5)  minutes 
shall  be  found  not  to  deflect  more  than  one 
twelve  hundredth  (1-1200)  of  its  length,  and 
upon  the  removal  of  the  load  shall  return  to 
its  original  cambre. 

PAINTING  AND  SHIPPING. 

Painting. 

83.  All  iron  work  for  the  Chicago,  Terminal 
Transfer  Railway  Company's  bridge,  before 
leaving  the  shop,  shall  be  thoroughly  cleaned 
from  all  loose  scale  and  rust,  and  be  given  one 
(1)  good  coat  of  No.  31,  National  Paint  Works, 
Wllliam8port,  Pa  ,  paint,  or  paint  of  equal  ex- 
cellence, well  worked  into  all  joints  and  open 
spaces. 

84.  In  the  riveted  work  for  the  Chicago 
Terminal  Transfer  Railway  Company's  bridge, 
the  surfaces  coming  in  contact  shall  each  be 
painted  before  being  riveted  together.  Bot- 
toms of  bed  plates,  bearing  plates  and  any 
parts  which  are  not  accessible  for  painting 
after  erection,  shall  have  two  (2)  coats  of 
paint  of  the  same  brand. 

85.  After  the  structure  for  the  Chicago 
Terminal  Transfer  Railway  Company  is 
erected,  the  iron  work  shall  be  thoroughly 
and  evenly  painted  with  two  additional  coats 
of  paint,  No.  81  Special  National  Paint  Works, 
Willlamsport,  Pa.,  paint,  or  paint  of  equal 


excellence.  Ail  recesses  which  will  retain 
water,  or  through  which  water  can  enter, 
must  be  filled  wtyh  thick  paint  or  some  water- 
proof  cement,  before  receiving  a  final  paint- 
ing. 

8fl  Ail  finished  surfaces  shall  be  coated  with 
white  lead  and  tallow  before  being  shipped 
from  the  shop. 

87.  No  painting  shall  be  done  in  wet  or 
freezing  weather. 

Shipping. 

88.  All  parts  shall  be  carefully  loaded,  so 
as  to  avoid  injury  in  transportation,  and  shall 
be  at  contractor's  risk  until  erected  and  ready 
for  the  rails. 

89.  All  screw  ends  shall  be  wrapped  with 
twine  before  shipment.  * 

90.  All  pins  and  small  parts  must  be  securely 
boxed,  and  the  boxes  plainly  marked.  The 
weights  of  large  pieces  must  be  marked  on 
them.  The  invoices  shall  state  the  contents 
of  eaoh  box  and  the  weight  and  description  of 
each  piece  that  is  not  boxed,  and  two  copies 
of  each  invoioe  shall  be  furnished  the  Sanitary 
District  of  Chicago. 

ERECTION. 

91.  The  contractor  shall  furnish  all  staging 
and  false  work,  shall  erect  and  ad juBt  all  the 
metal  work,  shall  furnish  and  put  in  place  all 
floor  timbers,  timber  guards,  also  place  the 
Portland  cement  concrete,  cement  filling, 
coating  of  masonry  bolts  and  securing  them 
in  place. 

92.  The  contractor  shall  so  conduct  all  bis 
operations  as  not  to"  Impede  the  operations  of 
the  road,  or  interfere  with  the  work  of  other 
contractors,  or  close  any  thoroughfare  by  land 
or  water,  except  by  written  consent  of  the 
Chief  Engineer. 

93.  The  contractor  shall  assume  all  risks  of 
accidents  to  men  or  material  prior  to  the 
acceptance  of  the  finished  structure.  The  con- 
tractor must  also  remove  all  false  work,  piling 
and  other  obstructions,  or  unsightly  material 
produced  by  his  operations. 

FINAL  ACCEPTANCE. 

94.  Any  material  or  workmanship  which 
does  not  satisfy  the  requirements  of  these 
specifications  may  be  rejected  by  the  Chief 
Engineer  at  any  time  before  the  final  accept- 
ance of  tho  work,  and  the  contractor  shall 
make  good  all  deficiencies  at  his  own  cost. 
The  fact  that  the  authorized  inspectors  have 
accepted  said  material  or  workmanship  shall 
not  make  the  Sanitary  Dlstriot  liable  for  extra 
cost  above  that  specified  in  the  contract,  for 
replacing  same  with  material  or  workmanship 
accepted  by  the  Chief  Engineer  on  final  ac- 
ceptance. 
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GENERAL  CONDITIONS. 

•  Workmen. 

95.  The  contractor  shall  employ  competent 
foremen  and  laborers,  and  shall  discharge,  at 
the  request  of  the  Engineer,  any  incompetent 
or  unfaithful  men  in  his  employ.  None  but 
men  expert  in  their  respective  branches  of 
work  will  be  employed  where  special  skill  is 
required,  and  in  the  employment  of  men 
preference  shall  be  given  to  union  laborers. 

96.  It  Is  especially  understood  and  agreed 
that  eight  (8)  hours  shall  constitute  a  day's 
work  and  no  workman  shall  be  employed  or 
required  to  work  more  than  eight  (8)  hours  out 
of  any  twenty- four  (24)  hours,  and  no  work  In 
excess  of  that  time  shall  be  allowed. 

97.  In  the  event  of  any  violation  of  the 
above  eight-hour  provision,  it  is  agreed  hereby 
that  the  said  District  shall,  and  that  it  is  duly 
authorized  to,  retain  from  any  money  due  or 
to  become  due  at  any  time  from  it  to  the  seo- 
ond  party,  as  liquidated  damages,  the  sum  of 
five  (5)  dollars  per  hour  for  each  hour  that  any 
employe  shall  be  required  to  work  in  excess 
of  eight  (8)  hours  per  day,  pursuant  to  the 
terms  and  conditions  of  the  ordinance  adopted 
June  23d,  1897,  attached  hereto. 

Patents. 

98.  It  is  further  agreed  that  second  party 
shall  indemnify,  keep  and  save  harmless  said 
first  party  from  all  liabilities.  Judgments,  costs, 
damages  and  expenses  which  may  in  anywfee 
come  against  said  first  party,  or  which  may  re- 
sult on  account  of  any  infringement  of  any 
patent  by  means  of  the, use  of  any  materials, 
machinery,  device  or  apparatus  used  In  the 
performance  of  this  contract,  or  of  designs 
furnished  by  second  party  and  acoepted  by 
Sanitary  District ;  and  in  the  event  of  any 
claim  or  suit  or  action  at  law  or  equity  of  any 
kind  whatsoever  being  made  or  brought 
against  said  first  party,  then  first  party  shall 
have  the  right  to  retain  a  sufficient  amount  of 
money  in  the  same  manner  and  upon  the  same 
conditions  as  hereinafter  in  the  next  following 
clause  of  this  contract  provided. 

Damages. 

99.  If  any  damage  shall  be  done  by  the  con- 
tractor, or  by  any  person  or  persons  in  his  em- 
ploy, to  the  owner  or  occupants  of  lands,  or  to 
any  property  adjoining  or  in  the  vicinity  of 
the  work  herein  contracted  to  be  done,  or  to  a 
neighboring  contractor,  for  which  the  con- 
tractor herein  is  legally  liable,  the  Engineer 
shall  have  the  riirht  to  estimate  the  amount  of 
said  damage,  and  to  cause  the  Sanitary  Dis- 
trict to  pay  the  snrne  to  the  said  owner  or  oc- 
cupant, and  the  amount  so  paid  Tor  such  dnm- 
age  shall  be  deducted  from  the  money  due 
said  contractor  under  this  contract. 

100.  Said  contractor  covenants  and  agrees  to 
pay  all  damages  for  any  personal  injuries  sus- 


tained by  any  person  growing  out  of  any  act 
or  doing  of  himself  or  his  employes  that  is  In 
the  nature  of  a  legal  liability,  and  he  hereby 
agrees  to  indemnify  and  to  save  the  Sanitary 
District  harmless  against  all  suits  or  actions 
of  every  name  and  description  brought  against 
said  Sanitary  District  for  or  on  account  of  any 
injuries  or  damages  received  or  sustained  by 
any  person  or  persons  by  or  from  said  con- 
tractor, his  servants,  agents  or  employes,  in 
the  execution  of  said  work;  or  by  or  in  conse- 
quence of  any  failure  or  negligence  in  guard- 
ing or  protecting  the  same;  or  by  or  on  ac- 
count of  any  act  or  omission  ot  said  con- 
tractor, his  agents  or  employes;  and  the  said 
contractor  further  agrees  that  so  much  of  the 
money  due  to  him,  under  and  by  virtue  of  this 
contract,  as  shall  be  considered  necessary  by 
the  Board  of  Trustees  of  the  Sanitary  District, 
may  be  retained  by  the  said  Sanitary  District 
until  such  suits  or  claims  for  damages  as  afore- 
said shall  have  been  settled,  and  evidence  to 
that  effect  furnished  to  the  satisfaction  of  the 
said  Board  of  Trustees. 

101.  .It  is  farther  agreed  that  in  all  cases  of 
question  or  dispute  arising  or  growing  out  of 
this  contract  in  any  way  regarding  the  cost  or 
value  of  extras,  variations,  allowances,  deduc- 
tions or  the  amount  of  damages  in  any  manner 
growing  out  of  the  violation  of  this  contract, 
the  decision  of  the  Engineer  shall  be  final  and 
binding  on  both  parties  hereto. 

RetpontibUity  of  Contractor, 

102.  The  contractor  will  be  required  to  safely 
maintain  all  trafflo  on  that  portion  of  the  Chi- 
cago Terminal  Transfer  Railroad  Company's 
Bridge,  which  may  be  interfered  within  any  way 
In  the  construction  of  the  work  herein  provided 
for ;  and  will  also  be  required  to  make  all  neces- 
sary changes  In  the  structure  carrying  the  tracks 
of  said  road  as  to  enable  him  to  construct  the 
work  herein  provided  for  without  any  additional 
expense  to  the  party  of  the  first  part. 

Time. 

103.  The  contractor  agrees  to  begin  work 
within  fifteen  (15)  days  after  the  execution  of 
this  contract.  All  work  required  to  be  done 
under  this  contract  shall  be  completed  and  ready 
for  inspection  on  or  before  the  first  day  of  July 
of  the  year  1898. 

Price. 

104.  In  consideration  of  the  said  work  being 
carried  on  and  completed  In  time  and  manner  as 
specified,  the  said  party  of  the  first  part  agrees 
to  pay  to  the  said  party  of  the  second  part,  and 
the  said  party  of  the  second  part  agrees  to  re- 
ceive and  accept  as  full  compensation  therefor, 
including  the  furnishing  by  him  of  all  necessary 
material,  tools,  labor,  machinery  and  appliances, 
as  follows : 

For    superstructure  complete,    as  specified, 
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twenty-eight  thousand  eight  hundred  and  sev- 
enty-seven ($28,877.00)  dollars. 

Also  to  furnish  extra  material  in  places  at  a 
cost  as  follows : 

Extra  medium  or  soft  steel,  two  and  three- 
fourths  (2%)  cents  per  pound. 

Extra  steel  castings,  four  and  one-half  (4J^) 
cents  per  pound. 

Extra  iron  castings,  three  (8)  cents  per  pound. 

Extra  phosphor  bronze,  twenty-five  (25)  cents 
per  pound. 

105.  The  price  proposed  must  include  all  roy- 
alties for  patents  or  patented  materials  and 
appliances  used  in  the  oonstruoilou  of  the  work 
described  in  the  specifications  and  agreements, 
and,  before  final  payment  is  made,  the  contractor 
shall  furnish  a  satisfactory  guarantee  against  all 
said  claims. 

Time  and  Manner  of  Payment. 

106.  It  is  agreed  by  the  party  of  the  first  part 
that  when  the  entire  iron  work  shall  have  been 
delivered  at  tho  site  of  erection,  payment  shall 
be  made  to  the  party  of  the  second  part  to  the 
amount  of  sixty  (60)  per  cent  of  the  aggregate 
cost  of  the  work  covered  by  the  contract,  upon 
written  certificate  from  the  Chief  Engineer  that 
such  approximate  amount  of  work  has  been 
done.  The  remaining  forty  (40)  per  cent  to  be 
paid  within  thirty  (30)  days  of  the  completion  of 
the  work  and  its  acceptance  by  the  first  party. 

Certificate. 

107.  On  all  work  provided  for  In  this  contract 
being  completed,  in  accordance  with  the  con- 
tract and  to  the  full  satisfaction  of  the  Chief 
Engineer,  and  on  its  being  inspected  by  him  and 
a  certificate  made  by  him  setting  forth  the 
amount  of  said  work,  and  that  the  said  work 
has  been  completed,  the  said  party  of  the  first 
part  agrees  to  pay  to  the  said  party  of  the  second 
part  the  amount  shown  to  be  due  to  the  said 
party  of  the  second  part  by  the  certificate  of  the 
said  Chief  Engineer. 

Failure  to  Complete. 

108.  The  entire  metal  work  for  the  structure 
herein  provided  for  shall  be  delivered  at  the  site 
of  the  erection  on  or  before  May  1st,  1898,  and 
all  the  work  provided  to  be  done  under  this  con- 
tract shall  be  completed  and  ready  for  inspeo 
tion  on  or  before  the  first  day  of  July,  1898. 

109.  Should  there  be  a  failure  by  second  party 
to  deliver  said  iron  work  of  the  character  and 
strength  herein  provided  for,  by  said  first  day  of 
May,  1998,  or  if,  after  delivery  of  same  as  herein 
provided,  said  contractor  shall  fail  financially, 
either  before  or  after  having  been  paid  the  sixty 
(60)  per  cent  of  the  contract  price  as  hereinafter 
provided,  and  be  unable  to  carry  out  said  con- 
tract and  complete  said  work,  then,  in  that  case, 
the  said  party  of  the  first  part  shall  have  the 
power  to  complete  said  work  by  contract  or 
otherwise,  at  its  discretion,  and  charge  up  the 


cost  of  so  completing  said  work  to  said  con- 
tractor. Should  the  amount  remaining  unpaid 
of  the  contract  price  not  suffice  therefor,  then 
said  contractor  and  his  bondsmen  shall  be  held 
liable  for  the  deficiency. 

Payment  of  Laborers. 

110.  Said  contractor  shall   pay  the  laborers 
employed  by  him  promptly  at  regular  Intervals, 
and  at  least  twice  each  month,  and  shall  not  pay 
said  laborers  in  script  checks  or  other  evidence 
of  indebtedness,  nor  in  any  manner  other  than 
with  lawful  currency  of  the  United  States.    And 
if  at  any  time  during  the  progress  of  said  work 
said  contractor  shall  fall  or  neglect  to  pay  for 
labor  performed,  and  in  manner  aforesaid,  or 
for  material  furnished  upon  said  work,  theo  the 
party  of  the  first  part  shall  have  the  power  to 
pay  for  such  labor  or  material  out  of  any  money 
or  moneys  that  may  be  due  to  said  contractor, 
and  said  amount  so  paid  shall  be  retained  out  of 
any  money  due  or  to  become  due  to  said  con- 
tractor.   In  any  such  oase  the  party  of  the  first 
part  is  hereby  authorized  and  empowered  by 
said  party  of  the  second  part  to  ascertain  the 
amount  or  amounts  due  or  owing  from  said 
contractor  to  any  laborer  or  laborers,  or  to  any 
person  for  material  furnished,  In  snoh  manner 
and  upon  such  proof  as  It  may  deem  sufficient, 
and  without  giving  any  notice  of  such  proceed- 
ings to  said  contractor,   and   the  amonnt  or 
amounts  so  found  by  the  said  party  of  the  first 
part  to  be  due  and  owing  to  said  laborer  or 
laborers,  or  to  said  materialmen,  shall  be  fina 
and  conclusive  as  against  said  contractor,  as 
may  thereafter  be  paid  over  by  the  said  first 
party  to  such  laborer,  laborers  or  materialmen. 

• 

Contractor's  Bond. 

111.  The  contractor  shall  furnish  a  bond  in  the 
sum  of  fifteen  thousand  ($15,000)  dollars  for  the 
superstructure  of  the  Chicago,  Terminal  Tranfer 
Railroad  Company's  bridge,  with  good  and  suffi- 
cient sureties,  the  same  to  be  satisfactory  to  the 
Board  of  Trustees  of  said  Sanitary  District,  con- 
ditioned for  the  faithful  performance  of  all  the 
terms  and  conditions  of  this  contract;  and  should 
the  sureties  on  s*id  bond  at  any  time  fail  finan- 
cially, or  be,  in  the  opinion  of  the  said  Board  of 
Trustees,  insufficient  security  for  the  penalty  of 
said  bond,  then,  In  that  case,  they  may,  on  giving 
ten  (10)  days  notice  thereof  in  writing,  require 
said  contractor  to  furnish  a  new  and  additional 
bond  in  the  place  of.  the  bond  so  having  become 
insufficient  or  worthless. 

Final  Payment. 

112.  The  said  party  of  tho  second  part  further 
agrees  that  he  shall  not  be  entitled  to  demand  or 
receive  final  payment  for  any  portion  of  the 
aforesaid  work  or  materials  exoept  in  the  man- 
ner 8e t  forth  in  this  agreement,  nor  until  each 
and  all  of  the  stipulations  hereinbefore  men- 
tioned are  compiled  with,  and  the  said  Chief  En- 
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ffineer  shall  have  ijiven  his  certificate  to  that 
effect ;  whereupon  the  said  party  of  the  first 
part  will,  atlthe  expiration  of  thirty  (80)  days 
after  such  completion  and  delivery  of  such  cer- 
tificate, pay,  and  it  hereby  binds  itself  to  pay, 
the  said  party  of  the  second  part,  in  cash,  the 
whole  amount  of  money  accruing  to  said  sec- 
ond party  under  this  contract,  excepting  such 
sum  or  sums  of  money  as  may  be  lawfully  re- 
tained under  any  of  the  provisions  of  this  con- 
tract hereinbefore  set  forth.  Provided  that 
nothing  herein  contained  shall  be  construed  to 
affect  the  right  hereby  reserved  of  the  said  party 
of  the  first  part  to  reject  the  whole  or  any  por- 
tion of  the  aforesaid  work  should  the  said  cer- 
tificate be  found  to  be  Inconsistent  with  the 
terms  of  this  ageeement,  or  otherwise  Improp- 
erly given. 

In  Witness  Whereof,  on  the  day  and  year  first 
above  written,  the  said  Sanitary  District  of  Chi- 
cago has  caused  this  agreement  to  be  signed  by 
its  President  and  attested  by  its  Clerk,  and  its 
corporate  seal  to  be  hereto  affixed,  and  the  said 
party  of  the  second  part  hereunto  set  his  hand 
and  seal. 
(Signed) 

The  Sanitary  District  of  Chicago* 
[seal]  By  Thomas  Kelly, 

President . 
Attest : 

James  Rbddick, 

Clerk. 
(Signed) 

Wisconsin  Bridge  and  Iron  Company, 

F.  Wbinhaobn, 

President. 


Attest: 
[seal] 


H.  A.  Wagner, 
Secretary." 


EXECUTION  OP  CONTRACT  FOR  SUPPLY- 
ING AND  ERECTING  SUBSTRUCTURE  OF 
THE  KEDZIE  AVENUE  BRIDGE,  AND  AP- 
PROVAL OF  BOND. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Committee  on  Finance, 
with  reference  to  and  accompanied  by, 
a  contract  in  duplicate  for  the  construc- 
tion of  the  substructure  of  the  Kedzie 
Avenue  bridge  on  Section  N  of  the  Main 
Channel,  awarded  to  the  Chicago  Star 
Construction  and  Dredging  Company, 
of  Chicago,  at  the  meeting  held 
November  10t  1897  (page  4315  of 
the  Proceedings),  the  report  set- 
ting forth  that  said  contract  has 
been  duly  signed  by  the  President  and 
Clerk,  and  that  a  bond  in  the  sum  of 
$5,000  has  been  executed  by  said  con 
tractors  and  filed  with  the  clerk  of  the 
District ;  the  report  therefore  recom- 
mending that  said  contract,  as  presented 
herewith,  be  printed  and  placed  on  file  ; 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 


moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.-  Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  November  24, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Scmitary  DUtorict  of  Chicago : 

Gentlemen  —  Your  Committee  on 
Finance  respectfully  reports  to  your 
Honorable  Body  that  on  the  10th  day  of 
November,  1897  (page  4315  of  Proceed- 
ings), your  Committee  on  Engineering 
awarded  to  the  Chicago  Star  Construc- 
tion and  Dredging  Company  of  Chicago, 
the  contract  for  the  work  of  construct- 
ing the  substructure  of  the  Kedzie  Ave- 
nue bridge  for  the  District,  upon  the 
condition  that  said  company  execute  a 
bond  in  favor  of  the  District  in  the  penal 
sum  of  five  thousand  dollars  ($5,000.00); 
that  the  said  contract  has  been  signed  by 
the  contractor  and  by  the  President  and 
Clerk  on  behalf  of  the  District;  and  that 
a  bond  in  the  sum  of  five  thousand  dol- 
lars ($5,000.00),  with  the  City  Trust,  Safe- 
Deposit  and  Surety  Company  of  Phila- 
delphia as  surety  thereon,  has  been  exe- 
cuted by  said  contractor  and  filed  with 
the  Clerk  of  the  District. 

Your  Committee,  therefore,  recom- 
mends that  the  said  contract,  as  pre- 
sented herewith,  be  printed  in  the 
Proceedings  and  placed  on  file  with  the 
Clerk,  that  the  bond  above  mentioned, 
heretofore  executed,  be  accepted  and  the 
surety  thereon  approved,  and  that  the 
checks  of  the  three  lowest  bidders  on 
said  substructure  be  returned  to  the  re- 
spective bidders. 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman. 
Z.  R.  Carter. 
Thomas  A.  Smyth, 
Committee  on  Finance." 


The  following  is 

THE  CONTRACT: 

"SANITARY    DISTRICT   OP   CHICAGO. 

Contract  and  specifications  for  substructure  for 
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the  Kedzle  Avenue  bridge  on  Contract  Section 
"N,"  on  the  line  of  the  Main  Drainage.  Chan- 
nel. 

This  Agreement,  Made  and  entered  Into  this 
eighteenth  day  of  November,  A.  D.  1897,  by  and 
between  the  Sanitary  District  of  Chicago,  of  the 
first  part,  and  Chicago  Star  Construction  and 
Dredging  Company,  a  corporation  organized  and 
existing  under  the  laws  of  the  State  of  Illinois, 
-with  Ifs  principal  office  in  the  City  of  Chicago,  in 
the  State  of  Illinois,  of  the  second  part. 

A— 

WITNESSETH :  That  the  said  party  of  the 
second  part  has  covenanted;  contracted  and 
agreed,  and  by  these  presents  does  covenant, 
contract  and  agree  with  the  said  party  of  the 
first  part,  for  the  consideration  of  the  payments 
to  be  made  as  provided  for  herein,  to  the  said 
party  of  the  second  part  by  the  said  party  of  the 
first  part,  and  under  a  penalty  expressed  In  a 
bond  bearing  even  date  herewith,  at  his  own 
proper  cost  and  expense  to  do  all  the  work,  and 
to  furnish  all  material  (except  Sanitary  District 
building  stone  for  Kedzie  Avenue  bridge),  tools, 
explosives,  labor,  and  all  appliances  and  appur- 
tenances called  for  by  this  agreement,  In  the 
manner  and  under  the  conditions  hereinafter 
stipulated,  that  are  necessary  to  the  complete 
doing  of  the  wo*-k  known  and  distinguished  by 
the  specifications  herein  contained,  and  the 
plans  accompanying  them,  as  the  bridge  cross 
Main  Channel. 

It  is  further  covenanted,  contracted  and  agreed 
that  the  work  shall  be  executed  under  the  direc- 
tion and  supervision  of  the  Chief  Engineer  of  the 
Sanitary  District  of  Chicago,  and  his  properly 
authorized  agents,  and  by  whose  measurements 
and  calculations  the  quantities  and  amounts  of 
the  several  kinds  of  work  performed  under  this 
contract  shall  be  determined,  and  on  whose  In- 
spection all  work  shall  be  accepted  or  condemned. 
The  said  Chief  Engineer  and  his  properly  author- 
ized agents  shall  have  full  power  to  reject  or  con- 
demn all  materials  furnished  or  work  performed 
under  this  contract  which  do  not  fully  conform  to 
its  spirit  and  to  the  terms  and  conditions  herein 
expressed ;  and  the  Chief  Engineer  shall  decide 
every  question  which  may  arise  between  the  par- 
ties hereto  relative  to  the  execution  thereof,  and 
his  decision  shall  be  final  and  binding  upon  both 
parties. 

C- 

Wherever  the  words  "Sanitary  District"  are 
used  in  this  contract,  they  shall  be  understood 
to  mean  the  Sanitary  District  of  Chicago,  as 
represented  by  the  Board  of  Trustees  or  their 
duly  authorized  and  accredited  agents. 

Wherever  the  word  "  Engineer "  is  used 
herein,  it  shall  be  understood  to  mean  the 
Chief  Engineer  of  the  Sanitary  District  of  Chi- 
cago, or   his   properly  authorized  agents,   lim- 


ited by    the    particular    duties    intrusted  to 
them. 

Wherever  the  word  "Contractor"  Is  used 
herein,  it  shall  be  understood  to  mean  the  person 
or  persons,  or  co-partnership  or  corporation,  en- 
tering into  the  contract  as  party  of  the  second 
part. 

We  wish  to  call  attention  to  the  following  or- 
dinance, passed  by  the  Board  of  Trustees  of  the 
Sanitary  District  of  Chicago,  June  23d,  1897 : 

"  Be  it  ordained  by  tlu  Board  of  Trustee*  of  the 
Sanitary  District  of  Chicago: 

Section  1.  That  In  the  preparation  of  all 
future  specifications  for  contracts  for  the 
construction  of  the  Main  Channel  and  auxiliary 
works,  the  Engineering  Department  shall  pro- 
vide that  such  contracts  shall  be  executed  in 
conformance  with  the  law  constituting  eight 
hours  a  legal  day's  work  In  all  contracts  under 
the  Sanitary  District  of  Chicago,  and  that  lu  the 
employment  of  labor,  contractors  shall  be  re- 
quired and  specifically  agree  to  give  preference 
to  union  labor. 

Section  3.  That  all  contracts  hereafter  ex- 
ecuted for  the  works  of  the  Sanitary  District 
of  Chicago  shall  oontain  provisions  constitut- 
ing eight  hours  a  legal  day's  work,  and  for- 
bidding the  employment  of  any  employe  or 
employes  for  a  longer  period  than  eight  hoars 
in  any  twenty-four  hours,  and  that  said  con- 
tract shall  vest  specific  authority  In  the  Police 
Department  of  the  Sanitary  District  of  Chi- 
cago to  exercise  supervision  for  the  enforce- 
ment of  this  provision,  and  shall  provide  that 
the  Board  of  Trustees  of  the  Sanitary  D  1st  riot 
of  Chicago  shall  be  empowered,  in  all  cases  of 
violation  of  said  eight  hour  law,  to  deduct  and 
retain  from  tfny  money  accruing  to  said  con- 
tractors a  sum  as  liquidated  damages  at  the 
rate  of  five  ($5  00)  dollars  per  hour  for  each 
employe  who  shall  be  required  to  work  in  ex- 
cess of  eight  hours  per  day  by  any  contractor  on 
said  canal." 


SPECIFICATIONS  FOR  CONSTRUCTION  OF 
BRIDGE   MASONRY. 

INCLUDING  ABUTMENTS  AND  PIERS. 

The  accompanying  drawings  form  part  of 
these  specifications.  The  figured  dimensions 
on  the  drawings  are  to  be  taken  whenever 
they  do  not  agree  with  the  dimensions  ob- 
tained by  sealing  from  such  drawings. 

QUALITY  OF  MATERIAL. 

2.  Stone  used  for  Kedzle  Avenue  bridge 
shall  be  Bedford  stone  and  Sanitary  District 
building  stone,  as  shown  on  plans.  The  qual- 
ity shall  be  subject  to  the  approval  of  the 
Chief  Engineer. 

3.  The  Sanitary  District  building  stone  men- 
tioned is  owned  by  the  Sanitary  District  and 
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plied  on  Ste  property  near  the  ea9t  end  of  Con- 
tract Section  Seven  (7). 

Cement. 

4.  The  beRt  Portland  and  natural  cements 
shall  be  used  on  this  work,  brand  and  quality 
to  be  subject  to  the  approval  of  the  Chief  En- 
gineer. The  weight  per  cubic  foot  of  Portland 
cement  shall  be  not  less  than  one  hundred 
(100;  pounds,  and  for  natural  cement  shall  be 
not  less  than  sixty-seven  (67)  pounds.  The  de- 
velopment of  tensile  strength  for  Portland 
cement  shall  be  not  less  than  four  hundred 
(400)  pounds  per  square  inch,  and  for  natural 
cement  not  less  than  one  hundred  (100)  pounds 
per  square  inch,  after  being  exposed  one  (1) 
day  in  air  and  six  (6)  days  in  water.  All 
lumpy,  dirty  or  damaged  cement  shall  be  re- 
jected; also  damaged  or  short  weight  pack- 
ages. 

Sand. 

5.  The  sand  used  shall  be  coarse,  clean  and 
sharp,  free  from  all  clay,  loam  or  gravel,  and 
shall  be  well  screened  and  of  a  quality  ap- 
proved by  the  Chief  Engineer. 

Mortar. 

6.  When  Portland  cement  mortar  is  used 
for  beds  and  joints,  it  shall  be  mixed  in  pro- 
portions of  one  (1)  part  of  cement  to  three  (3) 
parts  of  sand.  When  mortar  is  used  for  grout, 
it  shall  be  mixed  one  (I)  part  cement  and  two 
(2)  parts  sand.  When  it  is  used  for  pointing, 
one  (1)  part  cement  and  one  (1)  part  sand. 

Piles. 

7.  Piles  shall  be  of  white  or  burr  oak,  sound 
and  straight,  not  lessthati  fourteen  (14)  inches 
at  the  butt  and  not  less  than  nine  (9)  inches  at 
the  small  end,  with  a  uniform  taper. 

Timber. 

8.  Timber  used  in  foundations  shall  be  white 
oak,  sound,  straight  and  free  from  wind 
shakes. 

Sheet  Piling. 

9.  Sheet  piling  and  bracing  may  be  of  any 
timber  suitable  for  the  purpose  and  shall  be  of 
such  dimensions  and  placed  as  directed  by  the 
Engineer. 

CLASS  OF  WORK. 

Excavation. 

10.  All  foundations  shall  be  prepared  to  re- 
coivo  the  masonry  by  the  Contractor,  who 
shall  make  excavations  to  such  a  depth  and 
width  as  directed  by  the  Engineer.  The  Con- 
tractor shall  also,  where  necessary,  supply  and 
operate,  free  of  cost,  all  pumps  in  order  to 
keep  the  foundation  excavation  dry.  The  con- 
tractor shall  provide,  drive,  frame  and  place 
all  sheet  piling  or  other  timber  work  necessary 
to  the  successful  excavation  and  protection  of 
the  foundation  excavation,  and  shall  maintain 


the  same  until  the  masonry  shall  be  built.  All 
material  excavated  from  the  foundations  shall 
be  removed  and  placed  in  embankments  or* 
spoil  banks  as  may  be  directed  by  the  Engi- 
neer within  a  limit  of  Ave  hundred  (500)  feet 
from  the  site  of  the  excavation. 

11.  All  refilling  ordered  by  the  Engineer 
shall  be  done  without  extra  cost  to  the  Sani- 
tary District. 

Foundation  Piles. 

12.  All  piles  must  be  driven  by  a  steam  ham- 
mer, unless  otherwise  directed  by  the  Engi- 
neer. If,  in  the  opinion  of  the  Engineer,  any 
pile  proves  imperfect  or  becomes  unlit  Tor  use 
under  the  hammer,  or  is  not  driven  straight  or 
plumb,  it  must  be  removed  by  the  contractor 
without  extra  cost.  1  f  so  directed  by  the  En- 
gineer, the  piles  shall  h'ave  the  bark  removed. 
Should  any  of  the  piles  raise  or  change  their 
position  after  being  driven,  they  shall,  if  so 
directed  by  the  Engineer,  be  re-driven  at  the 
expense  of  the  contractor.  All  piles  must  be 
cut  level  and  at  proper  elevation. 

13.  Payment  for  piles  shall  bo  made  on  the  , 
following  basis: 

The  length  of  pile  to  be  paid  for  shall  be  the 
length  of  driven  pile  measured  below  cut-off 
lino.  The  price  per  lineal  foot  of  pile  shall  be 
the  price  given  according  to  table  below  and 
designated  on  the  bid: 

Per  lineal  foot  for  all  piles  from  20  ft.  to  25 
ft.  inclusive. 

Per  lineal  foot  for  ail  piles  from  26  ft.  to  35 
ft.  inclusive 

Per  lineal  foot  for  all  piles  from  30  ft.  to  35 
ft.  inclusive. 

Per  lineal  foot  for  all  piles  from  35  ft.  to  40 
ft.  inclusive. 

Foundation  Timber. 

14.  Foundation  timber  (twelve  inch  by 
twelve  inch  (12x12)  white  oak  caps)  resting 
upon  foundation  piles,  shall  be  placed  and  se- 
cured by  seven-eights {%)  of  an  inch  diameter 
drift  bolts. 

15.  Payment  for  timber  used,  to  be  per  one 
thousand  (1,000)  feet  B.  M.  in  the  completed 
work,  as  called  for  by  the  bills  of  material 
given  by  the  Engineer,  which  bills  shall  cover 
the  waste  ordinarily  incident  to  framing. 

10.  All  materials  (coffer  dams,  sheet  piling, 
piles,  rubbish,  etc..)  not  required  In  the  fin- 
ished structure,  shall  be  removed  by  the  con- 
tractor without  extra  cost,  as  directed  by  the 
Engineer. 

Portland  Cement  Concrete. 

17.  Concrete  shall  bo  made  in  the  propor- 
tion of  one  (1)  part  of  cement,  three  (3)  parts 
of  sand  and  six  (tf)  parts  of  broken  stone.  It 
shall  be  mixed  by  machinery,  if  so  directed  by 
the  Engineer,  or  if  mixed  by  hand  it  shall  be 
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done  upon  a  suitable  platform.  Care  must  be 
taken  to  first  thoroughly  mix  the  dry  cement 
and  sand;  after  which  stone  shall  be  added,  to- 
gether with  a  proper  amount  or  water,  all  to 
be  thoroughly  mixed;  water  to  be  applied  by 
a  sprinkling  pot;  on  being  placed,  the  con- 
crete shall  have  a  wetness  such  as  to  permit 
quaking  or  mobility  likened  to  liver.  The 
stone  for  concrete  shall  be  of  a  quality  ap- 
proved by  the  Engineer,  broken  into  angular 
pieces  of  a  size  small  enough  to  pass  through 
a  ririg  two  (2)  inches  in  diameter,  and  be  en- 
tirely free  from  dust,  sund,  dirt  and  any  for- 
eign substance.  The  stone  must  be  thor- 
oughly drenched  with  clear  water  before  mix- 
ing with  the  mortar. 

18.  The  concrete  is  to  be  deposited  In  layers 
not  exceeding  six  (0)  inches  in  thickness,  as  di- 
rected by  the  Engineer,  and  to  be  thoroughly 
tamped  or  rammed. 

Natural  Cement  Concrete. 

19.  Concrete  shall  be  made  in  the  same  man- 
ner as  specified  above  for  Portland  cement 
concrete,  except  that  the  proportion  shall  be 

'one  (1)  part  cement,  two  and  one-half  (21&) 
parts  sand  and  Ave  (5)  parts  of  broken  stone. 

Masonry. 

20.  All  masonry  shall  consist  of  pitched 
draft,  rock-faced  work  built  in  regular 
courses,  no  course  to  be  less  than  twelve  (.12) 
or  more  than  thirty  (30)  inches  in  vertical 
height,  and  In  no  cttsc  shall  a  course  overlie 
one  of  less  thickness. 

21.  The  rock  face  shall  not  project  less  than 
one  (1)  or  more  than  thrco  (3)  inches  beyond 
the  pitch  line  joints. 

22.  Abutments  and  piers  shall  have  chis- 
elled draft  two  (2)  inches  in  width  on  corners 
only.  The  stone  shall  be  rectangular  in  form. 
No  stretcher  shall  be  less  than  throe  (3)  or 
more  than  six  (0)  feet  long,  and  the  upper  or 
lower  bed  shall  be  of  a  width  not  less  than  one 
and  one-half  (D&)  times  the  vertical  height. 

23.  Headers  must  not  be  less  in  length  than 
four  (4)  feet  or  three  (3;  times  the  thickness  of 
the  course  when  the  width  of  the  wall  will  ad- 
mit of  it;  and  always  at  least  one  and  one- 
half  (IIA>)  limes  the  vertical  height. 

24.  All  stones  must  bo  laid  on  their  natural 
beds,  the  largest  bed  down;  the  beds  well 
dressed,  parallel  and  true,  and  as  large  as  the 
stone  will  admit  of.  The  beds  and  sides  of  the 
stones  to  be  cut  before  being  laid,  so  as  to 
form  joints  not  exceediug  one-half  \V%)  inch 
in  thickness. 

25.  The  joints  shall  be  horizontal  and  verti- 
cal, and  the  vertical  joints  shall  break  not 
less  than  twelve  (12)  inches.  Vertical  joints 
shall  be  dressed  close  for  at  least  twelve  (12) 
inches  back  from  the  face. 

26.  The  masonry  will  consist  of  headers  and 


stretchers  alternately;  at  least  one-fourth  (J4> 
of  each  course  shall  be  headers.  They  shall 
be  arranged  so  as  to  overlie  a  stretcher  in  the 
course  below,  and  the  headers  and  backing 
shall  be  arranged  so  as  to  form  a  bond  through- 
out the  masonry;  no  break  to  be  less  than 
twelve  (12)  Inches. 

27.  All  masonry  must  be  neatly  pointed  with 
Portland  cement  mortar  finely  tempered.  No 
masonry  shall  be  covered  until  it  has  been  In- 
spected and  approved  by  the  Chief  Engineer, 
and  any  defective  work  shall  be  removed  and 
rebuilt  by  the  contractor  at  his  own  expense. 

28.  All  stone  must  be  moistened  before  be- 
ing laid  and  before  any  succeeding  course  is 
placed  upon  it. 

29.  No  spalls  shall  be  used  in  horizontal 
joints. 

30.  All  ooplng  must  be  dressed  and  set  level 
and  to  exact  elevation  given  by  the  Engineer. 
Care  must  be  used  in  handling  stone  not  to 
injure  the  joints  of  those  already  laid;  and  in 
case  a  stone  is  moved  after  being  sot  and  the 
joint  broken,  the  stone  must  be  taken  out,  the 
mortar  thoroughly  cleaned  from  the  beds  and 
joints,  and  the  stone  reset.  Masonry  and 
backing  to  bo  laid  in  good  full  beds  of  Port- 
land cement  mortar,  the  face  siones  of  each 
course  of  masonry  brought  to  a  bearing  with 
the  wooden  mall,  and  the  interior  of  each 
course  thoroughly  jointed  and  levelled  oft*  be- 
fore the  next  course  is  started. 

31.  Masonry  shall  not  be  laid  in  freezing 
weather  without  written  permission  from  the 
Chief  Engineer.  Any  masonry  so  laid  in 
freezing  weather  shall  have  joints  raked  out 
and  pointed  in  the  spring  at  the  expense  of 
the  contractor.  Should  masonry  be  laid  in 
freezing  weather,  the  stone  shall  be  sufficiently 
warmed  to  remove  all  fee  from  the  surface 
and  the  mortar  mixed  with  brine  made  by 
dissolving  one  (1)  pound  of  salt  to  eighteen  (I8.t 
gallons  of  water  when  the  temperature  is 
thirty-two  (32)  degrees  Fahrenheit,  adding  one 
(1)  ounce  of  salt  for  each  degree  the  tempera- 
ture is  below  thirty-two  (32)  degrees. 

Pointing. 

32.  All  masonry  shall  be  pointed  so  as  to  fill 
the  joints  solid.  The  surface  of  the  wall  to  be 
scraped,  clean  and  the  joints  freed  of  all 
mortar  to  a  depth  of  one  and  one-half  (IH) 
inches,  and  refilled  solid  by  using  proper  ram- 
ming tools.  Joints  muBt  be  well  wet  before 
pointing. 

Cramps. 

33.  Cramps  shall  be  of  6uch  number  and 
dimensions  as  shown  on  plan;  these  cramps 
to  be  fitted  into  the  course  after  it  is  laid  and 
to  be  countersunk;  and  all  the  holes  shall  be 
filled  with  grout  made  of  Portland  cement 
after  the  cramps  are  inserted.  Cost  of  furnish- 
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ing  and  placing  these  cramps  shall  be  included 
in  the  price  bid  per  cubic  yard  for  masonry. 

Measurement. 

34.  Measurement  of  all  masonry  shall  be  by 
the  cubic  yard,  and  payments  shall  be  made 
upon  the  actual  cubical  contents  of  the  com- 
pleted masonry  within  the  lines  as  shown  on 
plan. 

FINAL  ACCEPTANCE. 

43.  Any  material  or  workmanship  which 
does  not  satisfy  the  requirements  of  these 
specifications  may  be  rejected  by  the  Chief 
Engineer  at  any  time  before  the  final  accept- 
ance of  the  work,  and  the  contractor  shall 
make  good  all  deficiencies  at  his  own  cost. 
The  fact  that  the  authorized  Inspectors  have 
accepted  said  material  or  workmanship  shall 
not  make  the  Sanitary  District  liable  for  extra 
cost  above  that  specified  in  the  contract,  for 
replacing  same  with  material  or  workmanship 
accepted  by  the  Chief  Engineer  on  final  ac- 
ceptance. ' 

GENERAL  CONDITIONS. 

Cfutnges  in  Plan. 

43.  The  amount  of  masonry  figured  from 
the  plans  is  approximate,  and  the  Sanitary 
District  reserves  the  right  to  make  alter- 
ations in  the  line,  grade,  plan,  form  or  dimen- 
sions of  the  work  herein  provided  for,  either 
before  or  after  beginning  the  construction 
thereof;  provided  that  If  alterations  are  made, 
the  general  character  of  the  work  as  a  whole 
is  not  thereby  changed.  If  such  alterations 
diminish  the  quantity  of  work  to  be  done  they 
shall  not  constitute  a  claim  for  damages  nor 
for  anticipated  profits  on  the  work  that  may 
be  dispensed  with;  if  tbey  increase  the 
amount  of  work  such  increase  shall  be  paid 
for  according  to  the  quantity  of  work  actually 
done,  and  at  prices  and  rates  established  for 
such  work  under  this  contract. 

44.  Notice  of  change  of  plan  must  be  given 
to  the  contractor  in  writing,  and  it  is  ex- 
pressly agreed  that  no  alterations  or  additions 
or  extra  work  are  to  be  paid  for  unless  di- 
rected in  writing. 

Extra  Work. 

45.  All  claims  for  extra  labor  or  material 
furnished  by  the  contractor  or  for  damages 
from  any  cause  whatever  must  be  reported  to 
the  Engineer  at  the  time  such  labor  or  mate- 
rial are  furnished  or  such  damages  occur,  and 
they  must  also  be  presented  to  him  in  writing 
at  the  end  of  the  month;  provided  that  noth- 
ing shall  be  paid  for  as  extra  work  that  can  be 
classified  under  any  of  the  beads  upon  which 
prices  are  fixed  by  this  contract. 

46.  Whenever  work  is  required  to  bo  done, 
which  is  not  now  contemplated  or  covered  by 
the  prices   hereinafter  given,,  the  Engineer 


shall  fix  such  prices  for  tbeawork  as  he  6hall 
consider  just  and  equitable,  and  the  contrac- 
tor 6hall  abide  by  such  prices,  provided  be 
enters  upon  such  work  with  full  knowledge 
of  the  prices  so  fixed  by  the  Engineer;  but  if 
the  contractor  declines  executing  said  work 
at  the  prices  fixed  by  the  Engineer,  then  the 
Sanitary  District  may  enter  into  contract  with 
any  person  or  persons  for  Its  execution,  the 
same  as  if  this  contract  had  never  existed; 
and  if  extra  work,  or  work  not  provided  for  in 
this  contract,  is  performed  by  the  contractor, 
before  prices  have  been  fixed  for  such  work, 
then  the  Engineer  shall*  estimate  the  same  at 
such  prices  as  he  shall  deem  just  and  reason- 
able, and  his  decision  shall  be  final,  and  the 
said  contractor  shall  accept  of  such  prices  in 
full  satisfaction  of  all  demands  against  the 
Sanitary  District  fbr  said  extra  work;  pro- 
vided, that  if  the  extra  work  done  under  this 
contract  is  of  such  a  nature,  being  distinct 
from  other  work  being  done  by  said  contrac- 
tor, that  the  actual  cost  of  the  same  can  be 
determined,  then  the  said  contractor  shall  re- 
ceive and  the  Sanitary  District  shall  pay,  in 
full  satisfaction  for  the  same,  the  actual  cost 
of  the  work  with  fifteen  (15)  per  cent  added. 
Provided,  further,  that  nothing  shall  be 
deemed  extra  work  which  can  be  measured 
or  estimated  under  the  provisions  of  this  con- 
tract. 

47.  It  is  further  agreed  that  in  all  cases  of 
question  or  dispute  arising  or  growing  out  of 
this  contract  in  any  way  regarding  the  cost  or 
value  of  extras,  variations,  allowances,  deduc- 
tions or  the  amount  of  damages  In  any  man- 
ner growing  out  of  the  violation  of  this  con- 
tract, the  decision  of  the  Engineer  shall  be 
final  and  binding  on  both  parties  hereto. 

Respotulbility  of  Contractor. 

48.  All  the  work  provided  for  in  this  contract 
is  to  be  done  under  the  direction  and  super- 
vision of  the  Chief  Engineer  and  his  properly 
authorized  agents.  The  contractor  is  to  be 
guided  by  the  lines,  stakes,  marks  and  grades 
given  by  them,  and  Is  to  carefully  preserve  the 
same  as  far  as  possible  during  the  progress  of 
the  work;  and  is  to  furnish  all  needed  facili- 
ties, without  charge  therefor,  to  enable  the 
Engineer  to  properly  give  lines  and  grades 
and  to  measure  the  work  from  time  to  time. 

49.  All  work  will  be  subject  to  inspection 
by  the  said  Engineer  and  his  said  agents,  and 
if  not  in  accordance  with  the  requirements  of 
this  contract,  is  to  be  made  good  by  the  con- 
tractor. The  contractor  will  be  responsible 
for  the  entire  work  until  completed  and  ac- 
cepted by  the  Sanitary  District.  The  con- 
tractor will  be  required  to  give  his  personal 
attention  to  the  fulfillment  of  this  contract 
and  to  the  execution  of  the  work.  He  is  to 
keep  the  same  under  his  control,  and  will  not 
be  allowed  to  sublet  all  or  any  part  of  it;  lt 
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being  distinctly  understood  and  agreed  that 
the  subletting  of  the  work  covered  by  this 
contract,  or  any  part  thereof,  shall,  after  thirty 
(30)  days  notice,  work  a  forfeiture  of  the  con- 
tract, at  the  option  of  the  Sanitary  District. 

50.  The  contractor  will  be  required  to  safely 
maintain  all  traffic  on  said  Kedzle  Avenue 
Bridge  which  may  be  interfered  with  in  any 
way  in  the  construction  of  the  work  herein 
provided  for,  and  will  also  be  required  to  make 
all  necessary  changes  in  the  structure  carry- 
ing the  tracks  of  the  said  road,  so  as  to  en- 
able him  to  construct  the  work  herein  pro- 
vided for  without  any  additional  expense  to 
the  party  of  the  first  part. 

61.  The  contractor  will  not  be  allowed  to 
assign,  by  power  of  attorney  or  otherwise, 
any  portion  of  the  moneys  that  may  become 
due  through  the  workings  Of  this  con  tract.  In 
case  the  contractor  falls  to  comply  with  the 
provisions  of  this  contract,  as  to  progress  and 
character  of  work,  he  shall  be  duly  notified  in 
writing,  and  thirty  (80)  days  after  the  giving  of 
Bald  notice  the  party  of  the  first  part  may  de- 
clare this  contract  forfeited  if  there  is  sub- 
stantial failure  to  comply  with  its  provisions. 

Tools. 

52.  The  contractor  is  to  furnish  all  the  tools 
of  every  kind  and  description,  Including 
pumps,  cars  aud  track  necessary  to  the  full 
and  complete  carrying  out  of  this  contract, 
and  on  completion  of  the  work  is  to  remove  all 
tools,  buildings  and  material  of  all  kind  from 
the  right  of  way  of  the  Main  Drainage  Chan- 
nel. 

Precautuma. 
68.  Whatever  precautions  may  be  neces- 
sary to  render  any  portion  of  the  work  more 
secure  in  any  respeot,  or  to  decrease  the  lia- 
bility of  accident  from  any  cause,  or  to  avoid 
contingencies  which  are  liable  to  delay  the 
^j&mjpletion  of  the  work,  shall  be  taken  by  the 
contractor. 

Workmen. 

64.  The  contractor  shall  employ  competent 
foremen  and  laborers,  and  shall  discharge,  at 
the  request  of  the  Engineer,  any  incompetent 
or  unfaithful  men  in  his  employ.  None  but 
men  expert  in  their  respective  branches  of 
work  will  be  employed  where  special  skill  is 
required,  and  in  the  employment  of  men  pref- 
erence shall  be  given  to  union  laborers. 

65.  It  is  especially  understood  and  agreed 
that  eight  (8)  hours  shall  constitute  a  day's 
work,  and  no  workman  shall  be  employed  or 
required  to  work  more  than  eight  (8)  hours  out 
of  any  twenty-four  (24)  hours,  and  no  work  in 
excess  of  that  time  shall  be  allowed. 

-  56.  In  the  event  of  any  violation  of  the 
above  eight  (8)  hour  provision,  it  is  agreed 
hereby  that  the  said  District  shall,  and  that  it 
iB  duly  authorized  to,  retain  from  any  money 


due  or  to  become  due  at  any  time  from  it  to 
the  second  party,  as  liquidated  damages,  the 
sum  of  five  ($5)  dollars  per  hour  for  each  hour 
that  any  employe  shall  be  required  to  work  in 
excess  of  eight  (8)  hours  per  day.  pursuant  to 
the  terms  and  conditions  of  the  ordinance 
adopted  June  23d,  1807,  attached  hereto. 

Patent*. 

57.  It  Is  further  agreed  that  second  party 
shall  indemnify,  keep  and  save  harmless  said 
first  party  from  all  liabilities,  judgments,  costs, 
damages  and  expenses  which  may  In  anywise 
come  against  said  first  party,  or  which  may 
result  on  account  of  any  infringement  of  any 
patent,  by  means  of  the  use  of  any  materials, 
machinery,  devioeor  apparatus  used  In  the  per- 
formance of  this  contract,  or  of  designs  fur- 
nished by  second  party  and  accepted  by  the 
Sanitary  District.  And  in  the  event  of  any 
claim  or  suit  or  action  at  law  or  equity  of  any 
kind  whatsoever  being  made  or  brought 
against  said  first  party,  then  first  party  shall 
have  the  right  to  retain  a  sufficient  amount  of 
money,  in  the  same  manner  and  upon  the 
same  conditions  as  hereinafter  in  the  next 
following  clause  of  this  contract  provided. 

Damages. 

58.  If  any  damage  shall  be  done  by  the  con- 
tractor, or  by  any  person  or  persons  in  his 
employ,  to  the  owner  or  occupants  of 
land,  or  to  any  property  adjoining  or  in  the 
vicinity  of  the  work  herein  contracted  to  be 
done,  or  to  a  neighboring  contractor,  the  En- 
gineer shall  have  the  right  to  estimate  the 
amount  of  said  damage,  and  to  cause  the  San- 
itary District  to  pay  the  same  to  the  said 
owner  or  occupant,  and  the  amount  so  paid 
for  said  damage  shall  be  deducted  from  the 
money  due  from  said  contractor  under  said 
contract. 

59.  Said  contractor  covenants  and  agrees  to 
pay  all  damages  for  any  personal  injury  sus- 
tained by  any  person,  growing  out  of  any  act 
or  doing  of  himself  or  his  employes,  that  is  In 
the  nature  of  a  legal  liability,  and  he  hereby 
agrees  to  indemnify  and  to  save  the  Sanitary 
District  harmless  against  all  suits  or  actions  of 
every  name  and  description  brought  against 
the  said  Sanitary  District  for  or  on  account  of 
any  such  injuries  or  such  damages  received  or 
sustained  by  any  person  or  persons  by  or  from 
said  contractor,  his  servants,  agents  or  em- 
ployes, in  the  execution  of  said  work;  or  by  or 
in  consequence  of  any  negligence  in  guarding 
the  same;  or  by  or  on  account  of  any  act  or 
omission  of  said  contractor,  his  agents  or  em- 
ployes; and  the  said  contractor  further  agrees 
that  so  much  of  the  money  due  to  him,  under 
and  by  virtue  of  this  contract,  as  shall  be  con- 
sidered necessary  by  the  Board  of  Trustees  of 
the  Sanitary  District,  may  be  retained  by  the 
said  Sanitary  District  until  such  suit  or  claim 
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for  damages,  as  aforesaid,  shall  have  been 
settled,  and  evidence  to  that  effect  furnished 
to  the  satisfaction  of  the  said  Board  of 
Trustees. 

Time. 

60.  The  contractor  agrees  to  begin  the  work 
covered  by  this  contract  within  fifteen  (15) 
days  after  sa<d  contract  shall  have  been  exe- 
cuted, and  to  prosecute  the  building  of  all  the 
masonry  herein  provided  for  so  as  to  complete 
the  same  on  or  before  June  1, 1898. 

Prices. 

61.  In  consideration  of  the  said  work  being- 
carried  on  and  completed  in  time  and  manner 
as  hereinbefore  specified,  the  said  party  o  fib  e 
first  part  agrees  to  pay  to  the  said  party  of  the 
second  part  tbb  following  amounts  per  cubic 
yard,  and  the  said  party  of  ttie  second  part 
agrees  to  receive  and  accept  the  same  as  full 
compensation  for  the  performance  of  ibe 
work.  Including  the  furnishing  of  the  mater- 
ials, tools,  labor,  etc.,  to- wit: 

a.— For  each  cubic  yard  of  excavation,  price 
to  Include  all  refilling,  as  specified,  the  sum  of 
thirty-five  cents  (.35)  cents. 

b.— For  sheet  piling  and  bracing  in  place, 
per  one  thousand  (1.000)  feet  B.  M  (price  to 
cover  all  spikes,  bolts  or  other  iron,  to  be  used 
in  constructing  same)  as  per  terms  of  this 
contract,  the  sum  of  seventeen  ($17.00)  dollars. 

c— For  timber  in  foundation  per  one  thou- 
sand (1,000)  feet  B.  M.  (price  to  cover  all  spikes, 
bolts  or  other  iron,  to  be  used  in  constructing 
same)  as  per  terms  of  this  contract,  the  sum  of 
twenty- two  ($22.00)  dollars. 

d.— For  piles  from  twenty  (20)  to  twenty-five 
(26)  feet,  driven  in  foundations,  as  specified, 
the  sum  of  twenty-five  (25)  cents. 

e.— For  piles  from  twenty-five  (25)  to  thirty 
(30)  feet,  driven  in  foundation,  as  specified, 
the  sum  or  twenty-five  (25)  cents. 

/.—For  piles  from  thirty  (30)  to  thirty-five  (85) 
feet,  driven  in  foundation,  as  specified,  the  sum 
of  eighteen  (18)  cents. 

g.— For  piles  from  thirty-five  (85)  to  forty  (40) 
feet,  driven  in  foundation,  as  specified,  the  sum 
of  sixteen  (16)  cents. 

h.— For  each  cubic  yard  of  natural  cement  con- 
crete, as  "specified,  the  sum  of  three  and  twenty- 
five  one-hundredths  (13.25)  dollars. 

t— For"  each  cubic  yard  of  Portland  cement 
concrete,  as  specified,  the  sum  of  five  ($5.00) 
dollars. 

j.— For  each  cubic  yard  of  completed  masonry, 
m  abutments  and  in  piers,  as  specified,  the  sum 
of  six  and  ninety  one-hundredths  ($6.90)  dollars. 

63.  The  prices  proposed  must  include  all  roy- 
alties for  patents  or  patented  material  and 
appliances  used  in  the  construction  of  the  work 
described  in  the  specifications  and  agreements, 


and  before  final  payment  is  made  the  contractor 
shall  furnish  a  satisfactory  guarantee  against  all 
claims. 

Time  and  Manner  of  Payment.  ' 

63.  It  is  agreed  by  the  party  of  the  first  part 
that  on  or  before  the  10th  and  35th  days  of  each 
month  during  the  progress  of  the  work,  and  sub- 
ject to  the  provisions  hereinbefore  specified 
under  the  head  of  "Time,"  payment  will  be 
made  to  the  said  party  of  the  second  part  to  the 
amount  of  eighty-seven  and  one  half  (87HD  P©r 
cent  of  the  contract  price  of  the  approximate 
amount  of  work  done  during  the  previous  half 
month,  upon  written  certificate  from  the  Engi- 
neer that  such  approximate  amount  of  work  has 
been  done  during  that  period;  twelve  and  one 
half  ( i'Z\i)  per  cent  being  reserved  until  the  com- 
pletion and  acceptance  of  the  whole  work. 

Certificate. 

64.  On  all  the  work  provided  for  in  this  con- 
tract being  completed  In  accordance  with  the 
contract  and  to  the  full  satisfaction  of  the  Chief 
Engineer,  and  on  its  being  inspected  by  him  and 
certificate  made  by  him  setting  forth  the  amounts 
of  said  work  and  that  the  said  work  has  been 
completed,  the  said  party  of  the  first  part  agrees 
to  pay  to  the  said  party  of  the  second  part  the 
amounts  shown  to  be  due  to  said  second  party 
by  the  said  certificate  of  the  said  Chief  Engineer, 
Including  the  twelve  and  one-half  (12}£)  per 
cent  reserved. 

Failure  to  Complete. 

65.  It  is  further  agreed  by  the  said  party  of 
the  second  part  that,  if  the  work  to  be  done 
under  this  contract  shall  be  abandoned,  or  if  it 
shall  be  assigned  by  him,  or  If  he  loses  control  of 
the  work  from  any  cause,  excepting  acts  of  Ood 
and  the  public  enemy,  or  if  the  rate  of  progress 
is  not  such  as  to  Insure  Its  completion  within  the 
time  specified,  or  if  at  any  time  the  Engineer 
shall  be  of  the  opinion,  and  shall  so  certify  in 
writing  to  the  said  party  of  the  first,  that 
said  work  or  any  part  thereof  is  unnecessarily' 
and  unreasonably  delayed,  or  that  the  contractor 
is  willfully  and  persistently  violating  any  of  the 
conditions  or  covenants  of  this  contract,  or  Is 
not  fulfilling  said  contract  In  good  faith,  the 
said  party  of  the  first  part  shall  have  the  power 
to  notify  the  said  contractor  to  discontinue  all 
work,  or  any  part  thereof,  as  may  be  designated 
by  the  said  party  of  the  first  part,  and  the  said 
party  of  the  first  part  shall  thereupon  have  the 
power  either  to  complete  said  work  by  contract 
or  to  employ  such  men  and  teams,  and  to  obtain 
such  machinery,  implements  and  tools,  and  to 
purchase  such  material  as  the  said  Engineer  may 
deem  necessary  to  complete  the  work  herein 
described,  or  any  part  thereof.  And  In  so  doing 
said  Engineer  may  use  such  tools.  Implements 
and  materials  as  may  be  found  upon  the  line  of 
said  work.  The  cost  of  doing  such  work  by  the  • 
said  Engineer  shall  be  charged  to  the  said  con- 
tractor, and  the  expense  so  charged  shall  be  # 
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■deducted  and  paid  by  the  said  party  of  the  first 
•part  oat  of  such  moneys  as  may  be  due,  or  may 
at  any  time  thereafter  become  due,  to  said  con- 
tractor under  and  by  virtue  of  this  contract,  or 
any  part  thereof,  so  far  as  the  same  shall  suffice 
therefor;  and  the  balance,  if  any,  shall  be  paid 
by  said  contractor  on  demand. 

Failure  to  Pay  Laborers. 

66.  If  at  any  time  during  the  progress  of  said 
work  the  said  contractor  shall  fail  or  neglect  to 
pay  for  labor  performed  or  material  furnished 
upon  said  work,  for  ten  (10)  days  after  it  shall 
have  become  due,  then  the  party  of  the  first 
part  shall  have  power  to  pay  for  such  labor  or 
for  material,  tools,  explosives,  machinery,  appli- 
ances, fuel,  provisions  or  supplies  of  any  sort  or 
kind  used  or  consumed  in,  upon  or  on  account 
of  the  work  covered  by  this  contract;  the  party 
of  the  first  part  shall  have  power  to  pay  for  such 
labor  or  materials,  explosives,  machinery,  appli- 
ances, fuel,  provisions  or  supplies  of  whatsoever 
sort  or  kind,  out  of  moneys  that  may  be 
due  to  said  contractor,  and  said  amount  so 
paid  shall  be  retained  out  of  any  money  due 
or  to  become  due  to  said  contractor.  In  any 
such  case  the  party  of  the  first  part  is 
hereby  authorized  and  empowered  by  the  said 
party  of  the  second  part  to  ascertain  by  its  En- 
gineer the  amounts  due  or  owing  from  said  con- 
tractor to  any  laborer  or  laborers  or  to  any  per- 
son or  persons  for  materials,  tools,  explosives, 
machinery,  appliances,  fuel,  provisions  or  sup- 
piles  of  any  sort  or  kind  consumed  upon,  in  or 
on  account  of  the  work  covered  by  this  oontraot 
in  such  manner  and  upon  such  proofs  as  the 
said  Engineer  may  deem  sufficient. 

67.  The  contractor  shall  furnish  a  bond  in  the 
sum  of  five  thousand  ($5,000)  dollars  for  the 
Kedzle  Avenue  bridge. 

Final  Payment. 

68.  The  said  party  of  the  second  part  further 
agrees  that  he  shall  not  be  entitled  to  demand  or 
receive  final  payment  for  any  portion  of  the 
aforesaid  work  or  materials  except  in  the  man- 
ner set  forth  in  this  agreement,  nor  until  all  of 
the  stipulations  hereinbefore  mentioned  are 
complied  with,  and  the  said  Chief  Engineer 
shall  have  given  his  certificate  to  that  effect; 
whereupon  the  said  party  of  the  first  part  will, 
at  the  expiration  of  thirty  (80)  days  after  such 
completion  and  delivery  of  such  certificate,  pay, 
and  it  hereby  binds  itself  to  pay,  the  said  party 
of  the  second  part,  in  cash,  the  whole  amount  of 
money  accruing  to  said  second  party  under  this 
contract,  excepting  such  sum  or  sums  of  money 
as  may  be  lawfully  retained  under  any  of  the 
provisions  of  this  contract  hereinbefore  set 
forth.  Provided  that  nothing  herein  contained 
shall  be  construed  to  affect  the  right  hereby  re- 
served of  the  said  party  of  the  first  part  to  re- 
ject the  whole  or  any  portion  of  the  aforesaid 
work  should  the  said  certificate  be  found  to  be 


inconsistent  with  the  terms  of  this  agreement, 
or  otherwise  Improperly  given. 

In  Witness  Whereof*  on  the  day  and  year  first 
above  written,  the  said  Sanitary  District  of  Chi- 
cago has  caused  this  agreemont  to  be  signed  by 
its  President  and  attested  by  its  Clerk,  and  its 
corporate  seal  to  be  hereto  affixed,  and  the  said 
party  of  the  second  part  has  hereunto  set  its 
hand  and  corporate  seal. 

(Signed) 

The  Sanitary  District  of  Chicago. 
By  Thomas  Kelly, 

President. 
Attest : 

Jambs  Riddick, 
[seal]  Olerk. 

Chicago  Star  Construction  and  Dredging  Co. 

m 

[sbalI  J.  A.  McMahon, 

Vice-President, 
Attest : 

Chas.  P.  Montgomery, 

Secretary." 

(Three  blue  prints  attached). 

REPORT  IN   REFERENCE   TO    PINAL    PAT 
MENT  ON  SECTION  1. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing in  reference  to,  and  accompanied  by, 
the  certificate  of  the  Chief  Engineer  in 
regard  to  Section  1  of  the  Main  Chan- 
nel, and  final  payment  on  the  contract 
for  said  section  ;  the  report  setting  forth 
that  the  Committee  find  that  said  sec- 
tion has  been  completed — the  final  cer- 
tificate issued  by  the  Chief  Engineer, 
evidencing  the  same,  and,  therefore, 
recommending  that  the  amount  shown 
to  be  due  on  the  final  certificate 
of  the  Chief  Engineer,  less  certain 
amounts  therein  stipulated  to  be  with- 
held, pending  the  settlement  or  adjudi- 
cation of  certain  claims  and  law  suits 
filed  against  said  section,  be  paid  to  Grif- 
fiths &  McDermott,  contractors  for  said 
section,  under  conditions  and  stipula- 
tions as  set  forth  in  the  report ;  and  the 
report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden- 
weck,  moved  that  the  report  be.  adopted, 
with  the  accompanying  certificate 
printed  and  filed,  and  the  recommenda- 
tions contained  in  the  report  concurred 
in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly.  Maliette,  Smyth  and  Wen- 
ter — eight.  Excused  and  not  voting- 
Mr.  Eckhart — one.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

In  the  same  connection,  Mr.  Jones, 
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seconded  by  Mr.  Braden,  moved  that 
the  sum  of  $379.60,  allowed  as  an 
extra  by  the  Chief  Engineer,  be  approved 
and  ordered  paid. 

On  roll- call  the  vote  stood:  Yeas — 
Messrs.  Boldenwpck,  Braden,  Carter, 
Eckhnrt,  Jones,  Kellv.  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

TUB  REPORT  : 

"Chicago,  November  21,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Yonr  Committee  on  En- 
gineering respectfully  presents  herewith 
the  final  certificate  of  the  Chief  Engi- 
neer of  the  District  for  the  sum  of  one 
hundred  fifty- one  thousand  nine  hun- 
dred forty- one  and  twenty-eight  one- 
hundredths  ($151,941.28)  dollars  in  favor 
of  Griffiths  &  McDermott,  contractors 
on  Section  1  of  the  Main  Channel.  Also 
presented  herewith  is  a  communication 
from  the  Chief  Engineer,  dated  Novem- 
ber 22,  1897,  which  sets  forth  in  detail 
the  several  claims  for  extras  and  addi- 
tional compensation  which  the  said  con- 
tractors allege  to  be  due  from  the  Dis- 
trict. In  his  report  the  Chief  Engineer 
approves  but  one  of  such  claims  for 
extras,  which  he  designates  as  No.  1,  in 
the  sum  of  three  hundred  seventy-nine 
and  sixty  one- hundredths  ($879.60)  dol- 
lars. This  claim  was  allowed  upon  the 
Engineer's  recommendation  by  the  Com- 
mittee. All  the  other  claims  the  Com- 
mittee has  duly  considered  and  recom- 
mends that  the  same  be  refused  and  dis- 
allowed by  the  Board. 

In  the  report  of  the  Judiciary  Com- 
mittee, however  (page  48 18  of  Proceed- 
ings), a  claim  for  lien  by  one  Michael 
Cuculich,  in  the  sum  of  thirteen  hundred 
($1,800.00)  dollars,  was  reported  as  having 
been  filed  against  Section  1  of  the  Main 
Channel,  and  your  Committee  would 
recommend  concerning  it  that  the  sum 
of  thirteen  hundred  ($1,300.00)  dollars 
be  retained  by  the  District  from  the 
amount  now  found  to  be  due  to  said 
contractors  in  the  final  certificate  of  the 
Chief  Engineer  until  such  time  as  the 
same  shall  have  been  settled  or  adjudi- 
cated or  until  further  order  of  the  Board. 

The  Committee  further  finds  that  in 
addition  to  the  above  claim  two  suits 
for  personal  injury  are  pending  in  the 
courts  of  Cook  County  against  said  con- 


tractors and  the  District,  wherein  the 
aggregate  sum  of  forty- five  thousand 
($45,000.00)  dollars  is  claimed  for  alleged 
injuries. 

The  Committee,  therefore,recommends 
that  the  further  sum  of  forty-five  thou- 
sand ($45,000.00)  dollars  be  retained  from 
the  amount  of  said  final  certificate  and 
held  by  the  District  until  such  time  as 
the  said  suits  have  been  determined  or 
until  further  order  of  the  Boaid. 

The  Committee  reports  and  recom- 
mends the  payment  of  the  balance  due 
upon  8a id  final  certificate,  after  with- 
holding the  sums  aforesaid,  said  balance 
being  one  hundred  five  thousand  six  hun- 
dred forty-one  and  twenty-eight  one- 
hundred  ths($  105.04 1.28)  dollar*, upon  the 
execution  by  said  contractors  of  a  proper 
receipt  and  release  therefor. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Alex.  J.  Jones, 

Wm.  Boldenweck, 

Thoma8  A.  Smyth. 

Thomas  Kelly, 

J.  P.  Mallette, 

Frank  Wenter, 
Committee  on  Engineering." 

(Seven  enclosures). 


The  following  is 

THE    CERTIFICATE    OF    THE    CHIEF    EN- 
GINEER: 

Section  1 — 

•'Chicago,  Nov.  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  I  hereby  certify  that 
Griffiths  &  McDermott,  contractors  for 
Section  No.  1  of  the  Main  Channel  of  the 
Sanitary  District  of  Chicago,  have  com- 
pleted all  of  the  work  covered  by  their 
contract  dated  the  23rd  day  of  May,  1894, 
save  as  hereinafter  excepted,  to  the  full 
satisfaction  of  the  Chief  Engineer.  The 
work  which  has  not  been  performed  ac- 
cording to  the  contract  is  the  grading  of 
the  Willow  Springs  Highway,  which 
must  be  delay  ed  until  the  completion  of 
the  permanent  bridge  across  the  Main 
Channel.  This  certificate  is  given  sub- 
ject to  any  unaccrued  or  unmatured 
liabilities  arising  or  growing  out  of  said 
contract. 


L_ 
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The  total  amount  of  work  done  by  them 
is  as  follows: 

Glacial  Drift,  1,100,801  ou.  yds.  at 

42  9-lCo $  497,988  68 

Solid  Rook,  654.828  cu.  yd*,  at  80c . .  448,460  80 
Retaining  Wall,  68,526  cu.  yds.  at 

$2.90 197.942  40 

Slope  Paving,  1,709  cu.  yds.  at  60c. . .  1.061  40 

Overhaul,  164,051  ou.  yds.  at  20c 82,810  20 

Total  amount  earned  uuder  con- 
tract  $  1,173,258  48 

Total  amount  paid  on  account  of 
contract 1,021,817  15 

Total  amount  due  and  unpaid . .  $     151,941  28 


Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer" 

REPORT  IN   REFERENCE   TO   FINAL   PAY- 
MENT ON  SECTION  D. 

Mr.  Braden,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing in  reference  to,  and  accompanied  by, 
a  certificate  of  the  Chief  Engineer  in 
regard  to  the  completion  of  Section  D  of 
the  Main  Channel,  and  final  payment  on 
said  section,  the  report  setting  forth  that 
the  Committee  find  said  section  com- 
pleted, the  final  certificate  issued  by  the 
Chief  Engineer  evidencing  the  same, 
and  therefore  recommending  that  the 
amount  shown  to  be  due  on  said  final 
certificate  be  paid  to  E.  D.  Smith  &  Co., 
contractors  for  said  section,  under  con- 
ditions and  stipulations  as  set  forth  in 
the  report;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted, 
and  with  the  accompanying  certificate 
printed  and  filed,  and  the  recommenda- 
tions in  the  report  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  November  21,  1897. 

To  the  Hoyiorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  En- 
gineering respectfully  present  herewith 
the  final  certificate  of  the  Chief  Engineer 
of  the  District  for  the  sum  of  seventy- 


nine  thousand  ninety-two  and  twenty- 
seven  one- hundredths  ($79,092.27)  dollars 
in  favor  of  E.  D.  Smith  &  Co.,  con- 
tractors on  Section  D  of  the  Main  Chan- 
nel; also  presented  herewith  is  a  com- 
munication of  the  Chief  Engineer, 
addressed  to  your  Honorable  Body, 
which  recites  that  he  is  not  advised  of 
any  claim  for  extras  or  compensation, 
other  than  that  provided  in  the  current 
and  final  voucher  for  Section  D,  having 
been  filed  by  said  contractors. 

The  Committee,  therefore,  recom- 
mends that  the  President  and  Clerk  of 
the  District  be  authorized  and  directed 
to  make  final  payment  to  said  contrac- 
tors in  the  sum  of  seventy- nine  thou- 
sand ninety-two  and  twenty- seven  one- 
hundredths  ($79,092. 27)  dollars,  upon  the 
execution  of  a  receipt  in  favor  of  the 
District  made  by  said  contractors  in  full, 
and  releasing  the  District  from  any  and 
all  claims  and  demands  of  every  kind 
and  nature  whatsoever. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 
Alex.  J.  Jonrr, 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Wm.  Boldenweck, 

J.  P.  Mallette, 

B.  A.  Eckhart, 

Thomas  Kelly. 

Frank  Wkntrb, 

Committee  on  Engineering" 

(Two  enclosures.) 


The  following  is 

THE   CERTIFICATE   OF  THE   CHIEF  ENGI- 
NEER: 

Section  D — 

"Chicago,  November  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  hereby  certify  that  E. 
D.  Smith  &  Co.,  contractors  for  Section 
"D"  of  the  Main  Channel  of  the  Sanitary 
District  of  Chicago  have  completed  all  of 
the  work  covered  by  their  original  con- 
tract, dated  November  26,  1692,  and  the 
same  as  amended  January  10,  1894  (see 
proceedings,  page  1670),  and  by  their 
supplemental  agreement  of  November 
27,  1895  (see  page  2960  of  proceedings), 
fixing  the  price  of  solid  rock  at  92j* 
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cents,  to  the  full  satisfaction  of  the  Chief 
Engineer. 

This  certificate  is  given  subject  to  any 
accrued  or  unmatured  liabilities  or  duties 
arising  or  growing  out  of  said  contract. 

The  total  amount  of  work  done  by 
them  is  as  follows: 

Glacial  Drift,  1,934,890  cubic  yards  at 

26M6o $611,68654 

Solid  Rock,  87,080  cable  yards  at  92^o.    80,502  75 

Total  amount  earned  under  con- 
tract  $592,089  29 

Total  amount  paid  on  account  of  con- 
tract   512,947  02 


Total  amount  due  and  unpaid $  79,092  27 


Respectfully  submitted, 
(Signed)  Isham  Randolph, 

Chief  Enalneer." 


CLOSING    OP    OFFICES    OF    DISTRICT  ION 
THANKSGIVING  DAY. 

On  motion  of  Mr.  Bold  en  week,  sec- 
onded by  Mr.  Smyth,  the  offices  of  the 
District  were  ordered  closed  November 
25,  1897  (Thanksgiving  Day) . 

ADJOURNMENT. 

On  motion  of  Mr.  .  Bolden week,  sec- 
onded by  Mr.  Eckhart,  the  Board  then 
adjourned. 
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Board  of  Trustees 


—OP    THK— 


Sanitary  District  of  Chicago. 


DECEMBER  1,  1897. 


OFFICIAL   RECORD. 

Published  by  avthority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  seventy-second 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 


Wednesday,  December  1,  1897,  at  2:00 
o'clock  P.  M. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Jones,  Kelly,  Mallette, 
Smyth  and  W enter  —  eight  members 
were  present,  Mr.  Eckhart  arriving  sub- 
sequently. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

•pay  bolls. 

Eng.  Dept— Chief  Engineer's  Roll,  November,  1897 $    80000 

Eng.  Dept— Division  of  Construction  Roll,  November,  1897 8,820  10 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  November,  1897    2,749  90 

*  To  be  paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1807. 


n 


December  lj  4373 

Eng.  Dept— Division  of  Records  Boll,  November,  1897 $    7M  00 

Eng.  Dept-Special  Service  Roll,  November,  1897 8,439  Si 

Eng .  Dept— Discharge  Roll,  November,  1897 824  94 

Clerical  Dept— Clerk's  Roll,  November,  1897 

Law  Dept— Attorney's  Roll,  November,  1897 $1,483  84 

Law  Dept— Joliet  Roll,  November,  1897 685  00 

Treasury  Dept— Treasurer's  Roll,  November,  1897 

General  Account— General  Roll,  Novem)>er,  1897 $     6000 

General  Account-Trustees'  Roll,  November,  1897 2,888  84 

Police  Dept— Marshal's  Roll,  November,  1897 

Maintenance  Account— Pumping  Plant  Roll,  November,  1897 

Total 

ENGINEERING  DEPARTMENT. 

Noah  Whitley  (Joliet  surveys,  November,  1897) 

LAW  DEPARTMENT. 

r 

John  S.  Runnells  (General  Counsel,  November,  1897) $    416  66 

F.  W.  C.Hayes  (expense,  change  of  venue) 842  78 

F.  W .  C.  Hayes  (expense,  Adams,  Bush  and  Change  of  Venue  Cases )       886  02 
F.  W.  C.  Hayes  (expense  and  expert  witness  fees) 1,460  90 

Grand  total 


(1897. 


$  11,400  28 
988  84 


$  2,118  84 
166  66 


*  2,898  84 

2,686  82 

660  00 

$20,407  78 


$      25000 


$  2,606  81 
$28,264  09 


Mr.  Boldenweck,  seconded  by  Mr. 
Mallette,  moved  that  the  vouchers,  as 
read  and  shown  above,  be  approved  and 
ordered  paid 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITION. 

The  Clerk  presented  the  following 
requisition: 

No.  551,  Engineering  Department 
(sundry  supplies) $25  75 

Mr.  Carter,  seconded  by  Mr.  Mallette, 
moved  that  Requisition  No.  551,  as  read 
and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

i 

The  Clerk  presented  a  report,  in  ao  j 


i 

i 


cordance  with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  November 
27,  1897,  which  was  read,  and,  by  unan- 
imous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE  REPORT: 

"  Chicago,  December  1, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
November  27,  1897,  as  the  same  have 
been  reported  to  me: 

Engineering  department 108 

Maintenance 9 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 82 

Telephone  operator 1 

Total  employes 161 

Respectfully  submitted, 
(Signed)  J  as.  Rbddick, 

Clerk." 


December  1,] 


—4374- 


[18V7. 


REPORT  IN  REFERENCE  TO  REDUCTION 
OF  BONDS  OF  CONTRACTORS  FOR  CON- 
STRUCTION OF  REGULATING  WORKS 
AND  FOR  ERECTION  OF  RETAINING 
WALLS    ON   SECTION    14. 

Mr.  Wenter,  Chairman  of  the  Com- 
mittee on  Finance,  presented  a  report 
setting  forth  that  Messrs.  Christie  & 
Lowe,  contractors  for  the  construction 
of  the  Regulating  Works  at  Lock  port, 
have  presented  a  bond  in  the  sum  of 
$25,000  in  lieu  of  the  original  bond  for 
$50,000  now  in  force;  and  also  that  the 
indemnifying  bond  of  Messrs.  Campbell 
&  Dennis,  contractors  for  the  erection  of 
Retaining  Walls  on  Section  14,  has  been 
examined  and  approved  by  said  Com- 
mittee, and,  therefore,  recommending 
that  these  bonds  be  accepted  and  placed 
on  file  with  the  Clerk  of  the  District,  all 
as  set  forth  in  the  report;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter—eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

'•Chicago,  Deeember  1,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  Fi- 
nance, to  whom  was  referred  the  ap- 
proval or  the  new  bond,  in  the  sum  of 
twenty-five  thousand  ($25,000)  dollars, 
to  be  filed  by  Messrs.  ChriBtie  &  Lowe, 
contractors  for  constructing  the  Regu 
lating  Works  at  LockDort,  in  lieu  of  the 
fifty  thousand  ($50,000)  dollar  bond  now 
in  force  (page  4XHS  of  the  Proceedings), 
beg  to  advise  that  the  said  Christie  & 
Lowe  have  presented  a  bond  in  the 
above  named  sum,  with  the  American 
Surety  Company,  of  New  York,  as 
sureties. 

We  also  desire  to  report  that,  pursuant 
to  instructions  of  the  Board  of  Septem- 
ber 29  (page  4244  of  the  Proceedings), 
we  have  examined  and  approved  the  in 
demnifying  bond  of  Messrs.  Campbell  & 
Dennis,  contractors  for  the  erection  of 
Retaining  Walls  on  Section  14,  in  the  sum 
of  twenty-five  hundred  ($2,500)  dollars, 


with  the  Fidelity  and  Deposit  Company, 
of  Maryland,  as  sureties,  and  recommend 
that  these  bonds  be  accepted,  and  placed 
on  file  with  the  Clerk  of  the  District. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Committee  on  Finance." 


REPORT  ON  PURCHASE  OP  LAND  PROM 
EUGENE  DALY. 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on  Fi- 
nance and  Engineering,8etting  forth  that 
an  agreement  has  been  reached  with  a 
certain  party  mentioned,  for  the  pur- 
chase of  certain  land  as  set  forth  in  the 
report,  and  recommending  that  the 
Clerk  of  the  District  be  authorized  and 
directed  to  pay  on  the  voucher  of  the 
Attorney,  to  Eugene  Daly,  the  sum  of 
$10,500,  in  full  payment  for  the  land  de- 
scribed; and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter— eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  November  29,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— Your  Joint  Committee 
on  Finance  and  Engineering  has  reached 
an  agreement  for  the  purchase  of  land 
necessary  for  the  corporate  purposes  of 
the  District  hereinafter  more  particu- 
larly described,  and  from  the  person 
hereinafter  mentioned,  at  the  price 
stated,  to-wit: 

From  Eugene  Daly  the  land  herein- 
after described  for  the  sum  of  ten  thous- 
and five  hundred  ($10,500)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay,  on  the 
voucher  of  the  Attorney,  the  sum  of  ten 
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thousand  five  hundred  ($t0,500)  dollars 
to  said  Eugene  Daly  in  full  payment  for 
the  following  described  land,  to  wit.: 

Lots  two  (2),  four  (4)  and  five  (5)  of 
Daly,  Qrinton  and  Mack's  Subdivision  of 
Lot  one  (1),  Block  seventeen  (17),  West 
Joliet,  in  the  City  of  Joliet,  Will  County, 
Illinois,  including  all  buildings  situated 
thereon,  excepting  one  building  on  Lots 
four  (4)  and  five  (5)  owned  by  Gustav 
Riemer.  Said  land  lying  and  being 
situate  in  said  County  of  Will  and  State 
of  Illinois. 

Respectfully  submitted, 

(Signed)  Frank  Wenter, 

Chairman. 

J.  C.  Br  ADEN, 

Z.  R.  Carter, 
Alex.  J.  Jones, 
Thomas  A.  Smyth, 
Wm.  Boldenwkck, 
J.  P.  Mallette, 
Thomas  Kelly, 
Joint  Committee  on  Finance  and  Enqi- 
neering ;" 

REPORT    IN    REFERENCE    TO    REPAIR  OP 
LEVEE  ON  SECTION  8. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer 
ing  with  reference  to,  and  accompanied 
by,  the  report  of  the  Chief  Engineer 
requesting  authority  to  repair  levee 
damaged  by  fire  on  Sectiou  8,  presented 
and  referred  to  that  Committee,  with 
power  to  act,  at  the  meeting  held  No- 
vember 27,  1897,  (page  4340  of  the  Pro- 
ceedings); the  report  setting  forth  that 
the  Committee  has  authorized  the  Chief 
Engineer  to  have  said  levee  repaired  at 
a  cost  not  to  exceed  $500,  and  the  re- 
port was  read. 

Mr.  Braden,  seconded  by  Mr.  Bolden* 
week,  moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bolden  week,  Braden,  Carter, 
Jones,  Kelly,  Mallette.  Smyth  and  Wen- 
ter—eight.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  November  29,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chlcnyo : 

Gentlemen— Your  Committee  on  En- 


gineering to  whom  was  given  the  power 
to  act  by  your  Honorable  Body  (page 
4340  of  Proceedings),  in  the  matter  of 
repairing  and  replacing  that  portion  of 
the  levee  on  Section  8  which  was  de- 
stroyed by  fire,  herewith  respectfully  re- 
ports that  your  Committee  has  author- 
ized the  Chief  Engineer  of  the  District 
to  have  said  levee  repaired  at  a  cost  of 
not  to  exceed  five  hundred  ($500)  dol- 
lars, and  has  directed  that  the  work  of 
repairing  said  levee  be  accomplished  as 
soon  as  practicable. 

Respectfully  submitted, 

(Signed)  J.  G.  Braden. 

Chairman, 

Alex.  J.  Jones, 

Wm.  Boldenwkck, 

Z.  R.  Carter, 

J.  P.  Mallette, 

Thomas  A.  Smyth. 

Frank  Wenter, 

Thomas  Kelly, 

Committee  on  JEnqineering" 

REPORT   IN    REFERENCE   TO  LATERAL  OR 
AUXILIARY  CANALS. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing setting  forth  that  conferences  had 
been  held  with  the  Mayor  and  Commis- 
sioner of  Public  Works  of  the  City  of 
Chicago  in  regard  to  the  advisability 
of  co-operating  with  said  city  in 
the  construction  of  certain  chan- 
nels, as  set  forth  in  the  re* 
port;  the  Committee  recommending 
that  it  be  declared  the  sense  of  the  Board 
that  the  plan  of  constructing  said  chan- 
nels, and  pumping  plants  in  connection 
therewith,  by  the  said  City  of  Chicago, 
the  same  to  be  maintained  forever  by 
the  Sanitary  District,  is  fair  and  equit- 
able, and  further  recommending  chat 
the  Chief  Engineer  be  authorized  and 
directed  to  confer  with  the  officials  of 
Chicago  and  prepare  an  ordinance  in- 
volving an  agreement  in  this  direction 
for  submission  and  adoption  by  the  San- 
itary District  and  the  City  of  Chicago; 
and  the  report  was  read.  . 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bolden  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 
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Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT  : 

"Chicago,  Dec.  1,  181*7. 

To  tiie  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen— The  Committee  on  En- 
gineering, to  which  was  referred  the 
communication  of  the  Honorable  Carter 
H.  Harrison,  Mayor  of  the  City  of  Chi- 
cago, on  May  26,  1897,  (page  4027  of  Pro- 
ceedings), and  concerning  which  two 
reports  have  been  heretofore  submitted 
to  your  Honorable  Body,  begs  leave  to 
report  that  further  conferences  have  been 
held  with  the  Mayor  and  the  Commis- 
sioner of  Public  Works  of  the  City  of 
Chicago,  at  which  the  advisability  of  co- 
operating in  the  construction  of  a  chan- 
nel at  Thirty- ninth  street,  from  Lake 
Michigan  to  the  Stock  Yards  slip,  of 
sufficient  capacity  to  serve  both  as  an 
intercepting  sewer  for  the  city  and  a 
conduit  for  the  Sanitary  District  to  sup- 
ply additional  water  after  the  return  of 
the  next  federal  census,  and  the  further 
advisability  of  uniting  in  the  construc- 
tion of  a  channel  in  the  northern  division 
of  the  city,  connecting  Lake  Michigan 
with  the  North  Branch  of  the  Chicago 
River,  and  serving  both  as  an  intercept- 
ing sewer  and  the  means  of  furnishing 
an  additional  water  supply  for  flushing 
the  North  Branch,  were  fully  considered. 

Your  Committee .  finds  that  the  city 
authorities  are  disposed  to  favorably  con- 
sider the  adoption  of  definite  plans  under 
which  the  construction  of  an  intercepting 
sewer  or  conduit  at  Thirty-ninth  street 
of  twenty  feet  in  diameter  and  a  mini- 
mum capacity  of  forty  thousand  cubic 
feet  of  water  per  minute,  and  an  inter- 
cepting sewer  or  conduit  in  the  northern 
division  of  sixteen  feet  in  diameter  and 
a  minimum  capacity  of  thirty-five  thou- 
sand cubic  feet  of  water  per  minute, 
shall  be  constructed  by  the  city,  together 
with  adequate  pumping  plants  for  both 
sewers  or  conduits,  in  consideration  of 
the  Sanitary  District  of  Chicago  agreeing 
on  its  part  to  forever  maintain  the  pump 
ing  plants  at  both  these  points  free  of 
all  expense  whatsoever  to  the  City  of 
Chicago.  The  approximate  expense  of 
maintaining  these  pumping  plants  would 
be  equivalent  to  a  capitalization  about 
equal  to  the  first  burden  to  be  borne  by 
the  city  in  the  construction  of  these  con- 
duits and  pumping  plants;  and  your 
Committee,  therefore,  recommends  that 
it  be  declared  the  sense  of  your  Honor- 


able Body  that  this  plan  is  fair  and 
i  qui  table  both  to  the  City  of  Chicago  and 
the  Sanitary  District  of  Chicago,  and  is 
one  offering  a  solution  of  present  diffi- 
culties which  iu  nowise  depletes  the 
revenues  at  band  absolutely  necessary 
for  the  completion  of  the  Main  Channel. 
Your  Committee  further  recommends 
that  the  Chief  Engineer  be  authorized 
and  directed  to  confer  with  the  officials 
of  the  City  of  Chicago  and  prepare  an 
ordinance  involving  an  agreement  as  to 
definite  plans  in  this  direction  to  be 
simultaneously  submitted  and  adopted 
by  the  Sanitary  District  of  Chicago  and 
the  City  of  Chicago. 

Respectfully  submitted, 

(Signed)  J.  O.  Bbaden, 

Chairman. 

Alex.  J.  Jones, 
Thomas  Kelly, 
Frank  Wknter, 
Z.  R.  Carter, 
Wm.  Boldenwkck, 
Thom  is  A.  Smyth, 
J.  P.  Mallktte, 
Committee  on  Engineering.^ 


ORDER   IN   REFERENCE   TO   PAYMENT  OF 
CONTRACTORS  FOR  SECTION  J). 

Under  the  head  of  new  business  Mr. 
Jones  presented  an  order  setting 
forth  that  the  certificate  of  the 
Chief  Engineer  of  November  17,  1897, 
shows  the  sum  of  $79, 09 i. 27  to  be  due 
Messrs.  E.  D.  Smith  &  Co.,  contractors 
for  Section  D,  as  final  reserve,  and  di- 
recting that  the  President  and  Clerk 
make  final  payment  of  said  sum  to  said 
contractors  on  the  execution  of  a  receipt 
in  full  for  said  amount  and  for  all  reserve 
percentage  on  account  of  said  contract 
and  on  the  filing  with  the  Clerk  of  the 
District  of  a  schedule  of  all  additional 
claims  or  demands,  and  moved  its  adop 
tion;  and  the  order  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Eckbart, 
moved  that  the  order  be  referred  to  the 
Committee  on  Engineering. 

On  roll-call,  on  the  motion  to  refer, 
the  vote  stood:    Yeas — Messrs.   Bolden 
week,  Carter,   Eckbart,  Kelly,  Mallette 
and  Wenter— six.     Nays— Messrs.    Bra- 
den, Jones  and  Smyth — three. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  ORDER: 

Whereas,  The  certificate'of  the  Chief 
Engineer  of  November  17,  1897,  shows 
there  to  be  due  and  unpaid  to  E.  D. 
Smith  &  Co.,  contractors  for  Section  D 
of  the  Main  Channel,  a  final  reserve  of 
seventy. nine  thousand  ninety  two  and 
twenty-seven  one  hundredths ($79,092.27) 
dollars;  therefore,  be  it 

Ordered,  That  the  President  and  Clerk 
of  the  District  be  authorized  and  directed 
to  make  final  payment  to  said  con- 
tractors in  the  sum  of  seventy-nine 
thousand  ninety-two  and  twenty-seven 
one-hundredth8  ($79,092.27)  dollars  on 
the  execution  of  a  receipt  in  full  for  said 
amount,  and  for  all  reserved  percentage 


on  account  of  said  contract  and 
filing  with  the  Clerk  of  the  District  of  a 
schedule  of  all  additional  claims  or  de- 
mands of  every  character  whatever. 

ADJOURNMENT. 

On  motion  of  Mr.  Eckhart,  seconded 
by  Mr.  Bold  en  week,  the  Board  then 
adjourned. 


CLERK. 


J 
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—OP  THE— 


Board  of  Trustees 


— OP  THE — 


Sanitary  District  of  Chicago. 


DECEMBER  7,  1897. 


OFFICIAL    RECORD. 

Published  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


ANNUAL  MEETING. 

The  eighth  annual  meeting  of  the 
Board  of  Trustees  of  the  Sanitary  Dis- 
trict of  Chicago  was  held  in  their  rooms, 
Security  Building,  Tuesday,  December  7, 
1897,  at  2:00  o'clock  P.  M.,  pursuant  to 
the  rules. 

President  Kelly  called  the  Board  to 
order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart,  Jones,  Kelly,  Mai- 
lette,  Smyth  and  Wenter — nine  mem- 
bers were  present. 

ANNUAL  MESSAGE  OP  THE  PRESIDENT. 

President  Kelly  then  presented  and 
read  his  annual  message. 


Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  the  message  be  received, 
printed  and  placed  on  file,  and  that  500 
copies  be  printed  for  distribution. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  message : 
Chicago,  December  7, 1897. 

To  the   Honorable,   the  Board  of  Trus- 
tees of  the  Sanitary  District  of  Chicago: 

Gentlemen — A  long  established  usage, 
which  had  its  origin  in  the  fitness  of 
things,  required  of  the  mm  who  is  about 
to  lay  down  the  cares,  the  responsibilties 
and  the  honors  of  a  public  trust  that  he 
should   give  an  account  of  that  trust; 
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that  he  should  leave  behind  him  a  state- 
ment of  what  has  been  accomplished 
during:  his  tenure  of  office,  and  that  he 
should  point  out  to  those  who  come  after 
him  the  need  of  the  work  which  he 
leaves  unfinished,  with  such  suggestions 
relating  to  it  as  his  experience  leads  him 
to  believe  is  based  upon  prudence  and 
wisdom.  Twelve  months  ago  you  made 
me  the  Chief  Executive  of  this  work, 
and  in  the  period  which  has  followed 
you  have  stood  shoulder  to  shoulder  with 
me  in  urging  it  forward. 

We  began  the  year  with  a  problem  in 
finance  confronting  us  which  forced  us 
to  seek  relief  at  the  hands  of  the  Gen- 
eral Assembly  of  this  State.  The  his- 
tory of  that  legislation  and  its  outcome 
are  familiar  to  you  all,  and  I  need  not 
introduce  it  now.  Its  results  give  the 
District  the  benefit  of  one  (1)  per  cent 
additional  to  the  one-half  (J£)  of  one 
per  cent  provided  by  the  original  act  of 
the  Legislature  creating  the  District,  for 
the  years  18b8  and  1899,  making  avail- 
able \%  per  cent  on  the  assessed  and 
equalized  valuation  of  the  property  in 
the  District. 

The  volume  of  the  work  accomplished 
within  the  twelve  mouths  was  not  large 
by  comparison  with  previous  years  when 
the  work  was  being  pushed  throughout 
its  entire  length.  Eighteen  of  the  twen- 
ty-nine sections  were  practically  com- 
pleted before  the  1st  of  January  of  the 
present  year;  since  then  Sections  G,  D, 
B,  A,  1  and  15  have  been  completed  ; 
C  is  practically  completed  and  but 
little  remains  of  O.  The  volume 
of  work  accomplished  comprises  2,202,- 
487  cubic  yards  of  glacial  drift, 
318,633  cubic  yards  of  solid  rock  and 
83,897  cubic  yards  of  retaining  wall. 
The  expenditures  during  this  period  was 
for  current  estimates.  $1,627,620.37;  for 
final  estimates,  $676,928.88;  for  labor  on 
Sections  E  and  F,  $15,698.87,  or  a  total 
of  $2,820, 24S.  12  for  construction  account. 
Expended  for  right  of  way,  $267,867.98; 
for  administration,  $243,739.73;  for  main- 
tenance, $18,921.40;  for  general  account, 
$59,081.80;  for  interest,  $632,628.92;  for 
bond  retirement,  $640,000.00,  or  for  the 
year  an  aggregate  of  all  accounts  of 
$4,182,487.95.  The  total  net  expendi- 
tures, as  shown  by  the  reports  of  the  En- 
gineer and  Clerk  to  December  1st,  foot 
up  $25,287,689.14. 

Within  the  year  the  policy  of  the  Board 
in  relation  to  bridges  has  undergone  a 
change  to  provide  for  the  erection  of 
structures  of  a  movable  type  now,  rather 
than  to  erect  fixed  structures  to  be  re- 
placed later  by  movable  structures,  but 


they  are  to  be  operated  as  fixed  bridges 
and  be  maintained  as  such  until  they  are 
opened  to  meet  the  demands  of  a  bona 
fide  navigation. 

* 

This  District  has  entered  into  contracts 
for  bridging  with  all  the  railroads  cross- 
ing its  channel  except  the  Belt  Railway 
of  Chicago  (Chicago  &  Western  Indiana 
Railroa  1),  and  they  have  all  accepted  the 
movable  type  of  bridges  under  the 
clauses  relating  to  capitalization  for 
maintenance  as  fixed  bridges  until  such 
time  as  they  are  actually  used  as  draw 
bridges. 

The  contract  with  the  West  Park 
Board  for  the  Southwest  Boulevard 
bridge  has  been  revised,  and  thereunder 
we  are  now  building  a  double  roadway 
swing  bridge  which  is  to  serve  for  the 
traffic  of  both  Western  avenue  and  the 
Southwest  boulevard  (see  page  4089  of 
Proceedings). 

The  substructures  of  the  bridges  for 
the  Chicago,  Madison  &  Northern  Rail- 
way, Kedzie  avenue,  Santa  Fe,  Twenty- 
sixth  Street  line  at  Cor  with,  and  main 
line  crossing  at  LeMoyne  and  the  Chi- 
cago Terminal  Transfer  Railway  have 
all  been  put  under  contract  and  so  have 
the  superstructures  for  the  Chicago, 
Madison  &  Northern  and  the  Chicago 
Terminal  Transfer  Railway.  These 
structures  have  all  been  contracted  for 
at  prices  below  the  approximate  esti- 
mates of  the  Engineer.  The  plans  for  the 
remaining  bridges  are  nearly  perfected, 
and  on  the22d  of  the  present  month  bids 
will  be  opened  for  the  eight-track  draw 
bridge  and  the  superstructures  of  the 
Santa  Fe  bridges  at  Corwith  and  Le 
Moyne. 

An  agreement  has  been  reached  with 
the  authorities  of  the  Town  of  Summit 
covering  the  bridges  across  our  Main 
Channel  and  the  Desplaines  River.  (See 
ordinance,  page  4261). 

Section  "F,"  having  been  abandoned 
by  Weir  &  McKechney,  was  relet  to 
Gahan  &  Ryrne  for  the  same  unit  prices 
per  cubic  yard  that  were  fixed  in  the 
Weir  &  McKechney  contract.  (See  page 
3785  of  Proceedings).  The  original  con- 
tractors for  this  section,  Ricker,  Lee  & 
Co.,  filed  a  bill  in  equity  in  the  United 
States  Circuit  Court  April,  1895,  to  cancel 
and  set  aside  their  contract  covering  the 
work  of  the  section,  alleging  as  a  cause 
misrepresentation  as  to  the  character  of 
material  to  be  encountered  on  the 
section.  This  was  referred  to  a  Master 
in  Chancery  to  take  evidence  and  report 
conclusions.  The  Master  sustained  the 
allegations  of  the  bill;  the  District  ex- 
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cepted  to  the  findings  of  the  Master;  the 
exceptions  were  argued  before  Judge 
Grosscup  who  overruled  them  and  sus- 
tained the  findings  of  the  Master.  This 
decision  gives  Ricker,  Lee  &  Co.  the 
cancellation  of  their  contract.but  carried 
with  it  no  pecuniary  obligation  on  the 
part  of  this  District  as  a  result,  and  as 
yet  no  claim  has  been  filed  by  Ricker, 
.Lee  &  Go.  either  for  the  reserve  percent- 
age or  for  damages. 

The  contractors  for  Section  "E"  hav- 
ing become  so  much  embarrassed  finan- 
cially that  they  were  unable  to  carry 
their  contract  to  completion  they  were 
permitted  to  assign  the  section  to  Messrs. 
Hal  v  or  son,  Richards  &  Co.  (See  page 
8917  of  Proceedings).  Owing  to  the 
treacherous  nature  of  the  banks  on  this 
section,  the  Board  authorized  revetting 
the  sides  with  stone  taken  from  the 
Channel,  and  fixed  the  price  to  be  paid 
therefor  at  45  cents  per  cubic  yard  (see 
page  4299). 

The  contract  for  the  Bear  Trap  Dam 
foundations  was  awarded  to  Griffiths  & 
McDermott;  this  work  was  not  com- 
pleted within  the  contract  time,  and  was 
suspended  on  account  of  the  risk  attend- 
ing its  execution  in  winter  weather. 

The  plans  for  the  Chicago  River  im- 
provement are  in  process  of  execution. 
The  contract  for  dredging  was  awarded 
to  Lydon  &  Drews  Company  at  19  cents 
per  cubic 'yard  (see  Proceedings,  page 
4022).  Good  progress  has  been  made  in 
securing  the  property  needed  for  widen- 
ing the  river  in  conformity  with  our 
plans.  Frequent  conferences  with  the 
management  of  the  Pennsylvania  Com- 
pany have  failed  to  bring  about  a  de- 
sired agreement,  under  which  we  may 
build  a  by -pass  between  Monroe  and 
Van  fturen  streets,  and  condemnation 
proceedings  have  been  instituted  against 
that  company  to  obtain  the  lands  needed 
for  that  necessary  improvement. 

Negotiations  are  in  progress  with  the 
Chicago  and  Northern  Pacific  and  the 
Chicago,  Rock  Island  and  Pacific  Rail- 
road authorities  for  the  properties  needed 
for  by-pass  at  and  south  of  Taylor  street. 

The  Tail  Race  below  the  Controlling 
Works  was  advertised  on  the  basis  of  a 
water  power  development  on  the  west 
route,  but  all  bids  received  on  Septem- 
ber 8th  were  rejected,  and  the  work  was 
re  advertised.  Before  the  time  set  for 
receiving  the  second  set  of  bids,  a  most 
advantageous  offer  was  received  by  us 
for  the  sale  to  the  District  of  the.  Norton 
Mill  property  water  rights  and  lands  of 
the  Consolidated  Steel  and  Wire  Com- 


pany's plant.  This  offer  was  so  favorable 
that  our  plans  for  Tail  Race  were  recon- 
sidered, the  property  was  purchased, 
the  west  route  was  abandoned,  and 
advertisements  for  reletting  were  re- 
called. The  reasons  for  this  action 
are  fully  set  forth  in  the  report  of  the 
Engineering  Committee  tpage  4316  of 
Proceedings).  The  most  serious  hin- 
drances to  the  speedy  completion  of  this 
work  in  its  entirety  have  been  presented 
by  our  failure  to  reach  any  conclusions 
with  the  Commissioners  of  the  Illinois 
and  Michigan  Canal.  Our  negotiations 
with  these  gentlemen  commenced  June 
1st  when  your  Engineering  Committee 
authorized  me,  as  a  Committee  of  one, 
to  communicate  with  them  and  endeavor 
to  reach  a  satisfactory  adjustment  of 
the  questions  at  issue  between  us.  Fre- 
quent interviews  have  proven  fruitless 
and  our  last  communication  to  them  of 
September  15th  has  failed  to  elicit  any 
response .  The  report  of  the  Joint  Com- 
mittee on  Judiciary  and  Engineering  of 
November  17th  (page  4332)  gives  the 
latest  development  of  the  plans  of  this 
District  in  regard  to  this  controversy. 

The  procurement  of  a  right  of  way 
through  Joliet  sufficient  to  admit  of 
carrying  out  our  plans  for  the  safe  pas- 
sage of  the  combined  flood  waters  of  the 
Desplaines  Valley  and  our  maximum 
discharge  through  that  city  has  proven 
a  very  tedious  and  costly  process.  Find- 
ing it  impossible  to  purchase  this  prop- 
erty at  prices  which  were  within  the 
limits  of  liberal  compensation  we  have 
been  forced  into  the  courts  to  secure  it 
by  condemnation.  Proceedings  were 
entered  early  in  August  and  have  been 
diligently  prosecuted  ever  since.  But 
two  verdicts  have  been  secured,  namely, 
in  the  Adams  and  Bush  cases.  Be- 
sides these  two  cases  quite  a  large  num- 
ber of  adjustments  have  been  made  by 
the  Finance  Committee  and  all  of  these 
have  been  stricken  from  the  calendar. 
Something  over  one  hundred  (100)  cases 
remain  to  be  tried.  A  change  of  venue 
from  Will  County  was  prayed  by  us  cov- 
ering all  of  these  cases  on  the  ground  of 
prejudice  against  the  Sanitary  District 
and  the  petition  was  supported  by  over 
twenty-five  hundred  affidavits  of  citizena 
of  the  County  affirming  such  prejudice, 
but  on  the  2d  of  December  Judge  Hilscher 
declined  the  petition,  and  therefore  the 
omnibus  trial  must  be  held  in  Joliet. 

The  questions  raised  by  the  Mayor  of 
Chicago  in  his  communication  of  May 
20th  (see  page  4027)  have  been  the  occa- 
sion of  several  conferences  and  the  re- 
ports of  the  Committees  which  have  had' 
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the  same  under  advisement  are  set  forth 
in  the  Proceedings,  pages  4255  and  4800, 
and  a  happy  solution  of  the  questions  at 
issue  between  the  city  and  this  District 
was  reached  at  a  conference  between  the 
Mayor,  the  Commissioner  of  Public 
Works  and  the  members  of  this  Board 
on  Tuesday  November  80th,  and  its  re- 
sults are  embodied  in  the  action  of  our 
Board  at  its  meeting  held  December  1st. 

The  accompanying  table  furnished  me 
by  the  Clerical  Department  shows  that 
the  total  net  receipts  of  the  District  to 
December  1st  have  been  $35,859,482.81 ; 
net  expenditures  $35,287,689.14;  cash 
available  $559,7*3.17. 

It  is  a  source  of  congratulation  that  our 
bonds  continue  to  sell  at  a  premium,  and 
that  our  warrants  find  ready  sale  at  four 
per  cent. 

I  have  to  express  my  thanks  to  the 
heads  of    the  several  departments   for 


their  loyalty  to  the  work  and  the  hearty 
assistance  which  they  have  always  af- 
forded me  in  the  discharge  of  my  duties. 
And  now  I  desire,  in  conclusion,  to 
thank  you,  my  fellow  Trustees,  for  your 
co-operation  in  the  carrying  on  of  this 
work,  and  to  express  my  appreciation  of 
the  personal  sacrifices  made  by  you  of 
your  time  and  business  interests,  that 
you  might  serve  this  District  faithfully, 
and,  as  you  have  done,  well. 

Pledging  my  own  loyal  support  to  my 
successor  in  office,  I  ask  you  each  one 
to  make  that  pledge  with  me,  that  we 
may,  as  a  united  and  harmonious  body, 
push  this  work  to  a  conclusion. 

Respectfully  submitted, 

(Signed)  Thomas  Kelly, 

President, 
(Accompanied  by  statement.) 


NET  RECEIPTS  AND  DISBURSEMENTS  FROM  ORGANIZATION  TO  DECEMBER  1,  1897. 

Receipts.  Disbursements. 

Administration,  sundries $  1,652,261  20 

Bond  Account $11,760,000  00 

Construction  Account 18,770,855  15 

General  Account 858,7il  67 

Interest  Account,  sundries 1,688,529  68 

Labor  Account,  Section  F. 21,659  57 

Labor  Account,  Section  E ,  12.978  24 

Maintenance  Account •  50,593  71 

Right  of  Way,  Land  Account 2,782.579  95 

Streeter  &  Kenefick 5.020  02 

Tax  Account 11,975,992  05 

TaxLevy,  1897 2,052,807  97 

Tax  Warrants,  1896.  outstanding 70,682  29 

Total  disbursements. $25,287,689  14 

Cash,  Emergency  Fund,  sundries 12,000  00 

Cash,  Treasurer's  balance,  Dec.  1, 1897.  .$560,29))  84 

Less  unpaid  Warrants 506  67 

• 

True  balanoe 559,793  17 

-a : 

$25,859,482  31  $25,859,48*  81 


MINUTES. 

Mr.  Jones  asked  unanimous  consent 
under  suspension  of  the  Rules,  that  action 
on  approval  of  the  minutes  of  December 
1, 1897,  be  not  taken  at  the  next  regular 
meeting  of  December  8,  1897,  and  be  de- 
ferred until  December  15,  1897,  -which 
was  granted. 

ELECTION  OF  PRESIDENT. 

Mr.  Eckhart,  seconded  by  Mr.  Carter, 
moved  that  this  Board  do  now  proceed 
to  elect  a  President  of   the  Board   of 


Trustees  of  the  Sanitary  District  of  Chi- 
cago for  the  ensuing  year,  and  that  such 
election  be  by  roll-call. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered . 

Mr.  Eckhart,  seconded  by  Mr.  Braden 
and  Mr.  Wenter,  nominated  Mr.  Wil- 
liam Boldenweck  for  President  of  the 
Board  of  Trustees  for  the  ensuing  year. 

President  Kelly  then  asked  if  there 
were  any  other  nominations,  and  there 
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being  none,  declared  the  nominations 
closed. 

On  roll-call  the  vote  stood:  For  Mr. 
Boldenweck  —  Messrs.  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — eigbt.  Excused  and  not 
voting— Mr.  Boldenweck— one. 

Upon  which  result  the  Chairman  then 
declared  Mr.  William  Boldenweck  duly 
elected  President  of  the  Board  of 
Trustees  of  the  Sanitary  District  of  Chi- 
cago for  the  ensuing  year. 

Messrs.  Braden  and  Carter  were  then 
requested  bv  the  Chairman  to  escort  the 
President- elect  to  his  seat,  whereupon 
Mr.   Boldenweck   took   the   chair,  and 


thanked  the  Board  for  the  honor  con- 
ferred. 

ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  seconded 
by  Mr.  Eckhart,  the  eighth  annual  meet- 
ing of  the  Board  of  Trustees  of  the  San- 
itary District  of  Chicago  then  adjourned. 
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—OP    THE— 


Board  of  Trustees 


— OP    THE — 


Sanitary  District  of  Chicago. 


DECEMBER  8,  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  seventy- third 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  December  8,  1897.  at  2:00 
o'clock  P.  M. 


President  Bold  en  week  called  the  Board 
to  order. 

On  roll-call  Messrs.  Boldenweck,  Bra* 
den,  Carter,  Eckhart,  Kelly,  Mallette, 
Smyth  and  Wenter  —  eight  members, 
were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  November,  24,  1897,  were  approved, 
as  printed,  on  motion  of  Mr.  Kelly, 
seconded  by  Mr.  Braden. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

ENGINEERING  DEPARTMENT. 

Dennlson  Manufacturing  Company  (shipping  tags ) $  5  75 

W.  C.  Walter  A  Co.  (printing) 80  00 

Thayer  &  Jackson  Stationery  Company  (stationery ) 8  10 

Thayer  &  Jackson  Stationery  Company  (stationery) 88  55 
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Eugene  Dielzgen  Company  (blue  printing) $    112  49 

Eugene  Dietzjgen  Company  (blue  printing) „  85  66 

Keuffel  &  Esser  Company  (drafting  material) /  77  84 

Wygant  &  Ayres  (rent,  Corwith,  November,  1897) 12  60 

J .  H .  Alexander  (rent,  Lock  port,  November,  1897) 17  00 

J .  M.  Abbitt  (rent,  Willow  Springs,  November,  1897) 20  00 

J.  M.  Abbitt  (coal) 7  70 

Wm.L.  Mitchell  (maps) 20  00 

Peter  Heer  (repairing  instruments) 6  60 

Chicago  Towel  Supply  Company  (toweling,  November,  1897) 7  40 

€.  S.  Austin  (ice  and  water) 12  60 

Samuel  L.  Hanks  (ice,  November,  1897) ' U  50 

Henry  Gebhardt  (carpenter  work) 14  81 

Knickerbocker  Ice  Company  (sand) 2  85 

John  M.  Smyth  Company  (furniture) 6  00 

Frederick  Toung  (tubes) 4  80 

Burke  &  James  (photo  supplies) 4  99 

W.  T.  Keating  (expense) 47  04 

J.  W.  Beardsley  (expense) 9  20 

E.  R.  Schnable  (expense) 66  27 


$       562  95 


CLERICAL  DEPARTMENT. 

White  Rock  Mineral  Spring  Company  (water) $       8  75 

Chicago  Towel  Supply  Company  ( toweling,  November,  1897) 2  50 

Goes  Lithographing  Company  (letter  heads) 5  00 

Thayer  &  Jackson  Stationery  Company  (stationery ) 10  55 

The  Bates  Machine  Company  (repairing  stamp) 4  90 

Samuel  L.  Hanks  (ice,  November,  1897) 2  50 

LAW  DEPARTMENT. 

White  Rock  Mineral  Spring  Company  (water) $       8  75 

Samuel  L.  Hanks  (ice,  November,  1897) 2  60 

Chicago  Towel  Supply  Company  (toweling,  November,  1897) 1  50 

Edwards  &  Hancock  (stationery) 26  50 

Stromberg.  Allen  &  Co.  (stationery) 24  90 

Barnard  &  Miller  (printing) i 11  70 

James  D.  Cockcroft  (encyclopedia  of  forms)  6  00 

Henry  Young  (rent,  Jollet,  October  and  November,  1897) 48  00 

The  Joliet  Times  (advertising) 188  00 

Christopher  Mamer,  Clerk  (fees) 18  70 

George  Hingston  (stenographer,  fees) 66  70 

D.  Barrett  &  Co.  (livery) 103  50 

Chicago  Telephone  Company  (toll  service) 8  20 

F.  W.  C.  Hayes  (expert  witness  fees,  etc.) 2  201  18 

F.  W.  C.  Hayes  (expense) 1,750  00 


29  20 


$    4  406  18 


LAW  DEPARTMENT -LAND  ACCOUNT. 

John  O'Connor  (examination  of  titles) $       715  30 

POLICE  DEPARTMENT. 

Mc Arthur  Bros.  Company  (kerosene) $       150 

Standard  Oil  Company  (kerosene) 1 1  96 

Geo.  B.  Norton  (boarding  team) 8  00 

Herman  Goldbach  (laundry) 2  29 

Banks  &  Roller  (sundries) 5  95 

D.  C.  McCarthy  (laundry) 6  50 
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W.L.Felkner  (laundry) $  8  81 

Thoa.  Dullard  (stove  repairs) '.  1  00 

Timothy  Carroll  (teaming) 28  00 

Thomas  F.  Ryan  (coal) 60  4rt 

Youghiogheny  <fc  Lehfgh  Coal  Company  (coal ) 172  50 

J.  Johnson  (carriage  repairs) iff  00 

J.  G.  Bodenschatz  (sundries) 6  00 

$       812  47 

GENERAL  ACCOUNT. 

The  Inter  Ocean  (advertising) $  12  00 

The  Tribune  Company  (advertising) 4  50 

The  Chicago  Daily  News  Company  (advertising) 4  20 

James  Redd ick  (expense) 25  16 

Security  Deposit  Company  (rent.  December,  1897) 558  88 

$       604  79 

MAINTENANCE  ACCOUNT. 

Chicago  Engineer  Supply  Company  (hose) $  21  52 

Delaney  Oil  and  Grease  Company  (oil) 22  84 

F.  Cortez  Wilson  <fc  Co.  (tartk  and  filter) 80  00 

CPGara,  King  &  Co.  (coal) 228  80 

J.  W.  Beard sley  (expense) 87  51 

»  $       885  17 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Heldmaier  &  Neu  (Section  A.,  December  1, 1897) $1,028  82 

Western  Dredging  and  Improvement  Co.  (Section  C,  Dec.  1, 1897). . .  740  25 

Haivorson,  Richards  &  Co.  (Section  E,  December  1, 1897) 18,214  69 

flalverson,  Richards  &  Co.  (Section  E,  Summit  bridge) 2,460  19 

Gahan  &  Byrne  (Section  G,  December  1, 1897) 626  95 

Gahan  &  Byrne  (Section  H,  December  1, 1897) 6,782  09 

Hayes  Bros.,etal.  (Section  N,  December  1,1897) 8,616  66 

Hayes  Bros.,  et  al .  (Section  N,  26th  street,  temporary  bridge) 1,289  56 

Hayes  Bros.,  etal.  (Section  N,  park  filling) 2,452  28 

McMahon  &  Montgomery  Company,  et  al.  (Section  O,  Dec  1,  f97)..  249  72 
Griffiths  &  McDermott  Construction  Company  (Bear  Trap  Dam 

foundations,  December  1, 1897) 1,181  25 

Griffiths  &  McDermott  Construction  Company  (Bear  Trap  Dam 

foundations,  December  6, 1897) 8,520  00 

Lydon  &  Drews  Company  (Chicago  River,  dredging,  Dec.  1, 1897 ). . .  2,748  18 

Benezette  Williams  (Southwest  Boulevard  Bridge  substructure)..  4,950  15 
Mc Arthur  Bros.  Company  and  Winston  &  Co.  (Section  G,  Santa  Fe 

bridge  substructure) 3,788  47 

M.  A.  McGraw  (Section  7,  suppressing  levee  fire) 245  07 

$53,888  78 

Grand  Total $ft0P04  79 

*  To  be  paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1697. 


Mr.  Wenter,  seconded  by  Mr.  Smyth,  Smyth    and    Wenter  —  eight  (except  as 

moved  that  the  vouchers,  as  read  and  above  stated).  Nays — none  (except  as  above 

shown  above,  be  approved  and  ordered  stated). 

Pa"*-  Upon  which  result  the  President  de- 

On    roll  call  the  vote  stood  :    Yea  a—  c,ared  the  motion  carried. 
Messrs.   Boldenweck,  Braden  (txcept  as  t,VAmUntnv 
to  vouchers  in  favor  of  F.  \V.  C.  Hayes  '                         RKQirisniow. 
for  $2, 201. IS  and  $1,750  on  which  ke  voted  The  Clerk  presented  the  following  re- 
nay),  Carter,  Eckhart,    Kelly,  Maileite,  \  quisition  : 
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No.  552,  Engineering  Department 
(repairing  and  supplies) $10  00 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  Requisition  No.  552  as  read 
and  shown  above  be  allowed. 

On  roll-call  the  vote  sjtood:  Yeas- 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  BEPOBT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  December  4, 
1897.  which  was  read,  and,  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE    RKPORT  : 

"  Chicago,  December  8, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
December  4,  1897,  as  the  same  have 
been  reported  to  me: 

Engineering  department 103 

Maintenance  account 9 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 32 

Telephone  operator 1 

Total  employes 161 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk." 

MONTHLY    REPORT    FROM     CLERICAL    DE- 
PARTMENT. 

The  Clerk  presented  a  report  from  the 
Clerical  Department  for  the  month  of 
November,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
and  placed  on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  December  1, 1897. 
To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago  ; 

Gentlemen— I   herewith  submit  the 


report  of  the  Clerical  Department  for  the 
month  of  November,  1897: 

The  total  expenditures  of  the  District 
for  the  month  was  $671,457.73,  of  which 
amount  the  sum  of  $3,270.47  was  paid  in 
regular  warrants,  $023,962.47  in  1897 
Tax  Levy  Warrants  and  $145,221.79  bv 
the  Treasurer  of  the  District,  for  which 
no  warrant  was  required. 

Of  the  amount  paid  by  the  Treasurer 
the  sum  of  $139,040.21  was  for  1896  Tax 
Levv  Warrants  redeemed  and  $6,184.58 
for  interest  on  same. 

The  total  amount  expended  on  account 
of  and  charged  to  the  Clerical  Depart- 
ment during  the  month  of  November 
was  $1,004.08  and  of  this  amount  $20.75 
was  for  general  office  expenses  and 
$983.83  for  salaries. 

There  are  no  outstanding  liabilities 
against  the  Clerical  Department  and  the 
expenditure  for  the  present  month  will 
be  about  $1,000.00. 

The  total  amount  expended  for  account 
of,  and  charged  to,  the  General  Account  ( 
during  the  month  of  November  was  $5, 
185.46,  divided  as  follows: 

Kent  for  November $     568  S3 

Advertising lf  501  22 

Printing 137  97 

Salaries 2,893  83 

Dr.  lie,  hospital  service 600  00 

General  expenses. f4  61 

Total $  5.186  46 


There  are  no  outstanding  liabilities  be- 
yond usual  current  bills  against  the 
General  Account  and  the  expenditures 
for  the  present  month  will  be  about 
$4,500.00. 

Of  the  $381,818  appropriated  January 
30, 1897,  for  the  payment  of  departmental 
and  direct  operating  expenses,  there 
were  expenditures  during  the  month  est 
$3,270.47,  leaving  the  unexpended  bal- 
ance of  the  appropriation  $164,642.47. 

Of  the  total  amount  of  1896  Tax  Levy 
Warrants  issued,  there  is  now  outstand- 
ing the  sum  of  $70,870.44.  and  of  the 
1897  Tax  Levy  Warrants  issued  to  date 
the  total  amount  is  now  outstanding 
and  amounts  to  the  sum  of  $9, 052,807.97. 
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The  following  is  a  tabulated  statement  of  total  expenditures  for  th  e  monthof 
November : 


ACCOUNT. 


Engineering  Department 

Eog.  Dept. — Construction  Acct. . 

Clerical  Department 

Law  Department 

Law  Department— Land  Account 

Sreeury  Department 
eneral  Account. 

Police  Department. 

Maintenance  Account 

1896  Tax  Warrants  redeemed. . . 
Int.  on  Tax  Warrants  redeemed. 


Total   (inclusive   of   warranto 
redeemed 


Regular 
Warrants. 


|    1,090  37 


20  75 
13  25 


1,733  8U 

337  82 

68  48 


$    8,270  47 


1897  Tax 

Levy 
Warrants. 


$  12.428  04 

807.587  57 

988  34 

8,170  71 

191,414  00 

166  66 

3,451  6« 

2.708  86 

1,057  14 


$522,962  47 


Paid  by 
Treasurer. 


$189,040  21 
6,184  58 


$145,224  79 


Total  for 
Month. 


$  13,519  41 

307,587  57 

1,004  08 

8.183  fc6 
191,414  00 

16*  66 

5,185  46 

3,046  18 

1,125  62 

139,040  21 

6.184  58 


$671,457  78 


(Signed) 


Respectfully  submitted, 

Jas.  Reddick,  Clerk." 


MONTHLY  REPORT  FROM  TREA8URY  DEPARTMENT. 

The  Clerk  presented  a  report  from  the  Treasury  Department  for  the  month  of 
November,  1897,  which  was  read,  and,  by  unanimous  consent,  was  ordered  printed 
and  placed  on  tile. 

The  following  is 

THE  REPORT  : 

Receipts. 

Balance  on  hand  at  date  of  last  report $   547,848  97 

County  Treasurer,  Sanitary  District  Tax  Account %    300.000  00 

Jame*  Reddick,  Clerk,  Law  Department— Land  Account 135  00 

James  Reddick,  Clerk,  Police  Department 156  25 

James  Reddick,  Clerk,  Engineering  Department 127  65 

Chicago  National  Bank,  Interest  Account 262  67 

Equitable  Trust  Company,  Interest  Account 219  17 

Metropolitan  National  Bank,  Interest  Account 153  42 

Fort  Dearborn  National  Bank,  Interest  Account 147  94 

Garden  City  Banking  and  Trust  Company,  Interest  Account 98  63 

Total  cash  received  for  month f     301,300  73 

$      848,649  70 
Disbursements.  = 

Clerical  Department $  48  64 

Engineering  Department 1,118  74 

Engineering— Construction  Department  (Tax  Warrants) 139,040  21 

Law  Department 60  15 
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General  Account 1,367  88 

Folioe  Department 885  47 

Maintenance  Account 144  81 

Bond  Account 100,000  00 

Bond  Interest  and  Premium  Account , 40,000  00 

Interest  Account— Interest  Paid  on  Tax  Warrants 6,184  58 

Total  cash  disbursed $     288,349  86 

Balance  this  date,  in  banks  as  per  schedule  endorsed  hereon 560,299  84 


$      848,649  70 


Schedule. 

Chicago  National  Bank $    104,861  06 

Equitable  Trust  Company , 150,000  00 

Fort  Dearborn  National  Bank 1 10.000  00 

Metropolitan  National  Bank 1 10,000  00 

Garden  City  Banking  and  Trust  Company 60.000  00 

National  Bank  of  Illinois 25.988  78 

Total $    560,299  84 


Chicago,  Deoember  3, 1807. 


(Signed)  F.  M.  BLOUNT,  Treasurer. 

By  8.  P.  BLOUNT,  Asst.  Treasurer. 


CLAIMS  OF  CONTRACTORS  FOR  SECTIONS 
G  AND  H  FOR  EXTRA  WORK  AND  DAM- 
AGES. 

The  Clerk  presented  a  report  from  the 
Chief  Engineer  with  reference  to,  and 
accompanied  by,  a  communication  and 
bill  of  claims  amounting  to  $25,786.00, 
from  Messrs.  Gahan  &  Byrne,  contrac- 
tors on  Sections  G  and  H  for  extra  work 
alleged  to  have  been  occasioned  by  delay 
in  the  prosecution  of  their  work  on  Sec- 
tions G  and  H,  the  same  having  been 
presented  and  referred  to  the  Chief  En- 
gineer at  the  meeting  held  September 
29,  1897  (page  4242  of  the  Proceedings), 
the  report  of  the  Chief  Engineer  review- 
ing in  detail  said  claims  numbering 
eight,  disallowing  claims  No's.  1,  2,  8,  5 
and  6  amounting  in  the  aggregate  of 
$20,900,  allowing  claims  No's.  4  and  7, 
amounting  in  the  aggregate  to  $627  and 
recommending  claim  No.  8  amounting 
to  $4,200  to  favorable  consideration,  all 
as  set  forth  in  the  report ;  and  the  report 
was  read. 

Mr.  Smyth,  seconded  by  Mr.  Wenter, 
moved  that  the  report  and  accompany- 
ing papers  be  referred  to  the  Committee 
on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 


The  following  is 

THE  REPORT: 

"  Chicago,  November  28,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — Taking  up  the  claims 
made  by  Gahan  &  Byrne,  contractors  for 
Sections  G  andG  of  our  Main  Channel, for 
compensation  on  account  of  the  alleged 
extra  work  on  those  two  sections,  whioh 
claims  were,  on  your  order  of  September 
29th  "referred  to  the  Chief  Engineer" 
(see  page  4242  of  Proceedings),  I  have  to 
report  as  follows: 

The  work  of  excavating  Sections  G 
and  H  was  advertised  September  27th, 
1893,  and  bids  were  opened  November 
29th  of  the  same  year,  and  on  December 
28rd  (see  page  1641  of  Proceedings),  the 
work  of  both  sections  was  awarded  to 
Gahan  &  Byrne,  who  executed  contracts 
for  the  same  on  December  27th.  All 
bidders  on  this  work  were  furnished 
with,  or  had  access  to,  a  map  showing 
the  location  of*  the  work,  the  area  de- 
voted to  spoil,  the  location  of  the  Santa 
Fe  Railroad,  of  the  Nickerson  Ditch,  and 
of  the  official  levee;  and  the  language  of 
the  specifications,  which  form  a  part  of 
the  contract,  is  plain  in  defining  the  lim- 
itations of  the  work. 
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This  District  has  never  dictated  to  any 
contractor  the  methods  which  he  shall 
employ  in  the  execution  of  his  work,  nor 
restricted  him  in  the  use  of  any  tool  or 
appliance.  At  the  time  these  contract- 
ors entered  upon  this  work,  with  the  ex- 
ception of  the  right  of  way  of  the  Santa 
Fe  Railway,  which,  under  Section  1 1  of 
^Clause  D,  was  exempted  from  "interfer- 
ence until  such  time  as  other  and  proper 
provision  for  the  operation  of  such  rail- 
way has  been  made,  under  the  direction 
of  the  Chief  Engineer,"  die  entire  right 
of  way  of  each  section  was  open  and  free 
to  them.  No  reason  which  is  even 
plausible  has  ever  been  presented  to 
me  for  the  necessity  of  beginning 
operations  directly  at  the  only  ob- 
struction on  the  work,  rather  than 
at  the*  ends  remote  from  said  ob- 
struction and  working  towards  it,  which 
latter  course  would  have  reduced  the 
time  in  which  the  said  reserved  right  of 
way  would  have  been  an  actual  hin- 
drance to  the  progress  of  the  work,  to  a 
minimum. 

Section  15,  Clause  "D"  of  the  contract 
governs  all  extra  work,  and  it  starts  off 
thus;  "All  claims  for  extra  labor  or 
material  furnished  by  the  contractor  or 
for  damages  from  any  cause  whatever 
must  be  reported  to  the  Chief  Engineer 
at  the  time  such  labor  or  material  are 
furnished,  or  at  the  time  such  damages 
occur,  and  they  must  be  presented  to 
him  in  writing  at  the  end  of  the  month." 
These  terms  of  the  contract  were  never 
complied  with  in  the  cases  now  being 
considered.  I  make  these  statements  by 
way  of  preface  to  my  conclusions.  I 
will  now  take  up  the  claims  seriatim. 
There  are  eight  of  these  claims,  aggre- 
gating $25,736.00. 

No.  1 .  Amounting  to  $  13,400  for  over- 
haul. This  was  never  ordered  by  the 
Engineer,  it  was  done  aUthe  option  of 
the  contractor  and  no  claim  was  ever 
preferred  for  it  to  him  while  the  work 
was  in  progress.    This  is  disallowed. 

No.  2.  Amounting  to  $2,400  for  over- 
haul is  disallowed  for  the  same  reasons 
assigned  in  the  case  of  Claim  No.  1,  and 
for  the  further  reason  that  the  building 
of  the  official  levee  is  specifically  pro- 
vided for  in  the  contract  free  of  charge 
to  the  Sanitary  District. 

No.  3.  Amounting  to  $1,099,  interest 
on  cost  of  excavating  plant,  delayed 
from  August  1st,  1896,  to  October  1st, 
1897.  This  plant  worked  west  from  the 
vicinity  of  the  Santa  Fe,  and  its  use  was 
abandoned  because,  as  can  be  shown, 
other  methods  of  excavation  were  found 
more  economical.    Clai m  disal lo  wed . 


No.  4.  Amounting  to  $397.00,  interest 
on  account  of  excavating  machinery 
kept  on  Section  H  to  excavate  the  Santa 
Fe  right  of  way.    Allowed. 

No.  5.  Amounting  to  $3,550,  to  cost 
of  installing  and  operating  a  pumping 
plant  on  Section  "H."  These  contrac- 
tors took  Sections  G  and  H  as  separate 
contracts  with  a  known  barrier  between 
them.  Pumping  is  a  legitimate  expense 
attaching  to  each  separate  contract,  and 
therefore,  this  claim  is  disallowed . 

No.  6  Amounting  to  $460.00.  This 
claim  is  for  filling  Nickerson  Ditch  to 
enable  the  contractors  to  move  their  con- 
veying machinery  acrosB  it.  Claim  dis- 
allowed. ' 

No.  7.  Amounting  to  $230.00  for  re- 
pairing cross  levee  between  Sections  G 
and  H,  to  prevent  flooding  Section  G  at 
the  time  Section  Fwas  flooded.  Allowed 
and  recommendation  made  that  the 
amount  be  charged  to  the  contract  of 
Weir  &  McKechney,  contractors  for 
Section  F,  through  whose  negligence  the 
flooding  occurred. 

No.  8.  Amounting  to  $4,200  for  labor 
expended  in  removing  wheel  scraper 
spoil  bank  in  the  effort  to  prevent  a  slide 
into  the  Channel.  This  work  was  done 
by  the  contractors  of  their  own  motion, 
it  was,  in  my  opinion,  a  mistaken  effort 
and  1  ordered  it  stopped  the  first  time  I 
went  on  the  section  and  found  it  in  prog- 
ress. Under  the  extra  work  clause  here- 
inbefore cited,  ic  cannot  meet  the  ap- 
proval of  the  Chief  Eogineer,  but  inas- 
much as  he  believes  it  was  done  in  good 
faith  in  an  effort  to  avert  a  catastrophe 
he  recommends  that  it  be  favorably  con- 
sidered by  your  Honorable  Body. 

A  recapitulation  of  my  ruling  is  as 
follows : 

Claim  No.  1,  disallowed $  13,400  00 

Claim  No.  2.  disallowed 2,400  00 

Claim  No.  3.  disallowed 1  ,099  00 

Claim  No.  5,  disallowed 8,550  00 

Claim  No.  6,  disallowed 460  00 

$  20,909  00 

Claim  No.  4,  allowed $  897  00 

Claim  No.  7,  allowed 280  00 

Claim  No.  8  recommended  to 

favorable  consideration 4,200  00 


$  4,827  00 
Original  claim  returned  herewith. 
Respectfully  submitted, 

ISHAM    R\NDOLPH, 

Chief  Engineer." 
(Two  enclosures.) 
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ftEQUEST  FROM  CONTRACTORS  ON  SEC- 
TION C  FOR  PAYMENT  OF  PART  OF  RE- 
SERVE PERCENTAGE. 

The  Clerk  presented  and  read  a  report 
from  the  Chief  Engineer  setting  forth 
that  the  Western  Dredging  and  Improve- 
ment Company,  contractors  for  Section 
C,  desired  an  advance  amounting  in  the 
aggregate  to  $10,000  from  the  amount 
withheld  on  their  contract  for  reserve 
percentage,  the  report  recommending 
that  the  request  be  granted,  as  it  will 
hasten  the  completion  of  the  work  on 
this  section. 

Mr.  Wenter,  seconded  by  Mrv  Mallette, 
moved  that  the  report  be  received  and 
placed  on  file,  and  that  the  recommen- 
dations of  the  Chief  Engineer  be  con- 
curred in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter— eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

N  "Chicago,  December  8,  1897. 

To  the  Honorable  the  Board  of  Irustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— I  had  a  conference  with 
atnember  of  the  Western  Dredging  and 
Improvement  Company  in  regard  to  the 
work  on  Section  "  C."  I  find  that  it  witt 
be  a  very  great  help  to  these  contractors 
if  an  advance  could  be  made  them  from 
their  reserved  percentage.  What  they 
would  like  would  be  an  immediate  ad- 
vance of  $5,000  and  at  the  first  of  Janu- 
ary we  protect  a  note  of  theirs,  which  is 
guaranteed  by  the  District,  for  $3,000 
and  pay  them  $2,000  more,  making  a 
total  advance  of  $10,000.  We  hold  a 
balance  in  reserved  percentage  on  that 
section  of  about  $60,000,  and  I  recom- 
mend that  the  relief  asked  for  be  granted 
as  it  will  hasten  the  completion  of  the 
work  on  this  section,  which,  though 
very  little  in  volume  is  very  costly  in 
character,  as  it  is  the  completion  and 
dressing  up  of  the  work. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer." 


REDUCTION   OP   BOND   OF    CONTRACTORS 
FOR  8ECTION  1. 

Mr.  Braden,  Chairman,  presented  a 
report  from  the  Committee  on  Engi- 
neering with  reference  to  the  request  of 
Messrs.  Griffiths  &  McDermott,  contrac- 
tors on  Section  1  for  the  release  of  surety 
on  the  bond  of  $100,000,  originally  given 
by  said  contractors  on  said  section,  and 
recommending  that  the  sureties  on  said 
original  bond  be  released  when  said  con- 
tractors shall  have  executed  a  new  bond 
in  the  sum  of  $5,000,  and  the  same  shall 
have  been  approved  by  the  Committee 
on  Finance ;  the  principals  .on  the  origi- 
nal bond  however,  to  remain  liable 
thereon ;  and  the  report  was  read. 

Mr.  Braden,  seconded  by  ftp*.  Mal- 
lette, moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  toll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

'  'Chicago,  December  6,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicaao: 

Gentlemen— Your  Committee  on  En- 
gineering, having  had  under  considera- 
tion the  request  of  Griffons  &  McDer- 
mott. contractors  on  Section  1  of  the 
Main  Channel,  for  the  release  of  the 
surety  on  the  bond  for  one  hundred 
thousand  ($100,000.00)  dollars,  originally 
given  by  said  contractors  on  said  Section 
1  of  the  Main  Drainage  Channel,  make 
the  following  recommendation; 

Your  Committee  recommends  that  said 
contractors,  Griffiths  &  McDermott,  be 
required  to  execute  to  said  Sanitary  Die* 
trkt  a  bond  in  the  penal  sum  of  five 
thousand  ($5,000.00)  dollars,  with  surety 
to  be  approved  by  the  Finance  Commit- 
tee, and  conditioned  as  said  original 
bond  of  one  hundred  thousand  ($100,- 
000.00)  dollars,  and  that  the  sureties  of 
said  original  bond  of  one  hundred  thou- 
sand ($100,000.00)  dollars  shall  be  re- 
leased when  said  new  bond  of  five  thou- 
sand ($5,000.00)  dollars  shall  be  ap- 
proved by  said  Finance  Committee,  but 
that  the  principals  on  said  original  bond 


December  8,] 


-4392— 


[1897. 


of  one  hundred  thousand  ($100,000.00) 
dollars  shall  remain  liable  thereon. 

Respectfully  submitted, 

<Signed)  J.  C.  Braden, 

Chairman. 

Wm.  Boldenweck, 

Z.  R.  Carter, 

B.  A.  Eckhart, 

Thomas  Kelly, 

J.  P.  Mallette, 

Thomas  A.  Smyth. 

Frank  Wenter, 

Committee  on  Engineering.19 

REPORT  ON  COMMUNICATION  FROM  CON- 
^         TRACTORS  ON  SECTION  8. 

Mr.  Brad  en,  Chairman,  presented  a 
report  from  the  Committee  on  Engineer- 
ing, with  reference  to  and  accompanied 
by,  the  communication  from  Messrs.  Ma- 
son, fioge,  King  &  Co.,  contractors  on 
Section  8,  asking  payment  of  $3,501.14 
as  interest  claimed  to  have  accrued  from 
date  of  February  3,  1897,  to  date  of  final 
payment  on  said  section,  the  same  hav- 
ing been  presented  and  referred  to  that 
Committee  at  the  meeting  held  June  80, 
1897  (page  4104  of  the  Proceedings),  the 
report  recommending  that  the  sum  of 
$1,354.42  be  tendered  to  said  contractors 
and  paid  over  to  them,  upon  said  con- 
tractors executing  a  proper  receipt  there- 
for, all  as  set  forth  in  the  report;  and  the 
report  was  read. 

Mr.  Braden,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted, 
and  the  recommendations  contained 
therein  concurred  in. 

On  roll-call'  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  December  6, 1897. 

7b  the  Honorable  the  Board  of  Irusteet 
of  the  Sanitary  District  of  Chicago: 

Gentlemen — Your  Committee  on  En- 
gineering to  whom  was  referred  (page 
4104  of  Proceedings)  the  communication 
of  Mason,  Hoge,  King  &  Co.  with  refer- 
ence to  the  payment  of  interest  on  war- 


rants held  by  said  firm,  herewith  reports 
to  your  Honorable  Body  that  your  Corn* 
mittee  ha*  taken  up  and  considered  said 
matter  and  has  made  careful  investiga- 
tion into  the  merits  thereof,  and  finds 
that  the  action  of  the  Board  taken  on 
the  23d  of  June,  1897  (page  4064  of  Pro- 
ceed iLga),  in  adopting  the  report  of  the 
Committee  on  Judiciary,  authorized  the 
payment  of  the  amount  then  found  to 
be  due  said  contractors  to  be  made 
according  to  the  final  certificates  of  the 
Chief  Engineer,  Jn  making  its  report 
in  favor  of  final  payment,  however,  the 
Committee  made  no  allowances  for  the 
payment  of  interest  on  the  warrants  of 
the  District  which  were  tendered  and 
accepted  in  payment  of  the  final  esti- 
mates of  said  contractors  and  inasmuch 
as  the  action  taken  as  aforesaid,  in 
adopting  the  report  of  the  Committee  on 
Judiciary,  wai  made  to  stand  in  place 
of  a  former  action  of  the  Board  had  on 
February  8,  1897,  with  reference  to  the 
same  subject  matter  (page  8818  of  Pro- 
ceedings) your  Committee  advises  that 
the  interest  on  the  amount  of  the  war- 
rants turned  over  to  said  contractors 
when  final  payment  was  made  to  them 
ought  in  justice  and  equity  to  said  con- 
tractors be  computed  and  credited  to 
them  from  the  date  of  the  original  action 
of  the  Board  on  February  8,  1897. 

Your  Committee,  therefore,  advises 
and  recommends  that  the  interest  on 
the  amount  paid  over  to  said  contractors 
in  accordance  with  the  action  of  the 
Board  (page  4061  of  Proceedings)  namely, 
seventy-thousand  six  hundred  thirty- 
two  and  forty-seven  one-hundredths 
($70,632  47)  dollars  at  the  rate  of  five  (5) 
per  cent  per  annum  from  Februarv  8, 
1897,  until  and  including  June  23,  1897, 
which  your  Committee  advises  amounts 
to  the  sum  of  one  thousand  three  hun- 
dred fifty-four  and  forty-two  one-hun- 
dredths ($1,354.42)  dollars  be  tendered  to 
said  contractors  and  that  the  same  be 
paid  over  to  them  upon  said  contractors 
executing  a  proper  receipt  therefor. 

Respectfully  submitted, 

(Signed)  J.  C.  Bradkn, 

Chairman. 

Z.  R.  Carter, 
Wm.  Boldenweck, 
J.  P.  Mallette, 
Thomas  Kelly, 
B.  A.  Eckhart, 
Thomas  A.  Smyth, 
Frank  Wenter, 
Committee  on  Engineering.1 

(One  enclosure.) 
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BEPORT  ON  COMMUNICATION   FROM   THE 
CHICAGO  GENERAL  RAILWAY  COMPANY. 

Mr.  Wenter  presented  a  report  on  be- 
half of  the  Special  Committee  ap- 
pointed for  the  purpose  of  con- 
sidering the  communication  from  the 
Chicago  Qeneral  Railway  Company,  ask- 
ing that  they  might  be  permitted  to  build 
a  toboggan  slide  on  the  north  side  of  the 
Canal,  and  also  a  path  for  skating, 
presented  and  referred  to  that  Committee 
at  the  meeting  held  November  3,  1897 
(page  4302  of  the  Proceedings),  the  re- 
port recommending  that  the  President 
and  Clerk  be  authorized  to  grant  said 
request  under  conditions  and  stipulations 
as  set  forth  in  the  report ;  and  the  report 
was  read. 

Mr.  Wenter,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll  call  the  vote  stood :  Yeas — 
Messrs.  Bol  den  week,  Braden,  Carter. 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following.  Is 

THE  REPORT: 

"  Chicago,  December  6,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Special  Committee 
appointed  by  the  President  of  the  Board 
(page  4302  of  Proceedings),  for  the  pur- 
pose of  considering  the  request  con- 
tained  in  the  communication  of  the  Chi- 
cago General  Railway  Company,  with 
reference  to  the  building  of  a  free  tobog- 
gan slide  and  skating  path  upon  the 
lands  of  the  District  immediately  adja- 
cent to  those  of  the  company,  respect- 
fully reports  herewith  that  the  Commit- 
tee has  made  a  proper  investigation  and 
examination  of  said  matter,  and  finds 
that  said  request,  so  made,  might,  with- 
out entailing  complications  or  legal 
responsibilities  on  the  part  of  the  Dis- 
trict, be  granted.  In  order  to  protect 
the  District,  however,  from  any  legal 
responsibility,  by  reason  of  accidents  or 
contingencies  which  may  hereafter  occur 
on  the  premises  of  the  District,  on  ac- 
count of  the  granting  of  this  request,  the 
Committee  advises  that  the  Chicago 
General  Railway  Company  be  required 


to  agree,  before  said  consent  be  given 
officially,  that  said  company  will  save 
the  District  harmless  from  any  damages 
or  suits  therefor  which  may  be  brought 
at  any  time  in  the  future  in  connection 
with  the  maintenance  or  conduct  of  the 
aforesaid  business  and  premises.  The 
Committee  would  also  advise  that  the 
said  company  be  required  to  agree  that 
during  the  construction  of  said  toboggan 
slide,  the  Chief  Engineer  and  Attorney 
of  the  District  may  have  general  super- 
vision of  the  same  until  the  same  is  com- 
pleted, as  well  as  the  supervision  of  the 
laying  out  and  perfecting  of  the  skating 
path,  which  is  also  made  a  part  of  the 
subject  of  said  company's  request,  as 
aforesaid. 

Your  Committee,  therefore,  recom- 
mends that  said  Chicago  General  Rail- 
way Company  be  permitted  to  «*rect  said 
toboggan  slide  and  said  skating  ^ath 
upon  so  much  of  the  premises  of  the 
District  as  the  said  Chief  Engineer  and 
Attorney  of  the  Board  may  determine 
to  be  necessary  for  the  construction  of 
the  same,  when  said  company  shall  have 
agreed  to  the  conditions  hereinabove  set 
forth  in  the  manner  hereinabove  de- 
scribed. The  Committee,  also,  recom- 
mends that  the  President  and  Clerk  of 
the  Board  be  authorized  to  give  said 
company  such  permission  and  authority 
as  may  be  necessary  in  connection  with 
the  premises  to  accomplish  the  purposes- 
specified  as  aforesaid. 

Attached  hereto  is  said  communica- 
tion for  filing. 

Respectfully  submitted, 
(Signed)  Wm.  Boldenweck, 

Chairman. 
Fra.kk  Wenter, 
Special  Committee." 

adjournment. 

On  motion  of  Mr.  Wenter,  seconded 
by  Mr.  Braden,  the  Board  then  ad- 
journed . 


Clerk. 


l 
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—  OF  THE— 


Board  of  Trustees 


—OP  THE— 


Sanitary  District  of  Chicago. 


DECEMBER  15.  1897. 


OFFICIAL   RECORD. 

Published  by  authority  of  the  Board  of  Trustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  seventy-fourth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building. 
Wednesday,  December  15,  1897,  at  2:00 
o'clock  P.  M. 

President  Boldenweck  called  the  Board 
to  order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Jones,  Mallette,  Smyth  and 
Wenter — seven  members,  were  present. 

MINUTES. 

The  minutes  of   the  regular  meeting 


held  December  1,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Wenter,. 
seconded  by  Mr.  Jones. 

The  minutes  of  the  eighth  annual 
meeting  held  December  7,  1897,  and  of 
the  regular  meeting  held  December  8, 
1897,  were  approved,  as  printed,, 
on  motion  of  Mr.  Smyth,  seconded  by 
Mr.  Mallette. 


ANNUAL  MESSAGE  OF  PRESIDENT  BOLDEN- 
WECK. 

President  Boldenweck  then  presented 
and  read  his  annual  message. 

Mr.  Smyth,  seconded  by  Mr.  Braden, 
moved  that  the  message  be  received, 
printed  and  placed  on  file,  and  that  50(> 
copies  be  printed  for  distribution. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Braden,  Carter,  Jones,  Mallette, 
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Smyth  and  Wenter— six.    Nays — none. 
Excused  and  not  voting,  Mr.    Bolden- 
weck — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Jones,  seconded  by  Mr.  Brad  en, 
then  moved  that  copies  of  the  President's 
message,  just  read,  be  mailed  to  the 
Mayor  and  Common  Council  of  the  cities 
of  ^Chicago  and  Evanston,  and  to  the 
town  officers  of  the  towns  of  Hyde  Park 
and  Calumet. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

the  message : 
"  Chicago,  December  15, 1897. 

To  the   Honorable,   the  Board  of  Trus- 
tees of  the  Sanitary  District  of  Chicago: 

Fellow  Trustees — In  assuming  the 
-duties  of  President  of  the  Board  of  Trus- 
tees of  the  Sanitary  District  of  Chicago, 
to  which  I  was  elected  by  your  unani- 
mous vote,  I  feel  that  with  the  same 
earnest  support  of  your  Honorable  Body 
during  my  incumbency  we  can  at  least 
keep  pace  with  the  past,  and  thereby 
have  the  great  work  intrunted  to  us  com- 
pleted, and  the  waters  of  Lake  Michigan 


flowing  through  -our  Channel  by  the  fall 
of  1899.  It  is  true  predictions  have 
previously  been  made  for  earlier  com- 
pletion, but  when  one  considers  the  mag- 
nitude of  this  enterprise,  and  the  con- 
tinuous obstacles  to  be  overcome,  the 
time  thus  far  consumed  sinks  into  insig- 
nificance. It  will,  therefore,  not  be  out 
of  place  for  me  at  this  time  to  enumer- 
ate some  of  those  obstacles  and  delays 
which  have- been  overcome  during  the 
past,  and  also  to  make  comparisons  with 
other  works  of  like  character. 

The  Sanitary  District  has  expended  up 
to  the  present  time  $25,287,689.14,  and 
has  to  show  for  it  0,919  acres  of  land, 
being  property  acquired  between  Robey 
street  and  the  City  of  Joliet  for  right  of 
way  ;  excavating,  27,086,481  cubic  yards 
of  glacial  drift ;  12,256,029  cubic  yards 
of  solid  rock  ;  building  of  872,949  cubic 
yards  of  stone  and  concrete  Retaining 
Wall,  and  a  portion  of  the  bridges,  be- 
ing about  eighty- seven  per  cent  of  the 
cost  of  the  entire  Channel,  from  Lake 
Michigan  to  Hickory  Creek,  at  Joliet,  a 
distance  of  40.6  miles ;  or  of  the  Main 
Channel  proper,  28.5  miles  in  length,  of 
which  97.21  per  cent  is  now  done,  in- 
cluding the  River  Diversion,  and  having 
occupied  up  to  the  present  time  five 
yars.  This,  I  am  convinced,  compares 
favorably,  as  regards  both  time  and  ex* 
penditure,  with  other  works  enumerated 
below : 


CANALS. 


NAME. 


Suez 

-Corinth 

North  Holland 

North  Sea 

Manchester.... 


LENGTHS 
IN  MILES. 


66 
3.7 
16 

61.5 
35.5 


TIME  U8ED 
BUILDING. 


9  years. 

12      *• 
11      " 

8 

6 


ROCK. 


EARTH. 


(Cu.  yds.)    (Cu.  yds.) 


TOTAL. 

(cu.  yds.> 


11.000,000 


42,500,000 


80,000,000 
13,830,000 
21,000,000 


53,500,000 


COST. 


$100,00^.000 

,    15,000,000 

'    15,000,000 

37.440,000 

77,000.000 


The  criticisms  expressed  by  the  local 
press  and  the  impatience  demonstrated 
from  time  to  time  by  the  residents  of 
the  District  for  the  speedy  completion  of 
the  work  is  not  so  much  caused  by  the 
belief  that  your  Honorable  Body  is  not 
doing  its  utmost  toward  pushing  this 
gigantic  enterprise  to  a  successful  and 
triumphant  completion  to  the  best  of 
your  ability,  but  rather  by  the  fear  of 
sickness  and  epidemic  consequent  on  the 
pollution  of  Lake  Michigan  by  the  waters 
•of  the  Chicago  River.  It  is  for  this 
reason  I  consider  it  my  duty  at  this  time 
to  make  public  some  of  the  causes  of 
•delay. 

The  first  Board  of  Trustees  was  elected 
in  December,   1889,    and  held    its  first 


meeting  on  January  18,  1890,  elected  its 
officers,  and  proceeded  forthwith  to  have 
surveys  made  and  plans  prepared  for 
carrying  out  that  for  which  it  was 
elected.  Up  to  December,  1891,  how- 
ever, or  nearly  two  years  after  the  first 
Board  of  Trustees  was  elected,  practi- 
cally nothing  had  been  done  which 
could  be  considered  an  advancement  of 
the  work.  During  the  fall  of  1891,  three 
of  the  Trustees  resigned,  and  others  were 
elected  to  fill  their  places,  and  the  Board 
was  reorganized.  The  first  step  taken 
by  the  new  Board  was  the  consideration 
of  the  route  laid  out  by  the  former  Board. 
Railroad  officials,  contractors  and  ex- 
perts were  invited  before  the  Board,  and 
upon  mature  deliberation  and  investiga- 
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tion  it  was  ascertained  that  the  route 
previously  decided  upon  was  too  ex- 
pensive and  almost  impracticable,  the 
damages  for  ^railroad  property  alone 
being  estimated  at  $12,000,000,  and  the 
excavation,  which  was  mostly  in  rock 
and  under  water,  would  have  cost  at 
least  three  times,as  much  as  the  route 
now  located  and  adopted.  This  investi- 
gation consumed  several  months,  and 
directly  after  the  Trustees  decided  that 
a  new  route  be  selected  the  Chief  Engi- 
neer was  ordered  to  make  new  surveys 
and  plans.  Ordinances  were  passed 
locating  the  Main  Channel  as  follows: 
from  Willow  Springs  to  Joliet,  March  27, 
1892;  from  Willow  Springs  to  Summit, 
August  10,  1892;  from  Summit  to  Ash- 
land avenue,  November  9,  1892.  Imme- 
diately after  the  passage  of  the  first 
ordinance  real  estate  experts  were  em- 
ployed by  the  Board  to  appraise  the 
value  of  lands  and  negotiations  for  the 
purchase  of  the  same  were  begun.  Lands 
were  acquired  and  contracts  let,  so  that 
on  the  3rd  day  of  September,  1892,  the 
first  shovel  of  earth  and  rock  were  ex- 
cavated by  the  then  President,  Honor- 
able Frank  Wenter.  From  this  time  on 
work  has  progressed  steadily  and  as  fast 
as  circumstances  and  our  means  would 
permit. 

The  issue  of  bonds  being  restricted  to 
$15,000,000,  the  question  was  raised  as 
to  awarding  contracts  in  advance  of 
sufficient  means  to  liquidate  the  same, 
our  then  General  Counsel,  Honorable 
John  P.  Wilson,  and  our  Attorney,  Hon- 
orable Orrin  N.  Carter,  advising  us 
strongly  against  such  course,  declaring 
that  we  would  be  criminally  liable.  At 
the  beginning  of  the  enterprise,  this  ad- 
vice was  perhaps  unnecessary,  as  there 
were  funds  sufficient  on  hand  and  in 
sight  for  at  least  three  years,  the  finan- 
cial condition  of  the  Sanitary  District  at 
that  time  being  approximately  as  fol- 
lows: 

Cash  on  hand $   361,417  38 

One*  half  of  one  percent  on 

assessed    valuation    for 

three  years 3,705,000  00 

Five  per  cent  on  assessed 

valuation   for    issue   of 

bonds 12,850,000  00 

Total $16,416,417  33 


Purchasing  of  land  and  awarding  of 
contracts  were  so  vigorously  pushed  that 
by  the  spring  of  1895  the  Trustees  were 
compelled  to  go  before  the  Legislature 
and  ask  for  additional  aid .  This  request 
had  to  be  repeated    in  1897,  and    was 


again  granted,  as  our  representatives* 
were  well  aware  that,  If  not  granted,  the- 
taxpayers  would  be  compelled  to>  pay 
interest  on  millions  of  dollars  for  whiehv 
they  would  be  receiving  no  benefit.  The 
law  creating  the  Sanitary  District  allow* 
us  to  raise  money  by  the  issue  of  bonds- 
to  the  amount  of  five  per  cent  ob  the 
assessed  valuation  of  property  in  the 
District,  but  not  to  exceed  fifteen  mil- 
lions. Owing  to  }he  continued  decrease 
in  the  assessed  valuation  of  the  Sanitary 
District,  we  were  deprived  of  three  million 
dollars  in  bonds.  The  assessed  valua- 
tion in  1891  was  $254,011,212;  in  1896,  it 
was  $241,324,219,  and  now  it  is  but 
$229,500,000.  At  the  last  session  of  the 
Legislature,  another  condition  was 
placed  upon  the  8anitary  District,  which 
not  alone  caused  a  great  delay,  but  an 
additional  expenditure  of  several  hun- 
dreds of  thousands  of  dollars,  viz.,  the 
substitution  of  swinging  for  fixed 
bridges.  Agreements  and  contracts  had> 
been  entered  into  between  the  Sanitary 
District  and  the  railroad  companies,, 
whose  right  of  way  were  crossed,  for* 
fixed  bridges.  New  negotiations  had  to- 
be  entered  into  for  swing  bridges,  some 
of  which  are  closed,  while  others  are 
still  pending.  Aside  from  these  obsta- 
cles, a  number  of  contractors;  finding 
they  had  contracted  too  low  and  were 
losing  on  their  contracts,  and  others  fail- 
ing to  comply  with  their  contracts;, 
either  forfeited  them  themselves,  or 
waited  until  the  Board  declared  them 
forfeited,  necessitating  readvertising  and 
reletting,  and  entailing  a  loss  of  much 
valuable  time.  In  spite  of  all  these  ob- 
stacles, and  delays,  which  were  unavoid- 
able, this  great  work  has  progressed  as 
fast  as  any  other  similar  work.  There 
yet  remains  about  thirteen  per  cent  of 
the  entire  work  to  be  done  necessary  to 
complete  our  Main  Channel.  This  in- 
cludes the  work  through  Joliet,  and  the 
deepening  and  widening  of  the  Chicago 
River. 

In  this  connection  the  press  and  the 
public  have  an  erroneous  impression  as 
to  the  powers  of  the  Sanitary  District  in 
deepening  and  widening  the  Chicago 
River  in  order  to  maintain  a  continuous 
flow  of  at  least  600,000  cubic  feet  of 
water  per  minute  and  to  accommodate  - 
a  9hip  drawing  twenty-two  feet  of 
water.  In  the  first  place  the  powers  of 
the  District  are  not  sufficient  to  raise  the 
millions  necessary  to  pay  for  the  prop— 
erty  to  be  taken  for  the  widening  of  the 
river,  the  cost  of  strengthening  founda- 
tions fronting  on  the  samp,  and  the  low- 
ering of  the  tunnels.  This  would  all- 
have   to   be   accomplished   before  any? 
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great  amount  of  excavation  could  be 
undertaken.  Tbe  necessary  plans  for 
the  required  flow  in  order  to  enable  us 
to  open  our  Channel  when  completed 
{viz.,  800,000  cubic  feet  per  minute) 
have  been  under  way  for  some  time. 
Land  has  been  purchased  and  contracts 
let  for  deepening  and  widening  the  Chi- 
cago River,  and  I  am  confident  that  by 
the  time  our  Main  Channel  is  completed, 
the  Chicago  River  wui  be  in  a  condition 
to  provide  the  water  required  by  law, 
ana  also  not  interfere  with  navigation. 

The  agreement  entered  into  between 
the  Sanitary  District  and  the  City  of 
Chicago  whereby  the  city  fo  to  construct 
a  twenty  foot  conduit  at  Thirty-ninth 
-street  to  connect  with  the  east  arm  of 
<the  South  Branch,  and  erect  a  pumping 
plant,  and  construct  a  sixteen* foot  con- 
■Suit  at  or  near  Lawrence  avenue,  and 
«rect  a  pumping  plant,  in  order  to 
thoroughly  flush  eacn  end  of  the  river, 
And  the  Sanitary  District  to  forever 
maintain  these  two  pumping  plants, 
-was  a  very  wise  and  equitable  solution 
of  this  question,  as  it  releases  the  Dis- 
trict of;outlay,  all  save  maintenance,  the 
gross  amount  of  which  could  not  at  this 
time  have  been  taken  away  from  the 
Main  Channel,  or  raised  under  our  pres- 
ent assessed  valuation. 

While  the  conduits  contemplated  to  be 
built  by  the  city,  more  especially  the 
one  at  the  South  Branch,  will,  after 
filling  up  the  west  arm  of  the  South 
Branch,  (which  in  my  opinion  should  be 
done  by  the  officials  of  the  City  of  Chi- 
cago, as  I  am  informed  that  it  is  not  a 
part  of  the  Chicago  River,  but  private 
property,  and  had  been  excavated  by 
©rick  manufacturers)  thoroughly  cleanse 
this  portion  of  the  river,  I  am  satisfied 
in  my  own  mind  that  it  will  not  be  suffi- 
cient for  the  North  Branch  of  the  Chi- 
cago River  for  all  future  time.  The 
North  Branch  of  the  Chicago  River 
receives  the  rains  from  an  area  of  172 
square  miles,  and  the  sewage  of  500,000 
people,  and  at  the  present  and  the 
greater  P&*t  of  the  year  the  flow  in  it  is 
so  shallow  that  one  can  wade  across 
from  shore  to  shore  from  Belmont 
avenue  north. 

While,  therefore,  the  provisions  now 
agreed  to  will  afford  relief  when  they 
«are  in  operation,  and  for  a  term  of 
years  thereafter,  yet  they  must  not  be 
regarded  as  the  ultimate  solution  of  the 
problem  of  purification  and  protection 
of  the  North  Side  water  supply,  which 
will  demand  a  more  far  reaching  and 
•comprehensive  treatment.  This  treat- 
ment may  reasonably  be  upon  the  line 


of  the  extension  of  the  Chicago  River 
northward  at  least  as  far  as  the  city 
limits,  and  connected  by  an  open  cut 
with  Lake  Michigan,  wjjere  a  pumping 
plant  of  capacity  sufficient  to  maintain 
a  flow  southward  of  at  least  150,000 
cubic  feet  per  minute  should  be  estab- 
lished. This  open  channel  would  be- 
come available  for  navigation  by  con- 
structing a  lock  through  which  vessels 
could  be  raised  from  the  level  of  the 
lake  to  the  higher  level  in  the  channel. 
Such  treatment  would  meet  all  of  the 
requirements  of-  sanitary  dilution  and 
give  to  the  territory  through  which 
the  channel  would  pass  the  advantages 
which  are  incident  to  navigation,  thus 
accomplishing  by  one  expenditure  of 
money  a  double  mission  of  public 
benefit. 

My  predecessor  has  told  you  of  the 
work  accomplished  up  to  the  time  when 
he  yielded  to  me  the  office  which  he  had 
filled,  with  such  credit  to  himself  and 
advantage  to  the  District,  and  now  1 
must  remind  you  of  what  remains  to  be 
done.  < 

'  Starting  with  the  Chicago  River,  in  ad- 
dition to  the  dredging  which  is  now  in 
progress,  there  is  the  building  of  the  by- 
passes between  Adams  and  Van  Buren 
streets,  and  from  Taylor  street  south  to 
a  point  below  the  Chicago  and  Northern 
Pacific  Railroad  bridge.  The  river  must 
be  widened  to  carry  out  the  plans  which 
we  have  adopted.  Docks  must  be  buflt 
to  replace  those  which  we  destroy  in 
carrying  out  our  plans. 

Sections  N,  O,  E  and  F  must  be  com- 
pleted. The  right  of  way  of  the  rail- 
roads, which  still  form  barriers  across 
our  Channel,  must  be  removed.  The 
seven  highway  bridges  must  be  built— 
and  the  one  eight- track  and  six  double 
track  railroad  bridges.  The  Bear  Trap 
Dam  must  be  completed.  The  Tail  Race 
along  the  route  finally  adopted  must  be 
constructed.  The  stretch  of  Channel 
between  the  end  of  the  Tail  Race  and 
the  head  of  the  upper  basin  at  Joliet 
must  be  built.  The  work  between  the 
upper  basin  and  Hickory  Creek  through 
Joliet,  including  the  Canal  lock  and  the 
Weir  and  water  power  dam,  must  be 
built,  and  the  changes  in  bridges,  street 
grades  and  sewers  in  Joliet  must  be 
perfected. 

In  a  word,  work  not  now  under  con- 
tract, aggregating  according  to  the  Chief 
Engineer's  estimates,  $8,756,485.00,  must 
be  put  under  contract  and  every  energy 
must  be  bent  to  its  completion.  This 
means  earnest,  unremitting  work  for  us 
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as  Trustees,  for  the  heads  of  depart- 
ments and  for  the  employes  of  the  Dis- 
trict. The  tabulated  reports  from  the 
Clerk  and  Chief  Engineer  show  the 
needs  of  the  District  and  the  resources  of 
revenue  upon  which  we  can  rely  to 
meet  those  needs. 

The  work  outlined  is  essential  to  the 
successful  carrying  out  of  the  purposes 
for  which  the  District  was  organized, 
and  no  part  of  it  can  be  dispensed  with 
— therefore  it  behooves  us  to  make  sure 
of  its  accomplishment  beyond  the  possi- 
bility of  doubt  before  venturing  upon 
works  of  an  auxiliary  character,  no  mat- 
ter how  meritorious  those  works  may  be. 
From  the  showings  before  us  it  appears 
that  we  will  pass  the  threshold  of  1899 
with  a  deficit  of  $2,800,632.89,  but  that 
within  that  year  there  will  be  available 
as  assets  $3,350,000.00,  or  a  seeming  sur- 
plus of  $1,049,367.  but  it  must  be  borne 
in  mind  that  obligations  will  mature 
early  in  1900  which  will  make  heavy  in- 
roads into  this  balance.  In  that  year  we 
must  return  to  first  principles  and  work 
within  the  limits  of  a  revenue  based 
upon  one-half  of  one  per  cent  of  the  as- 
sessed valuation  of  the  District,  and  that 
fact  must  be  borne  in  mind  in  all  of  our 
plans  for  future  work. 

Another*  matter  for  your  early  consid- 
eration is  the  annexation  of  or  the 
bringing  into  the  Sanitary  District  the 
following  towns,  or  parts  of  towns,  in 
order  to  make  the  Sanitary  District  co- 
extensive and  including  all  of  the  terri- 
tory within  the  jurisdiction  of  the  city 
of  Chicago.  The  territory  needed  to 
make  the  boundaries  of  the  Sanitary 
District  commensurate  with  the  limits  of 
the  City  of  Chicago  consists  of  three  dis- 
tricts— two  on  the  north,  known  as 
Rogers  Park  District  and  the  Norwood 
Park  District,  and  the  third  and  larger 
-the  Calumet  District  on  the  south.  The 
Rogers  Park  District  consists  of  the  ter- 
ritory south  of  the  Evanston  city  limits 
to  West  Devon  street,  North  Kedzie  av- 
enue on  the  west  to  Lake  Michigan,  con- 
taining about  four  square  miles;  the 
Norwood  Park  District  being  the  terri- 
tory bounded  substantially  between 
Hamilton  street  on  the  north,  the  West 
Bryn  Mawr  avenue  on  the  south  and 
Winter  street  on  the  west  to  Austin  av- 
enue, and  containing  about  two  and 
one-eighth  square  [miles ;  the  Calumet 
District  extending  substantially  from 
67  th  to  188th  street  and  Western  avenue 
to  the  Illinois  and  Indiana  State  line, 
•containing  about  forty-five  square  miles. 


TheBe  towns  will  eventually  receive 
the  benefits  of  our  Main  Channel  as 
future  work  may  be  necessary  within 
their  boundaries,  and  we  would  not  be 
justified  in  expending  any  money  for 
auxiliary  work  therein,  unless  they  were 
part  of  the  Sanitary  District. 

It  is  true  that  a  portion  of  these  towns 
were  annexed  after  the  Sanitary  District 
was  laid  out  by  the  Commissioners,  but 
it  is  also  true  that  they  should  not  ex- 
pect the  benefits  of  this  great  under- 
taking without  sharing  their  just  pro- 
portion of  the  cost.  The  time  is  not  far 
distant  when  the  Town  and  City  of 
Evanston  will  be  compelled  to  make 
provisions  to  come  into  our  fold  or  ask 
the  privilege  of  draining  into  our  Chan- 
nel at  the  north, and  such  requests  should 
be  granted  upon  receiving  a  proper  com- 
pensation for  moneys  expended. 

Fellow  Trustees,  I  have  tasted  of  your 
good  will,  as  indicated  by  your  ballots 
unanimously  cast,  and  I  trust  that  this 
action  on  your  part  may  be  indicative  of 
harmonious  co-operation  among  us  in 
carrying  on  this  great  work  and  pressing 
it  to  conclusion.  I  wish  also  to  express 
my  faith  in  the  honesty,  loyalty,  effi- 
ciency and  integrity  of  the  heads  of  the 
several  departments,  and  it  is  my  earnest 
wish  that  they  may  work  with  us  (as  far 
as  necessity  requires)  until  we  can  look 
upon  our  finished  work  and  say  to  them, 
as  we  trust  the  people  who  have  honored 
and  trusted  us  may  say  to  us,  well  done 
good  and  faithful  servant. 

It  is  my  desire  that  the  departments  as 
now  organized  may  continue  to  carry  on 
the  work  with  the  men  who  now  fill  the 
ranks  of  our  active  workers  so  long  as 
the  demand  of  the  work  justifies  their 
retention  upon  our  rolls. 

For  the  guidance  of  your  Honorable 
Body  I  herewith  attach  tabulated  state- 
ments of  cost  of  work  as  shown  by  exist- 
ing and  completed  contracts  and  esti- 
mated requirements,  as  well  as  balance 
required  to  complete  work  exclusive  of 
interest  and  bond  retirements. 

Pledging  you  my  best  efforts  in  dis- 
charging the  great  and  honorable  trust 
which  you  have  committed  to  me,  I  have 
the  honor  to  remain, 

Your  obedient  servant, 

Wm.  Boldenweck, 

President." 

(Accompanied  by  the  following  statements.) 
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COST  OP  WORK    AS    SHOWN    BY    EXISTING  AMD    COMPLETED    CONTRACTS    AND    ESTIMATED    REQUIREMENTS 

DECEMBER  1,  4997. 

Construction  Account,  completed  and  existing  contracts $20,067,827  60 

Administration  (including  "general"  account)  to  December  1, 1897 2,010,972  87 

Administration,  December  1, 1897,  to  January  1, 1899 288,499  05 

Maintenance  Account 50,593  71 

Work  to  be  done%  but  not  yet  under  contract— 

Tall  Race,  Lockport $  90,000  00 

From  Tail  Race  to  Upper  Basin 160,000  00 

Construction  and  right  of  way,  Joliet 1,760,000  00 

Movable  bridges  for  railroads  and  highways 1,370.485  35 

Chicago  River  improvement 386,000  00 

Total  new  work  covered  by  plans $  3,756,485  35» 

Total  estimated  cost,  construction,  administration  and  maintenance $26,164,378  58 

Rigid  of  Way  Account— 

Expended  for  right  of  way  to  December  1. 1897 ." $  2,782,579  95 

Chicago  River  right  of  way,  estimated 115,000  00 

Total  land  account,  exclusive  of  Joliet $  2.897,579  96- 

Total  for  construction,  administration,  maintenance  and  land $29,061,958  53 

Contingent  Fund. .  •  600,000  00 

Interest  Account  to  December  1,  1897 1,633.529  6a 

$81,195,488  16 
Total  expenditures  to  December  1,  1897 25,287,689  14 

Balance  required  to  complete,  exclusive  of  interest  and  bond  retirement $  5.907,799  02 


MAIN  CHANNEL  AND  RIVER  DIVERSION. 

Total  quantities  of  work  involved— 

Glacial  Drift,  28,122,078  cubic  yards ;  average  price  per  cubic  yard,  29.1c 
Solid  Rook,     12,348,753  cubio  yards ;  average  prioe  per  cubic  yard,  76.08c. 

Total,  40,470,881  cubic  yards. 
Retaining  Wall,  372,949  cubic  yards ;  average  price  per  cubic  yard,  $3.25  7-10. 

Balance  required  to  complete,  exclusive  of  interest  and  bond  retirement $  5,907,709  02 

Interest  and  bond  retirement  to  January  i,  1890— 

Interest  on  Tax  Warrants  for  1896  and  1897 $       75,000  00 

1896  Tax  Warrants  to  be  redeemed 70, ''82  29 

Bonds  to  be  retired  to  January  1,  1899 1,117,500  00 

Bond  Interest  to  January  1, 1899 791,512  50 


Total  Interest  and  Bond  Account $  2.054,694  79 

Total  obligations  to  January  1,  1899 $  7,902,493  81 

Resources — 

Cash  on  hand— Emergency  Fund $       12,000  00 

True  balance,  Clerk 559.798  17 

$     571,793  17 

Balance  1898  Tax  Levy  in  process  of  collection 444,125  72 

Tax  Levy  1897,  less  delinquents $  3,850,000  00 

Tax  Levy  1897,  warrants  outstanding 2,052,807  97 


Tax  Levy  1897,  less  warrants  outstanding 1,297.192  03 

Tax  Levy  1898,  75£  of  same  in  warrnnls 2,598,750  CO 

Bonds  to  reissue  January  15. 1898 150,000  00 

Bonds  to  reissue  July  15, 1808 150,000  00 

Bonds  to  reissue  January  1, 1899 450,000  00 


Total  assets  available  to  January  1,  l8f)9 • $  5.GG1.860  92 


Deficit  at  January  1,  1899 *  2,300.632  89 
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75$  of  the  Tax  Levy  ,of  1899  will  be  available  shortly  after  January  1st  of 

that  year $  2,508,750  00 

25*  of  the  Tax  Levy  of  1898  should  be  available  in  December,  1899 751,350  00 

Total  assets  available  to  meet  liabilities  in  1899 S  3,850,000  00 

Deficit  of  January  1st,  as  shown 2,800,632  89 

Balance  available  for  operating  expenses . $  1.049.367  11 

■■■  —■■■■■       ■  — ^^^» 

The  assessed  valuation  of  property  in  the  District  for  1896  was $241,324,319  00 

The  estimated  valuation  for  181*7  is » 239,500,000  00 

Bonds  now  outstanding 11,475,000  00 


APPOINTMENT  OF  COMMITTEES  FOR  3897-8. 

The  President  presented,  and  the  Clerk 
then  read,  a  message  from  the  President 
appointing  the  committees  of  the  Board 
for  the  years  1897-8. 

Mr.  Mallette,  seconded  by  Mr.  Jones, 
moved  that  the  message  be  received  and 
printed,  and  the  list  of  committees  as 
appointed  be  approved. 

The  motion  prevailed  unanimously  and 
t  was  so  ordered. 

The  following  is 

THE  MESSAGE : 

"Chicago,  December  15, 1897. 

lb  the  Honorable  the  Board  of  Dusteet 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— In  submitting  to  you  for 
your  approval  the  Standing  Committees 
for  the  term  of  my  office,  I  regret  very 
much  indeed  that  owing  to  a  pressure  of 
business  and  other  matters  over  which 
he  has  no  control  have  induced  one  of 
our  most  valuable  members,  Honorable 
B.  A.  Eckhart,  to  positively  decline  the 
Chairmanship  of  any  Committee,  pre- 
ferring to  do  his  duty  as  a  worker  in  the 
-rank 8  of  such  committee  (to  which  he 
may  be  assigned).  I  therefore  submit  to 
you  the  following  list  of  Committees, 
and  ask  your  approval  of  the  same. 

Judiciary — Messrs.  Mallette,  Eckhart 
and  Jones. 

Finance — Messrs.  Carter,  Eckhart  and 
Wenter. 

Engineering — Messrs.  Kelly,  Mallette, 
Jones,  Carter,  Wenter,  Eckhart,  Brad  en, 
Smyth  and  the  President. 

Federal  Relations — Messrs.  Wenter, 
Eckhart,  Jones,  Carter  and  Smyth. 

Labor — Messrs.  Braden,  Smyth  and 
Jones. 

Health  and  Public  Order — Messrs. 
Smyth,  Jones  and  Mallette. 


Rules  —  The  President,  Braden  and 
Jones. 

Respectfully  submitted, 
(Signed.)  Wm.  Boldenweck, 

President," 

requisitions. 

The  Clerk  presented  the  following  re- 
quisitions : 

No.  553,  Engineering  Department 
(letterheads  and  envelopes) $59  00 

No.  816,  Law  Department  (letter- 
heads and  envelopes) 75  00 

Mr.  Carter,  seconded  by  Mr.  Smyth, 
moved  that  Requisitions  Nos.  553  and  816 
as  read  and  shown  above  be  allowed. 

On  roll- call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Smyth  and  Wenter — six.  Nays 
— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  December 
11,  1897,  which  was  read,  and,  by  unan- 
imous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

THE   REPORT: 

44  Chicago,  December  15,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week   ending 
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December  11,   1897,  as  the  same  have 
J>een  reported  to  me: 

Engineering  department 108 

Maintenance 9 

Olerical  department 5 

Law  department • -  10 

Treasury  department 1 

Police  department 81 

Telephone  operator I 

Total  employes 160 

Respectfully  submitted, 
^Signed)  J  as.  Reddick. 

Clerk." 

ilONTHLY    KEP011T    FROM  LAW   DEPART- 
MENT. 

The  Clerk  presented  a  report  from  the 
Law  Department  for  the  month  of 
^November,  1897,  which  was  read,  and,  by 
unanimous  consent,  was  ordered  printed 
*nd  placed  on  file. 

The  following  is 

this  report: 

"Chicago,  December  14, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gbntlemrn— I  herewith  submit  the  re- 
port of  the  Law  Department  for  the 
month  of  November,  1897. 

The  following  are  the  expenses  and  dis- 
bursements: 

SALARIES. 


Attorney $1,533  34 

Office  force 418  34 


$1,951  68 


GENERAL  EXPENSES. 

Hight  of  way  (salaries)  $125  00 

Expense  account 681  36 

L«gal  services    (s  a  I  - 

aries) 416  67 

Printing  and    station- 
ery   9  25 

$1,232  28 

LAND    ACCOUNT. 

Right  of  way   for  which    deeds   have 
passed : 

dook  County $  12,014  00 

Will  County 179,400  00 

$191,414  00 

Total $194,597  96 


The    Cook  County    transfers    include 
Tracts  Nos.  2  and  8,  Chicago  River,  and 


the  Will  County  transfers  include  the 
Norton  Mills  property  near  Lockport, 
and  Tracts  57  and  59,  Joliet.  Contracts 
are  signed  and  pending  for  fourteen 
more  tracts  in  Joliet,  aggregating  a 
cost  of  twenty-five  thousand  seven 
hundred  and  twenty-five  ($25,725.00) 
dollars.  Since  the  first  of  December, 
the  District  has  acquired  title  to  Tracts 
120  and  121  for  five  hundred  ($500.00) 
dollars.  There  are  also  a  number  of 
contracts  pending,  terms  on  which  have 
been  agreed  upon,  and  aggregating 
twenty-five  thousand  ($25,000.00)  dollars, 
although  not  yet  executed,  the  majority 
of  which  will  in  all  likelihood  be  closed 
up  and  the  property  deeded  to  the  Dis- 
trict before  the  close  of  the  year. 

The  litigation  at  Joliet  has  been  pro- 
gressing as  speedily  as  possible.  The 
petition  for  change  of  venue  from  Will 
County,  by  reason  of  the  prejudice  of  the 
inhabitants,  was,  on  December  8,  over- 
ruled by  Judge  Hilscher  and  the  prelim- 
inary hearing  upon  the  question  of  title 
was  begun  on  December  9.  and  is  contin- 
uing from  day  to  day. 

The  order  praying  an  appeal  and 
deposit  of  the  award  in  the  Adam  Dam 
case  has  been  prepared  and  submitted  to 
the  Court  for  consideration.  Until  the 
order  is  entered  of  record  no  action 
thereon  can  be  taken  relative  to  a  deposit 
of  the  award.  The  following  cases  have 
been  brought  and  acted  upon  during 
November,  1897  : 

The  case  of  Edward  Payette  et  al.  vs. 
the  Sanitary  District  of  Chicago,  in  the 
Superior  Court  of  Cook  County,  was 
reached  on  the  trial  call  and  dismissed 
but  afterwards  reinstated. 

The  case  of '  Albert  Baxter  vs.  the 
Sanitary  District  of  Chicago,  Ezekiel 
Smith,  Joseph  Eastman,  Patrick  J.  Sex- 
ton and  Dion  Gerald  ine  will  be  on  for 
trial  in  a  few  days. 

In  the  case  of  Carl  Moll  vs.  the  Sani- 
tary District  of  Chicago,  in  the  Circuit 
Court  of  Du  Page  County,  a  jury  has 
been  waived  and  the  case  submitted  to 
the  Court  to  be  heard  on  five  (5)  days' 
notice. 

In  the  Superior  Court  of  Cook  County 
Mathew  Maloney  vs.  Griffiths  and  Mc- 
Dermott  Construction  Company  and 
Sanitary  District  of  Chicago,  General 
No.  le*8469,  was  dismissed  as  to  the  San- 
itary District  and  judgment  was  entered 
against  Griffiths  &  McDermott  Construc- 
tion Company  for  three  hundred  sixty- 
six  and  sixty-  seven  one-hundred  ths 
($366.67)  dollars,  which  was  satisfied  in 
full  in  open  court. 
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In  the  Circuit  Court  of  Cook  County 
Kasmar  Macieyeaki,  alias  Tony  Miller, 
for  use  of  Daniel  H.  Evans  vs.  Sanitary 
District  of  Chicago,  Griffiths  and  Mc- 
Dermott  Construction  Company,  John 
Griffiths,  Michael  McDermott  and  Frank 
S.  MoCain,  General  No.  176364,  was< 
dismissed  as  to  the  Sanitary  District  and 
judgment  was  entered  against  Griffiths 
&  MoDermott  Construction  Company  for 
three  hundred  sixty-six  and  sixty* six 
one-hundred  the  ($866.66)  dollars  which 
was  satisfied  in  full  in  open  court. 

In  the  Circuit  Court  of  Cook  County, 
James  Campbell  vs.  the  Sanitary  Dis- 
trict of  Chicago  and  Griffiths  &  McDer- 
mott  Construction  Company,  General 
No.  170264,  was  dismissed  as  to  the 
Sanitary  District  and  judgment  was  en- 
tered against  Griffiths  &  McDermott 
Construction  Company  for  three  hun- 
dred sixty-six  and  sixty-six  one- hun- 
dredths ($866.66)  dollars,  which  was 
satisfied  in  full  in  open  court. 

In  the  Supreme  Court  of  Illinois,  Sani- 
tary District  of  Chicago,  appellant,  vs. 
John  A.  Cook,  appellee,  the  judgment  of 
the  Appellate  Court  finding  that  the 
fifteen  hundred  seventy-five  and  sixty 
one-hundredths  ($1,575.60)  dollars  de- 
posited with  the  Globe  National  Bank  by 
the  Sanitary  District  should  be  turned 
over  to  said  John  A.  Cook  is  affirmed. 

The  following  cases  have  been  com- 
menced, in  which  the  District  is  a  party: 

In  the  Circuit  Court  of  Cook  County, 
John  L.  Ragan,  by  his  next  friend,  John 
A.  Ragan,  vs.  the  Sanitary  District  of 
Chicago,  Shailer  &  Schniglau  Companv, 
a  corporation,  R.  A.  Shailer,  (J.  R. 
Schniglau  and  R.  P.  L*mont,  General 
No.  164751,  a  personal  injury  suit  for 
ten  thousand  ($10,000.00)  dollars. 

In  the  Circuit  Court  of  Cook  County, 
the  People  of  the  State  of  Illinois,  for  the 
use  of  the  Sanitary  District  of  Chicago, 
vs.  Paul  Redieske,  John  M.  Smith,  Ed- 
ward Muelhoefer,  William  Best,  George 
P.  Gilman,  John  R.  Walsh  and  Maurice 
Rosen f eld,  General  No.  177924.  This  is 
a  suit  in  debt  for  three  million  eight 
hundred  thirty  thousand  ($8,830,000.00) 
dollars  and  damages  five  thousand 
($5,000.00)  dollars. 

In  the  Circuit  Court  of  Cook  County, 
the  People  of  the  State  of  Illinois,  for  the 
use  of  the  Sanitary  District  of  Chicago, 
vs.  Paul  Redieske,  Edward  S.  Dreyer 
and  Robert  Berger,  General  No,  177925. 
This  is  a  suit  in  debt  for  three  million 
eight  hundred  and    thirty    fboujftDd 


($8,830,000  00)  dollars  and  damages  five 
thousand  ($5,000.00)  dollars. 

In  the  Circuit  Court  of  Cook  County, 
the  Sanitary  District  of  Chicago  vs. 
the  Pittsburg,  Fort  Wayne  and  Chicago 
Railway  Company,  Pennsylvania  Rail- 
road Company  and  the  Pennsylvania 
Company,  General  No.  178,877.  Petition 
for  condemnation  of  real  property  re- 
quired  for  the  widening  of  the  Chicago 
River. 

In  the  Circuit  Court  of  Cook  County, 
Ezekiel  Smith  and  Joseph  Eastman  vs. 
the  Sanitary  District  of  Cnicago,  General 
No.  178626,  This  is  an  assumpsit  suit, 
apparently  for  extras  for  one  hundred 
and  seventy-five  thousand  ($175,000.00) 
dollars. 

The  attention  of  the  Department,  in 
addition  to  the  above  cases  and  items, 
has  been  given  to  the  regular  routine 
work  and  matters  of  minor  importance. 

Respectfully  submitted, 

(Signed.)         Fbbdk.  W.  C.  Hates, 

Attorney.13 

MONTHLY    REPORT    FROM     ENGINEERING 
DEPARTMENT. 

The  Clerk  presented  a  report  from  the 
Engineering  Department  for  the  month 
of  November,  1897,  which  was  read,  and, 
by  unanimous  consent,  was  ordered 
printed  and  placed  on  file. 

The  following  is 

THE  REPORT: 

44  Chicago,  December  15,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  herewith  transmit  the 
reports  of  the  Divisions  of  Construction, 
and  Drafting  and  Designing,  showing  the 
detailed  operation  of  the  Engineering 
Department  for  the  month  of  Novem- 
ber, 1897;  also  a  classified  statement  of 
expenses  from  organization  to  December 
1st.  1897.  The  expenses  for  the  month 
of  November  were  as  follows: 

Salaries $    11,400  28 

Supplies,  etc 1,412  74 

Contractors'  estimates,  reg- 
ular, including  finals  on 
Sections  1  and  D 209,870  08 

Contractor's  estimates,  col- 
lateral   760  18 

Total $818,448  28 

I  Mttoftte  (be  egpent*  of  the  Depart 
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ment  for  December  (including  final  esti- 
mate for  Section  A)  will  be  $200,000.00. 

Respectfully  submitted, 

(Signed)  Isham  Randolph, 

Chief  Engineer.19 


"Chicago,  December  18,  1897. 

Uham  Randolph  Esq.,  Chief  Engineer: 

Dear  Sir— I  herewith  submit  the  re- 
port of  the  work  of  construction  for  the 
month  of  November,  1897.  accompanied 
by  the  usual  tabulated  statements, 
showing  its  condition  up  to  December 
1st,  1897. 

The  weather  during  the  month  was 
not  favorable  for  progress.  Rain,  snow 
and  sleet  were  recorded  on  nine  days. 
Thermometer  readings  varied  between 
eight  degrees  to  sixty-eight  degrees 
Fahrenheit. 

The  value  of  the  work  done  on  Main 
Channel  during  the  month  is  $59,789.64, 
and  on  bridges  $28,919.56,  a  total  of 
$83,659.20;  details  of  same  being  given 
in  tabulated  statement  herewith. 

The  work  of  excavation  on  the  Chicago 
River  Improvement  was  continued,  120 
scows  being  loaded,  containing  6,500 
cubic  yards,  measured  in  place — this  is 
72  per  cent  of  scow  measurement.  The 
Channel  is  now  practically  finished  be- 
tween Robey  street  and  the  8anta  Fe 
elevator. 

Section  "O" — Work  on  the  substruct- 
ure of  the  Southwest  Boulevard  bridge 
was  continued  all  the  month.  The 
driving  of  foundation  piles  for  the  south 
abutment  and  the  concrete  foundations 
for  the  north  and  south  abutments  were 
completed.  On  November  17th  masons 
began  laying  stone  for  the  north  abut- 
ment and  continued  during  the  month, 
although  the  cold  weather  interfered 
somewhat. 

Stone  cutting  was  continued  with  a 
small  force  of  two  to  four  cutters. 

The  Coffer  Dam  was  launched  success- 
fully on  Sunday,  November  7th,  an- 
chored in  it 8  proper  position  on  Novem- 
ber 14th,  and  the  Wakefield  sheet  piling 
driven  during  the  balance  of  the  month. 

Ten  thousand  five  hundred  and  sixty 
feet  board  measure  timber  in  founda- 
tions, 8,001  piles  driven,  675.46  cubic 
yards  Portland  cement  concrete,  292.82 
cubic  yards  masonry  and  one-third 
lump  sum  Coffer  Dam  were  vouchered. 

?ke  two  dipper  dredges  continued  work 


between  the  Pan  Handle  and  Chicago, 
Madison  and  Northern  Railroad  cross- 
ings ail  the  month,  mainly,  finishing  the 
bottom  and  sides,  the  third  dredge^con- 
tinued  work  at  Western  avenue,  after 
roughly  dredging  the  Southwest  boule- 
vard center  pier  site  to  16,  C.  C.  D.  The 
Channel  along  the  south  abutment  was 
straightened  out.  The  pier  Bite  was  then 
trimmed  up  carefully,  after  which  the 
dredge  was  transferred  to  the  winding 
basin  near  Robey  street  and  began 
dredging  an  enlargement  of  this  basin. 
An  output  of  28,587  cubic  yards  was 
vouchered  for  the  dredges,  the  work 
near  Robey  street  being  omitted. 

The  plant  was  increased  by  one  small 
Worth ington  pump,  installed  on  the 
Coffer  Dam. 

Section  "NM — The  shovel  and  work 
train,  and  shovel  and  iricline  plants  con- 
tinued work,  removing  81,519  cubic 
yards  in  51J^  shifts,  an  average  of  about 
612  cubic  yards  per  shift. 

The  wheel  scraper  force,  reported  in 
last  report  as  working  in  the  Kedzie  av- 
enue pit,  contintfed  work  until  Novem- 
ber 17th,  removing  8,980  cubic  yards.  It 
was  then  transferred  to  the  Twenty- 
sixth  street  line  bridge  pit,  continuing 
work  until  the  end  of  the  month.  The 
output,  8,190  cubic  yards,  was  placed  in 
the  permanent  approaches  of  the  pro- 
posed bridge. 

The  Twenty-sixth  street  line  tempo- 
rary bridge  was  completed  Novem- 
ber 18th. 

Work  was  done  on  the  Twenyty-sixth 
street  line  tracks  of  the  Santa  Fe  Rail- 
road and  trains  began  using  the  deviation 
track  on  November  15th.  The  plant  was 
increased  by  one  pit  pump  and  boiler  and 
fifteen  dump  cars  of  three  cubic  yards 
capacity. 

Section  4'H"— The  surface  ditches 
having  been  trimmed  up  in  August  and 
September,  a  final  estimate  of  2,944 
cubic  yards  was  allowed  in  this  month's 
voucher. 

Section  "  G  " — The  wheel  scraper  force 
grading  the  Santa  Fe  Railroad  deviation 
was  reduced  and  work  completed,  the 
output  being  5,505  cubic  yards.  The 
surface  ditches  having  been  trimmed  up, 
a  final  estimate  of  2,559  cubic  yards  was 
allowed  in  vouchers. 

The  construction  of  the  substructure 
of  the  permanent  Santa  Fe  Railroad 
bridge  was  continued  when  the  weather 
permitted.  The  laying  of  Portland  ce- 
ment concrete  was  commence*)  °nf|}e 
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south  abutment  and  also  on  center  pier. 
This  work  was  temporarily  stopped  by 
the  cold  weather  at  the  end  of  the  month. 

Thirty-six  cubip  yards  excavation ;  5,852 
feet  board  measure  timber  in  founda- 
tions ;  8,904  lineal  feet  piles  delivered  ; 
23,712  lineal  feet  piles"  driven,  and  821.58 
cubic  yards  Portland  cement  concrete 
were  vouohered. 

Section  "  F  "—The  shovel  and  incline 
plant  on  this  section  has  been  working 
on  Section  "  E,"  by  agreement  between 
Gahan  &  Byrne  and  Halvorson,  Richards 
&  Co.,  and  removed  15,072  cubic  yards 
from  that  section. 

Section  "  E"— Sixteen  thousand  five 
hundred  and  four  cubic  yards  were 
moved  by  the  shovel  and  incline  con- 
veyor in  80  J£  shifts,  an  average  of  about 
541  cubic  yards  per  shift.  The  two 
shovels  and  earth  inclines  continued 
work,  removing  83,700  cubic  yards  in  46 
shifts,  an  average  of  788  cubic  yards 
per  shift. 

During  the  latter  part  of  the  month  a 
large  force  of  slopers  was  employed 
casting  down  the  revetment  excavation 
which  could  not  be  reached  by  the 
shovels. 

Section  "  D"— During  the  latter  part 
of  the  month  a  small  force  of  section 
men  were  employed  in  rebuilding  the 
spur  track  to  the  spoil  bank  on  this  sec- 
tion. 

Section  u  C  "—About  6,600  cubic  yards 
were  excavated  in  40  shifts, an  average  of 
about  135  cubic  yards  per  shift. 

Section  "A" — Two  thousand  five  hun- 
dred cubic  yards  of  glacial  drift  and  512 
cubic  yards  solid  rock  were  allowed  on 
final  estimates. 

The  contractors  were  busy  taking  out 
the  dam  at  Station  685  and  removal  of 
plant  from  the  Main  Channel. 

Pumping  Station,  Section  14 — The 
rotary  pump  only  was  run  continuously 
up  to  noon,  the  18th  inst.,  at  which  time 
the  water  stood  at  grade  and  the  pumps 
were  ordered  shut  down.  From  the  19th 
to  the  27th,  inclusive,  the  force,  except 
such  as  were  assigned  to  duty  as  watch- 
men, has  been  engaged  in  overhauling, 
repairing,  cleaning  and  painting  the 
machinery. 


Bear  Trap  Dam  Foundations  —  The 
crusher  worked  2.7  shifts,  being  discon- 
tinued on  the  4th  inst.  Drills  worked 
8.1  shifts,  completing  work  on  the  4th 
inst.  The  concrete  force  worked  1% 
shifts,  discontinuing  work  on  the  10th 
inst.  Laying  of  concrete  was  ordered 
suspended  on  account  of  cold  weather 
on  the  11th  inst.  The  drainage  pumps 
were  shut  down  on  the  17th  inst.  A 
force  was  engaged  in  loading  and  ship- 
ping four  car  loads  of  Portland  cement 
from  the  15th  to  the  18th  inst.,  inclusive. 
Iron  work  in  connection  with  the  track 
bars  and  sheathing  plates  was  completed 
on  the  20th  inst. 

The  following  table  shows  the  location 
and  yardage  of  concrete  laid  and  the 
yardage  of  excavation  done: 


Classification  and  Location. 


Concrete  Masonry— 
Between  Sluice  Gate  Piers.. 

Between  Abutments 

Retaining  Wall 

North  and  South  Abutment. 


Totals.. 
Excavation. 


IS 

c 

>o 


85 


471 


506 
851 


IS 


1,571 
918 
660 

2,413 

5,568 
7%685 


Suppression  of  Fire  in  and  Repair  of 
Levee,  Section  7 — A  force  began  work 
on  the  suppression  of  fire  in  the  levee  on 
the  17th,  completing  the  same  on  the  22d 
inst.  A  force  began  the  work  of  repair- 
ing the  levee  on  the  27th  inst.,  practi- 
cally completing  the  same  on  the  30th 
inst. 

Atchison,  Topeka  and  Santa  Fe  Rail- 
way Bridge,  River  Diversion,  Lemon t — 
A  cement  shed  was  erected  on  the  10th 
inst.  Drilling  by  hand  for  pier  and 
abutment  foundations  was  commenced 
on  the  17th  inst.,  and  continued  through- 
out the  remainder  of  the  month. 

Kedzie  Avenue  Bridge,  Cutting  Di- 
mension Stone,  Section  7 — A  small  force 
began  work  on  the 23d  inst.,  laying  track 
and  installing  plant. 

Respectfully  submitted, 

(Signed)  Thos.  T.  Johnston, 

Assistant  Chief  Bnqineer" 
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STATEMENT   SHOWING   CONDITION   OP  COS 


AMOUNT  DONE   DURING  NOVEM- 
BER, 1897. 

TOTAL  DOHB  TO 

DB8IONATION. 

Main  Channel. 

Ret  Walls 
Masonry 

and 
Concrete 

Main  Channel. 

Glacial 
Drift. 

Solid 
Rock. 

Piles. 

Glacial 
Drift. 

Solid 
Rock. 

Retaining 
Wall. 

16,500 
28,537 
40,105 

92,500 

1,412,873 

648,887 

798,180 

1,102,980 

1,149,081 

1,159,884 

997,014 

1,854,473 

1,015,740 

1,692,351 

1,984,890 

1,870,168 

1,579,036 

2,546,875 

1,282,267 

724,905 

425,705 

1,096,746 

952,526 

688,248 

181,721 

50,170 

76,692 

31,748 

44,021 

44,080 

83,810 

380,165 

85,324 

o 

N 

M 

L 

K 

I 

II 

2,944 

2,55» 

15,972 

58,391 

18,878 
6,600 

G 

p 

E 

7,172 
890 

13,888 
87,080 

1) 

t 

c 

B 

16,586 

13,81* 

664,826 

483,750 

760,778 

262,428 

878,609 

549,855 

890,939 

1,141,252.1 

1,003,7*9 

1,141,890 

989,711 

998,709 

1,033.665 

1,022,790 

647,039 

8,588 

A 

2,"S00 
2.201 

512 
5,026 

1 

*356 

88,256 

34U06 

3 \ 

14,039 

4 

68.16* 

5 

66,059.1 

C 

90s»l.: 

7 

6,179.9 

8 

2,874.9 

9 

i 

10 

11 

i 

12 

8£86.§4 

18 

10,838 

14 

2&467-S 

15 

44,811.2 

DlsDosal  Works  at  Locknort 

450 
968 

W.  A.  and  S.  W.  Blvd.  Bridge,  Sec.  0. 
C,  M.  &  N.  R.  R  Co. '8  Bridge.  Sec.  N 

■•••••■• 

•  •••••ft 

3,004 

8,738 

A.,  T.  &  S.  P.  R.  R.  Co.'s  Bridge,  Sec.  N. 
A.,  T.  &  S.  P.  R.  R.  Co.'s  Bridge,  8eo.  G. 

5,541 

2,712 

822 

66,559 

E.,  J.&  E.  R.  R.  Co.'s  Bridge,  N.  of  Joliet 

200,728 

13,600 

5,716 

2.596 

25,288.197 

11,997.370.1 

378,94*54 

350    Retaining  Wall. 


1 
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STRUCTION  CONTRACTS  DECEMBER  1, 1897. 


DATE. 

i 

ESTIMATED  REMAINING  TO  BE 
DONE. 

1 
i 

PEHCENTAGE    COM- 
PLETED. 

River  Diversion. 

Piles. 

Masonry. 

Main  Channel. 

Main 
Chan- 
nel Ex 
cavat'n 

r       . 

■ 

& 

Ma- 
sonry 
and 
Concr't 

Glacial 
Drift. 

Solid 
Rook. 

Glacial 
Drift. 

Solid 
Rook. 

Piles. 

Masnry 

and 
Conor'tj 

Piles. 

507,500 
255,072 
471,472 

15.42 
84.71 
57.78 

100 
99.62 
97.88 

100 
91.28 
97.28 
91.94 
84.46 

100 
99.24 

100 
99.05 

100 

100 

100 

100 

100 

100 

100 
98.87 

100 

100 

100 

100 

100 

100 

100 

100 
78.28 

•  •         • 

t 

•  •    •    ■ 

•  •  •  • 

•  *  • 

4.159 
31,553 

95.198 

1          38,651 

72,369 

230,597 

179,447 
95,718 

16,724 
64,877 

ioo 

100 

162,537 
212,486 

14.298 

100 
100 
100 
100 
100 

•  •  •  « 

100 
100 
100 
100 
100 
100 
100 
100 
100 

•  •  •  • 

100 
100 

•  ■  •  • 

•  •  •  • 

859,858 
174,655 

24,583 

* 

100 
100 
100 
100 
100 
100 
100 
100 

119,234 

106,808 
124256 

17,857 

118,647 

97,917 

43,102 

16,878 

58,276 

15,677 

7,475 

57,902 

19,782 

40,768 
80.818 

12,699 
11,789 

100 
100 
100 
100 

■  •  •  • 

■  ■  •  ■ 

619 

5,531 
968 

4,196 
3.271 
8,785 
2,678 
2.332 
1.924 
1.930 

56.86 
22.84 

10,813 

2,425 

10.669 
5,820 
3,651 
1,129 
3,016 

100 

17,950 

5,460 

17,340 

15,888 

3,960 

2,712- 

822 

98.15 

•  •  •  a 

•  •  •  t 

29.94 

15.75 

1,041.84 

100 

i 

100 

100 

1,798,088 

258,659 

18,525 

8,302.84 

!     1,771,607 

101,388 

60,598 

20,116 

|    95.34 

1    29.37 

18.25 

December  15,] 


—4407— 


[18OT. 


VALUES- 


STATEMENT   SHOWING   CONDITION 


1 

AMOUNT  EARNED  DURING  MOV.,  '97. 

i 

i 

AMOUNT  EARNED  TO   ] 

t>ATK- 

Designation. 

Main 
Channel. 

Bridges. 

Gen'l. 

Total. 

Main 
Channel. 

River 
Diversion. 

Bridges. 

Gffca 

Chicago  River  Improve- 

$  3,135  00 
5.992  77 
8,886  97 

$  3,185  00 

6,378  80 

11,883  501 

1 

$      18,012  50 
807,821  68 
147,746  38 
158,015  96 
217,287  06 
287,299  54 
289,846  00 
289,184  06 
881,577  48 
270,646  45 
440,350  83 
592,039  29 
440,067  89 

0 

$   380  53 
2,496  53 

$  27.261  13 
2,844  82 

N 

$    » 

M., 

L 

k::::::::::::::::::::::: 

• 

H 

858  76 

716  52 

4,711  74 

19,184  11 

5,814  12 

1,551  Mi 

858  76[ 

716  52 

4,711  74 

21,594  80 

5,814  12 

1,551  00 

Q 

39 

p 

$      69,752  08 

28,901  90 

1,000  00 

88,196  19 

59,451  84 

115,741  78 

143,908  29 

68,190  86 

838  42 

83,804  48 

11,154  81 

55,911  37 

74,551  19 

89,438  83 

28,578  72 

78,729  58 

48,854  42 

21,768  5? 

8,223  68 

5J5 

E » 

2,460  19 

0 

D 

1J» 

c 

?S 

B 

i        438,986  42 
707.212  97 

Itf 

A 

1,175  22 
6,418  48 

% 

1,176  22 

1 

6.416  43 1     1.810.660  87 

1,980  00 

■ 

2 

877,695  00 
840,952  93 
975,248  98 
744,706  11 
686,289  00 
722,544  74 
886,793  22 
795.850  68 
9-21,541  47 
797,717  50 
838.234  71 
819,388  19 
931,457  10 
551,915  a" 
216,886  02 

M 

3 . 

4 

g 

5 

6 

7 

40,975  51 

4M 

8 

t* 

9 

10 , 

15,983  03 

&* 

11 

12 

154  2£ 

A 

18 

14 

» 

15 

117  61 

Disposal  W  k s. ,  Lock  port 

1,350  00 

1,350  00; 

l&a 

W.  A.  &  S.  W.  Blvd.  Br., 
Sec.  O 

11,935  03 

11,985  03 



87,960  411 

21,398  40 

14,485  4& 

1,610  a 

Pan  Handle  Br..  Sec.  0. 

CM. AN  R.R.Br..8ec.N 

18  20 

18  20 

i 

Kedzie  Av.  Br..  Sec.  N 

• 

A..  T  &S  P.  Br.,  Sec.  N 

i 

A..T.  &  S.  F.  Br.,  Sec.  G 

6,634  08 



6,634  08 

24,085  73 

C.  T.  T.  Ry.  CVs  Br., 

E..  J.  &  E.  Ry.  Co.'s i. 
Br.,  N.  of  Joliet....  ) 

41,984  G2 

$59,739  64 

$23,019  56 

##*••••# 

$88,659  20 

$17,893,416  33 

$  1,002.885  29 

$238347  72 

$<ifi: 

/ 


December  15,] 


—4408— 


|1897, 


CONSTRUCTION   CONTRACTS,    DECEMBER  1,  1897. 


Total. 


Amount 
Paid  to  Date. 


i  18,012  5p 
384,582  81 
151,578  86 
158,015  06 
217,287  06 
287,209  54 
280,846  00 
289,184  06 
381,002  40J 
346,274  18 
477,930  02 
504,919  83j 
479,045  21 
498,587  76' 
912,954  70 

1,856,578  66; 
040,975  86 
841,291  35 

1,058,688  66 
755,860  92 
742,193  37* 
797,495  931 

1,020,407  22 
819^4  30 

1,025,140  21 
841,571  92 
860,540  m 
819,388  1» 
!I3>,457  10 
552,083  4fi! 
216.886  02 
18,05*  85 

37,960  40 

21,893  40 

14,485  48 

1,610  60 


24,035  78 


$ 


13,017  81 
297,388  88 
118,131  80 
158,015  06 
217,287  06 
287,299  54 
289,846  00 
282,351  97 
381,185  88 
299,890  05 
396,302  66 
504,010  83 
418,504  40 
408,587  76 

808.200  40 
1.340,683  00 

040,075  86 

841.201  35 
1,058,638  66 

755,860  02 
742,198  81 
707,495  98 

1,020,407  22 
819,424  3< 

1,025,140  21 
841,571  0* 
860,549  09 
810,388  19 
031,457  10 
552,088  46 
202,558  32 
18,052  85 

27,746  65 

21,303  40 

12,632  ?0 

1,409  27 


17,257  67 


41,981  621  41,984  62 


$10,176,827  13   *1H.770.Snft  15 


REMAINING}  TO  BE  EARNED. 


Main 
Channel. 


54,480  22 
114,807  74 


819  32 

7,888  2f, 


27,607  42 

10,82*  26 

45,312  81 

161,668  02 


8,358  85 
1,929  04 


14,787  W 


Bridges. 


26,363  40 


Total 


REMAINING    TO  BE  PAID  ON  VOUCHERS. 


$ 


95,067  5( 

54,480  21 

114,30?  74 


Retained 
['ereeiitHftes. 


* 


2,251  5* 
36,944  2. 
18,540  84 


K19  3*J,. 
7,888  25 


3 


27,607  42 

10,822  28 

45,312  34 

181,668  02 


80  57 
88,528  8b 
58,334  00 


3,358  85 
1,92004,. 


50,710  56 


104,725  80 
6,170  83 


14,787  04 


$101,009  16 


26,363  40 


13,146  45 


111,209  39 
18,652  22 
22.966  66 
20,910  87 


101,009  16 

ilV,209*39l,' 
18,652  2^ 
22,966  66  . 
20,910  87, 


2,811  3* 


1,80-2  78 
201  33 


2,989  59 


46,008  90|  46.068  90 


*.Vt5.331  42    £320.817  80    *    OOfi.1  <ft  frl    ft    345.258  40 


Unpaid 
Voucher*. 


2,743  lb 

249  7* 

4,906  2* 


6,782  09 

626  95 

7,846  75 

23,204  17 


740  25 


1,028  82 
715  83 


1,181  25 


7,402  43 


3,788  47 


*      61.215  58 


Total. 


$  4,904  69 
37.193  93 
23,447  06 


6,782  09 

716  52 

46,375  13 

81,538  26 


60,450  81 


104,754  21 
6,895  66 


o 

M 


...o 

..N 


14,327  70 


10,213  75 


1,802  78 
201  33 


6,778  06 


..M 
..L 
..K 
...I 
..II 
...G 
..V 
..  E 
...D 
..C 
..B 
..A 
..  1 
..  2 
..  3 
..  4 
..  5 
..  6 
..  7 
..  8 
..  0 
..10 
..11 
.12 
..13 
..14 
..15 
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"Chicago,  Dec.  14,  1897. 

Isham  Bandolph,  Esq.,  Chief  Engineer: 

Dear  Sir— The  work  of  the  Division 
of  Drafting  and  Designing  for  the  month 
of  November  was  as  follows: 

Work  on  the  Regulating  Works  and 
Tail  Race  was  continued.  Considerable 
time  and  attention  has  been  given  to  the 
development  of  plans  for  the  "Central 
Project"  Tail  Race.  Inspection  of  foun- 
dation of  Bear  Trap  Dam  has  been  con- 
tinued. Plans  for  the  two  intercepting 
sewers  to  be  built  in  Joliet,  in  connection 
with  Route  "C,"have  been  completed. 

Considerable  time  has  been  devoted  to 

glans  for  improving  the  North  and  South 
tranches  of  the  Chicago  River*,  and  the 
improvement  of  the  Stock  Yards  Slip. 

The  testing  of  cement  and  sand  for  use 
in  bridge  foundations  was  continued,  as 
was  also  the  work  of  preparing  record 
photographs  and  the  maintenance  of 
water  gauges. 

Inspection  of  the  Main  Channel,  and 
the  building  of  substructures  of  bridges, 
has  been  carried  on  during  the  entire 
month. 

Some  time  has  been  given  to  hydraulic 
data  pertaining  to  the  Chicago,  Dee- 
plaines  and  Illinois  Rivers,  and  to  Lake 
Michigan. 

The  survey  party  spent  about  twenty 
days  of  the  month  on  right  of  way  sur- 
veys at  Joliet,  in  connection  with  pend- 
ing condemnation  suits,  The  remainder 
of  the  month  was  devoted  to  the  North 
Branch  survey.  The  platting  of  the 
North  Branch  survey  notes  is  finished  to 
Oalston  avenue. 

The  detail  plans  for  the  superstructure 
of  the  Pittsburg,  Cincinnati,  Chicago  and 
St.  Louis  Railway  Company's  Bridge  are 
traced  and  checked,  and  blue  prints  sub- 
mitted to  the  interested  railway  compa- 
nies for  approval. 

The  detail  plans  for  the  Atchison,  To- 

Eeka  and  Santa  Fe  Railway  Company's 
ridge  at  Twenty-sixth  street  have  been 
approved  by  the  railway  company  and 
drawings  are  ready  for  contractors. 

The  detail  plans  for  the  Atchison,  To- 
peka  and  Santa  Fe  Railway  Company's 
bridge  at  LeMoyne  have  been  approved 
by  the  railway  cempany  and  are  ready 
for  the  contractors. 

The  detail  plans  for  the  superstructure 
of  the  Western  Avenue  and  Southwest 
Boulevard  bridge  are  ready  and  being 
traced. 


Considerable  work  has  been  'done  in 
regard  to  estimating  for  the  Atchison, 
Topeka  and  Santa  Fe  Railway  Company's 
bridge  at  Lemont,  and  details  are  begun. 

General  plane  and  strain  sheets  for 
Lyons  and  Summit  road  bridge,  sta- 
tionary, have  been  completed  and  de- 
tails commenced. 

Considerable  work  has  been  done  on 
the  temporary  bridge  for  the  Pittsburg, 
Cincinnati,  Chicago  and  St.  Louis  Rail- 
way Company  at  Thirty- first  street,  and 
estimates  and  sketches  have  been  fur- 
nished for  the  Chicago  River  improve- 
ment. % 

The  regular  platting  was  continued  on 
the  following  maps : 

The  contour  maps  between  Lockport 
and  Lemont;  the  200- ft.  scale  map  of 
the  Chicago  River;  the  200  ft.  scale  map* 
of  Joliet  and  vicinity;  the  50-ft.  scale 
maps  of  the  North  Branch  of  the  Chicago 
River  and  a  seal  for  Board  room. 

The  following  drawings  were  made: 
Map  and  descriptions  of  Norton  land 
near  Lockport ;  plan  of  masonry  for  the 
Summit  and  Lyons  Road  bridge  over 
the  Desplaines  River;  plans  for  con- 
demnation case,  Joliet;  a  tracing  of  200- 
ft.  contour  map  from  end  of  Section  15 
to  Lockport  and  maps  showing  proposed 
exchange  of  right  of  way  with  the  Chi- 
cago, Santa  Fe  and  California  Railway 
near  Joliet. 

Expenses  for  December  will  be  ap- 
proximately the  same  as  for  November. 

Respectfully  submitted, 
(Signed)  Thos.  T.  Johnston, 

A88L  Chief  Engineer," 

AUTHORITY  FOR  EMPLOYMENT  OP  ADDI- 
TIONAL LEGAL  ASSISTANCE. 

The  Clerk  presented  and  read  a  report 
from  the  Attorney,  requesting  that  au- 
thority be  granted  under  sNich  restric- 
tions or  supervision  as  may  be  deter- 
mined to  employ  such  additional  counsel 
or  legal  assistance  as  may  be  necessary 
from  time  to  time. 

Mr.  Jones,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  received  and 
placed  on  file  and  the  request  contained 
therein  be  granted,  subject  to  the  super- 
vision of  the  Committee  on  Judiciary. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Bold  en  week,  Braden,  Carter, 
Jones,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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The  following  is 

THE  REPORT  : 

"Chicago,  December  14,  1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  constantly  increas- 
ing business  of  the  Law  Department, 
occasioned  by  the  multiplicity  of  con- 
demnation suits  and  other  litigation 
now  pending,  and  the  negotiations  with 
the  corporations  and  other  interests  for 
right  of  way,  make  it  expedient,  in  my 
opinion,;that  authority  be  given  for  the 
employment  of  additional  special  coun- 
sel and  such  other  legal  assistance  from 
time  to  time  as  the  emergency  business 
of  the  department  may  demand. 

I  respectfully  request,  therefore,  that 
authority  be  granted  this  department, 
under  such  restrictions  or  supervision  as 
your  Honorable  Body  may  determine,  to 
employ  from  time  to  time  such  addi- 
tional counsel  or  other  legal  assistance 
as  may  from  time  to  time  be  found 
necessary  and  for  the  best  interests  of 
the  District.  * 

Very  respectfully, 

(Signed)        Fred'k.  W.  C.  Hayes, 

Attorney." 

REPORT  ON  SALE  OF  POLICE  DEPARTMENT 
EQUIPMENT  AND  ON  PROPERTY  RETURN 
FROM  POLICE  DEPARTMENT  TO  DECEM- 
BER 1,  1897. 

Mr.  Wenter,  Chairman,  presented,  and 
the  Clerk  read,  a  report  from  the  Joint 
Committee  on  Finance  and  Engineering 
in  reference  to  a  report  from  the  Mar- 
shal as  to  the  sale  of  part  of  the 
Police  Department  equipment,  pursu- 
ant to  the  action  of  the  Board  at 
the  meeting  held  September  1,  1897, 
(page  4173  of  the  Proceedings),  and 
also  in  reference  to  a  report  from  the 
Marshal  transmitting  the  property  return 
of  the  Police  Department  to  December 
1,  1897 ;  the  Committee  report  recom- 
mending that  the  report  of  the  Mar- 
shal as  to  sale  of  police  department 
equipment  be  approved  and  that  the 
property  return  be  approved  and  placed 
on  file ;  the  Committee  report  being 
accompanied  by  the  said  reports  and 
property  return  from  the  Marshal. 

Mr.  Wenter,  seconded  by  Mr.  Carter, 
moved  that  the  report  of  the  Committee 
be  adopted,  and  the  recommendations 
contained  therein  concurred  in. 

On  roll-call  the  vote  stood:    Yeas- 


Messrs.  Bold  en  week,  Brad  en,  Carter, 
Jones,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  December  18, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering,  to  whom  was 
referred,  by  the  late  President  of  the* 
Board,  a  communication  addressed  to 
hrm  and  the  Finance  Committee  by  the 
Marshal  of  the  District,  with  reference  to 
the  disposition  and  sale  of  certain  per- 
sonal property  belonging  to  the  District 
and  used  by  the  Police  Department, 
herewith  respectfully  reports  that  your 
Committee  has  carefully  examined  the 
report  and  statement  of  the  Marshal  con- 
cerning the  sale  of  the  property  specified 
therein,  and  advises  your  Honorable 
Body  that  your  Committee  regards  the 
sale  of  said  property  and  report  thereon 
as  satisfactory  to  the  interests  of  the 
District.  The  Marshal  of  the  District 
was  authorized  and  directed  by  the 
Board,  in  adopting  the  report  of  the 
Committee  on  Finance  to  that  end  (page 
4178  of  Proceedings),  to  make  sale  and 
dispose  of  certain  articles  of  property 
used  in  the  Police  Department,  in  order 
to  curtail  the  expenditures  thereof.  The 
sale  of  said  property,  therefore,  was  ac- 
complished in  accordance  with  the  direc- 
tion of  the  Board,  as  aforesaid. 

There  is  also  attached  hereto  a  com- 
munication from  the  Marshal  of  the 
District,  directed  to  the  Committee  on 
Finance,  in  accordance  with  the  custom 
heretofore  observed  by  the  officers  of  the 
District,  submitting  his  semi-annual 
property  report,  which  includes  an  in- 
ventory of  all  the  articles  of  personal 
property  now  in  the  possessson  and  use 
of  the  Police  Department  belonging  to 
the  District.  And  your  Committee  also 
reports  herewith  that  it  has  taken  up 
said  inventory  and  examined  the  various 
items  enumerated  therein,  and  finds  that 
the  same  is  a  true  and  accurate  account 
of  the  personal  property  now  in  the 
hands  of  the  Police  Department  belong- 
ing to  the  District. 

The  Committee,  therefore,  recommend  a 
that  the  report  of  the  Marshal,  with  ref- 
erence to  the  said  and  disposition  of  the 
property  formerly  used  in  the  livery 
service  of  the  Police  Department,  be  ap- 
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proved,  and  that  the  inventory  of  the 
personal  effects  of  said  department,  so 
prepared  by  the  Marshal  of  the  District, 
be  also  approved,  and  that  the  same  be 
placed  on  file  with  the  Clerk  of  the  Dis: 
trict. 

Attached  hereto  are  said  communica- 
tions and  said  inventory  for  filing . 

Respectfully  submitted, 

(Signed)  Frank  Wentrr, 

Chairman. 

Wm.  Boldenweck, 

Z.  E.  Carter, 

Alex  .  J.  Jones, 

J.  C.  BR  ADEN, 

J.  P.  Mallette, 

Joint  Committee  on  Finance  and  Engi- 
neering;" 

(Three  enclosures ) 

REPORT   ON   PURCHA8E   OP    LAND    FROM 
THOMA8  BOSSOM.  v 

Mr.  Wenter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering,  setting  forth 
that  an  agreement  has  been  reached  with 
Thomas  Bossom  for  the  purchase  of  cer- 
tain land,  as  set  forth  in  the  report,  and 
recommending  that  the  Clerk  of  the  Dis<*» 
erict  be  authorized  and  directed  to  pay, 
on  the  voucher  of  the  Attorney,  to  the 
said  Thomas  Bossom,  the  sum  of  $3,000. 
in  full  payment  for  the  land  described; 
and  the  report  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Jones,  Mallette.  Smyth  and  Wenter — 
seven.    Nays — None. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE   REPORT  I 

"Chicago,  December  18,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  for  the  purchase  of  lands 
necepsary  for  the  corporate  purposes  of 
the  District,hereinaf  ter  more  particularly 


described,  from  the  persons  hereinafter 
mentioned,  at  the  prices  stated,  to- wit: 

From  Thomas  Bossom  the  land  herein- 
after described  for  the  sum  of  three 
thousand  ($3,000.00)  dollars. 

Your  Committee  therefore  recommends 
that  the  Clerk  of  the  District  be  author- 
ized and  directed  to  pay,  on  the  voucher 
of  the  Attorney,  to  said  Thomas  Bossom 
the  sum  of  three  thousand  ($3,000.00) 
dollars  in  full  payment  for  the  following 
described  land,  to- wit: 

Block  one  hundred  and  fifteen  (116)  in 
School  Section  Addition  to  Joliet,  de- 
scribed on  the  Tract  Books  of  the  Dis- 
trict as  Tract  No.  124,  Block  one  hundred 
and  sixteen  (116)  in  School  Section  Ad- 
dition to  Joliet  (to  be  conveyed  by  quit 
claim  deed)  described  on  the  Tract  Books 
of  the  District  as  Tract  No.  125.  That 
part  of  Block  one  hundred  and  twenty- 
five  (125),  School  Section  Addition  to 
Joliet,  west  of  a  point  on  the  south  line 
of  Duncan  street  two  hundred  and  forty 
(240)  feet  west  of  the  west  line  of  River 
street,  thence  running  southerly  to  a 
point  in  the  south  line  of  said  block  five 
hundred  and  twenty  (520)  feet  from  the 
west  line  of  River  street,  known  on  the 
Tract  Books  as  Tract  No.  126.  Also  the 
north  fifty  (50)  feet  of  Block  one  hundred 
and  thirty- two  (133)  of  School  Section 
Addition  to  Joliet  described  as  follows, 
to- wit :  Commencing  at  a  point  on  the 
north  line  of  said  Block  one  hundred 
and  thirty- two  (132),  five  hundred  and 
twenty  (52C£)  feet  west  of  the  northeast 
corner  thereof,  running  thence  south- 
westerly to  a  point  more  than  fifty  (50) 
feet  distant  from  said  north  line  of  said 
block,  and  about  five  hundred  and 
twenty  six  (526)  feet  west  of  the  east  line 
of  said  block,  running  thence  westerly 
along  a  line  parallel  with  said  north  line 
of  said  block  fifty  (50)  feet  distant  there- 
from to  the  river  boundary  line  of  said 
block,  included  on  the  Tract  Books  of 
the  District  in  Tract  No.  127.  Said 
premises  lying  and  being  situate  in  the 
City  of  Joliet,  County  of  Will  and  State 
of  Illinois. 

Respectfully  submitted, 
(Signed)  Frank  Wenter, 

Chairman. 
J.  U.  Braden, 
Z.  R.  Carter, 
Albx.  J.  Jones. 
Thomas  A.  Smyth, 
Wm.  Boldenweck, 
J.  I\  Mallette. 

Joint  Committee  on  Finance  and  Engi- 


neering. 
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SREPORT  ON  ORDER  IN  REFERENCE  TO 
PAYMENT  OP  CONTRACTORS  FOR  SEC- 
TION D. 

Mr.  Braden,  Chairman,  presented,  and 
the  Clerk  read,  a  report  frorrf  the  Com- 
mittee on  Engineering,  with  reference 
to  and  accompanied  by,  the  order  in  re- 
gard to  payment  of  E.  D.  Smith  &  Co., 
contractors  on  Section  D,  presented  and 
referred  to  that  Committee  at  the  meet- 
ing held  December  1, 1897  (page  4376  pf 
the  Proceedings),  the  report  being  also 
accompanied  by  the  report  of  the  Chief 
Engineer  to  the  Committee,  and  corres- 

Sondence  and  bill  of  claims  from  E.  D. 
mith  &  Co.,  and  recommending  that 
the  order  be  adopted. 

Mr.  Braden,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and  the 
recommendations  contained  therein  con- 
curred in. 

On  roll-call  the  vote  stood:  Yeas— 
Messrs.  Braden,  Jones,  Mallette,  Smyth 
and  Wenter— five.  Nays— Mr.  Carter- 
one.  Excused  and  not  voting — Mr. 
Boldenweck — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  December  14, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— Your  Committee  on  En- 
gineering, to  which  was  referred  the 
order  of  December  1, 1897,  providing  for 
the  payment  of  certain  final  reserve  to 
E.  D.  Smith  &  Co.,  on  a  receipt  in  full 
therefor,  and  the  filing  with  the  Clerk  of 
the  District  of  a  schedule  of  all  addi- 
tional claims  or  demands  of  every  char- 
acter whatsoever,  begs  leave  to  report 
that  it  has  duly  considered  the  order  and 
reports  the  same  back  with  the  recom- 
mendation that  it  be  adopted . 

Your  Committee  finds  that  on  the  29th 
day  of  August,  1894  (page  2168  of  Pro- 
ceedings), the  said  firm  of  E.  D.  Smith 
•&  Co.,  in  a  formal  notice  to  this  Board, 
made  claim  for  the  extras  involved  in 
the  later  communication  to  the  Chief 
Engineer  of  the  Sanitary  District  of 
November  29, 1897.  The  latter  commu- 
nication, together  with  the  reply  of  the 
Chief  Engineer  thereto,  and  a  later  com- 
munication of  the  said  contractors  to 
the  Committee  on  Engineering,  dated  De- 
cember 6,  1897,  insisting  upon  said  claim 
and  declining  to  execute  a  waiver  there- 
of, are  hereby  transmitted  to  your  Hon- 
orable Body,  and  made  a  part  of  this 
report. 


It  seems  proper,  therefore,  in  the  light 
of  the  record  and  of  the  past  practice 
of  this  Board  and  communications 
submitted,  that  the  final  reserve  of 
seventy-nine  thousand  ninety-two  and 
twenty-seven  one-hundredths  ($79,- 
092.27)  dollars,  the  amount  found  and 
reported  by  the  Chief  Engineer  to  be 
due,  should  be  paid  on  the  execution  of 
a  receipt  in  full  for  all  reserve  percent- 
age on  account  of  said  contract,  the 
filing  with  the  District  of  a  schedule  of 
all  additional  claims  having  been  form- 
ally made. 

Respectfully  submitted, 

(Signed)  J.  C.  Braden, 

Chairman. 

Alex.  J.  Jones. 

J.  P.  Mallette, 

Thomas  A.  Smyth. 

Frank  Wenter, 

Committee  on  Enqhieering." 

(Six  enclosures.) 

ORDER   FOR    PAYMENT  OP  EMPLOYES  TO 
i    DECEMBER  24,  1897,  INCLUSIVE. 

Under  the  head  of  new  business,  Mr. 
Braden  presented  and,  seconded  by  Mr. 
Jones,  moved  the  adoption  of  the  follow- 
ing 

ORDER: 

"  Ordered,  That  the  Clerk  of  the  Dis- 
trict be  directed  to  make  provision  for 
the  payment  of  all  salaries  of  employes 
on  December  24th,  1897,  for  that  portion 
of  their  respective  monthly  salaries 
earned  up  to  and  including  that  date." 

On  roll-call  on  the  motion  to  adopt, 
the  vote  stood:  Yeas— Messrs.  Bolden- 
weck,  Braden,  Carter,  Jones,  Mal- 
lette, Smyth  and  Wenter— seven.  Nays 
— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

ADJOURNMENT. 

On  motion  of  Mr.  Wenter,  seconded 
by  Mr.  Mallette,  the  Board  then  ad- 
journed. 
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Sanitary  District  of  Chicago. 


DECEMBER  22,  1897. 


OFFICIAL   RECORD. 

Published  by  authority  qf  the  Board  qf  7Yustees  of 
the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  seven ty-fifth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  December  22,  1897,  at  2:00 
o'clock  P.  M. 

President  Boldenweck  called  the  Board 
to  order. 

On  roll-call  Messrs.  Boldenweck,  Car- 
ter, Eckhart,  Kelly,  Mallette,  Smyth  and 
"Wenter — seven  members,  were  present. 
Messrs.  Braden  and  Jones  arriving  sub- 
sequently. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  December  15,  1897,  were  approved 


as  printed  and  amended,  on  motion  of 
Mr.  Kelly,  seconded  by  Mr.  Jones. 

MESSAGE  IN  REFERENCE  TO  COMMUNICA- 
TION FROM  OFFICIALS  OF  JOLIET  IN  RE- 
GARD TO  PLANS  FOR  .PROPOSED  WORK 
ON  MAIN  CHANNEL  THROUGH  JOLIET. 

President  Boldenweck  presented,  and 
the  Clerk  read,  a  message  submitting  a 
letter  received  by  Mr.  Johnston,  Assis- 
tant Engineer,  from  the  City  Clerk  of 
Joliet,  enclosing  alleged  copy  of  Coun- 
cil Proceedings  of  meeting  of  Decem- 
ber 18, 1897,  in  reference  to  plans  sub- 
mitted for  proposed  work  on  Channel 
of  Sanitary  District  through  Joliet,  the 
communication  giving  official  notice 
that  said  plans  are  not  acceptable  to  the 
City  Council  of  Joliet. 

Mr.  Carter,  seconded  by  Mr.  Wenter, 
moved  that  the  message  and  accom- 
panying documents  be  referred  to  the 
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Joint     Committee    on    Judiciary    and 
Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

TUE  MESSAGE : 

"Chicago,  December  22,  1897. 

lb  the  Honorable  the  Board  of  Trustee* 

of  the  Sanitary  District  of  Chicaqo: 

Gentlemen  — •  Attached  herewith,  I 
submit  a  letter  from  Mr.  Sam  C.  Rick- 
son,  City  Clerk  of  Joliet,addressed  to  Mr. 
T.  T.  Johnston,  Assistant  Engineer,  also 
a  copy  of  report  of  Special  Committee 
appointed  to  investigate  proposed  plans 
of  the  Sanitary  District  through  Joliet. 
Said  report  rejects  the  plans  of  the  Dis- 
trict on  account,  as  the  Committee 
claims,  that  these  plans  were  not  of- 
flcially  approved  by  your  Honorable 
Body  as  well  as  on  account  of  the  rais- 
ing of  grades  and  bridges  at  Jefferson, 
Cass  and  Jackson  streets.  If  it  is  the 
intention  of  the  Sanitary  District  to  in- 
cidentally create  water  power  at  Joliet, 
no  doubt,  according  to  plans  of  our 
Chief  Engineer,  these  changes  would  be 
necessary. 

The  construction  of  an  intercepting 
sewer  is  also  a  necessary  part  of  this 
plan,  as  by  constructing  the  diagonal 
dam  the  water  is  held  at  a  higher  level, 
and  the  sewers  now  emptying  into  tbe 
river  have  to  be  carried  down  towards 
the  Chicago,  Rock  Island  and  Pacific 
Railway  and  emptied  at  this  point. 

Now,  whereas  there  is  nothing  unrea- 
sonable in  our  demands  from  the  City  of 
Joliet,  and,  in  my  opinion,  what  we  pro- 
pose in  the  plans  submitted  is  a  great 
benefit  to  said  city,  in  order  to  facilitate 
matters  and  push  our  work  to  comple- 
tion, I  would  advise  that  the  whole  sub- 
ject matter  be  re-referred  to  the  Joint 
Committee  on  Judiciary  and  Engineer- 
ing to  consider  the  advisability  of  at 
once  instituting  such  legal  proceedings 
as  will  determine  the  rights  of  the  Dis- 


trict by  making  the  City  of  Joliet  a  de- 
fendant thereto. 


Respectfully  submitted, 


(Signed.) 


Wm.  Boldenweck, 


President." 


(One  enclosure.) 


ACTION  ON  ORDER  FOR  PAYMENT  OF  EM- 
PLOYES TO  DECEMBER  24,  1897,  INCLU- 
SIVE, RECONSIDERED. 

In  reference  to  the  order  for  payment 
of  employes  to  December  24,  1897,  in- 
clusive, adopted  at  the  meeting  held 
December  15,  1897,  (page  4414  of  the 
Proceedings),  Mr.  Wenter,  seconded  by 
Mr.  Mallette,  moved  that  the  action 
taken  be  reconsidered. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette,  Smyth  and  W enter- 
seven.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

Mr.  Wenter,  seconded  by  Mr.  Smyth, 
then  mo\ed  that  the  said  order  be 
amended  by  striking  out  the  words  "for 
that  portion  of  their  respective  monthly 
salaries  earned  up  to  and  including  that 
date"  and  inserting  in  lieu  thereof  "to 
January  1,  1898,"  and  that  the  orde'r  as 
amended  be  adopted . 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Kelly,  Mallette,  Smyth  and  Wenter— 
seven.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried  and  the  order 
adopted  as  amended. 

The  following  is 

THE  ORDER  AS  AMENDED  : 

"Ordered,  That  the  Clerk  of  the  Dis- 
trict be  directed  to  make  provisions  for 
the  payment  of  all  salaries  of  employes 
on  December  24th,  1897,  to  January  1st, 
1898. 


VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

*PAY  ROLLS. 

Eng.  Dept— Chief  Engineer's  Roll,  December,  1897 $    80000 

Eng.  Dept— Division  of  Construction  Roll,  December,  1897 3,097  60 

Eng.  Dept— Division  of  Drafting  and  Designing  Roll,  December,  1897  2,749  90 

Eng .  Dept— Division  of  Records  Roll,  December,  1897 706  00 

Eng .  Dept— Special  Service  Roll,  December,  1897 8,058  68 

Eng.  Dept— Discharge  Roll,  December,  1897 201  60 


$  10,668  68 
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Clerical  Dept— Clerk's  Roll,  December,  1897 $      988  84 

Law  Dept— Attorney's  Roll,  December,  1897 $1,483  84 

Law  Dept— Joliet  Roll,  December,  1897 685  00 

$    2,118  84 

Treasury  Dept— Treasurer's  Roll ,  December,  1897 166  66 

General  Account— General  Roll,  December,  1897 60  00 

Police  Dept— Marshal's  Roll,  December,  1897 2,688  82 

Maintenance  Account— Pumping  Plant  Roll,  December,  1897 $    285  00 

Maintenance  Account— Discharge  Roll,  December,  1897 187  50 

$       422  50 

Total $  17,052  84 

ENGINEERING  DEPARTMENT. 

Mary  Rusk  (gauge  reading,  November,  1897) $     10  00 

Wm .  McGinnis  (gauge  reading,  November,  1897 ) 10  00 

Joseph  Carlin  (gauge  reading,  November,  1897 ) 10  00 

E.  Hastings  (gauge  reading,  November,  1897) 10  00 

Wm.  Klrkham  (gauge  reading,  November,  1897) 10  00 

Isham  Randolph  (traveling  and  expense) 148  40 

Wm.  Trinkaus  (expense) 88  87 

$       286  77 

♦law  department. 

John  S.  Runnells  (service,  General  Counsel,  December,  1897) $   416  66 

F.  W.  C.  Hayes  (expense) 989  65 

$    1,406  81 

TREASURY  DEPARTMENT. 

Chicago  Towel  Supply  Company  (toweling,  May  to  December,  1897)  7  00 

GENERAL  ACCOUNT. 

John  F.  Higgins  (printing  Proceedings,  etc. ,  November,  1897) $    288  87 

James  Reddick  (postage  stamps) 10  00 

Isham  Randolph  (traveling) 26  00 

$       274  87 

ENGINEERING  DEPARTMENT. 

*  Construction  Account— 

Halvorson,  Richards  &  Co.  (Section  E,  December  16, 1897) $  5,407  06 

Hayes  Bros. ,  et  al .  (Section  N,  December  16, 1897) 2,642  21 

Mc Arthur  Bros.  Company  and  Winston  &,  Co.  (Section  G,  Santa  Fe 

bridge  substructure,  December  16*,  1897 ) 8,978  28 

Benezette  Williams  (Southwest  Boulevard  Bridge,  November  16, 

1897) 2,962  25 

Benezette  Williams  (Southwest  Boulevard  Bridge,  December  16, 

1897) 2,845  68 

Benezette  Williams  (Pan  Handle  Temporary  Bridge,  December  18, 

18b7) ! 88  71 

Benezette  Williams  ( Western  Avenue  Temporary  Bridge,  December 

11,1897) 26  91 

Chicago  Terminal  Transfer  Railroad  Company  (Pan  Handle  Tem- 
porary Bridge) 258  78 

Chicago  Terminal  Transfer  Railroad  Company  (Pan  Handle  Tem- 
porary Bridge) 426  05 

$  18,575  88 

Grand  total $  87,558  12 

*  To  be  paid  by  warrants,  with  Interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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Mr.  Carter,  seconded  by  Mr.  Kelly, 
moved  that  the  vouchers  as  read  and 
shown  above  be  approved  and  ordered 
paid. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Bol  den  week,  Brad  en,  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

REQUISITIONS. 

The  Clerk  presented  the  following 
requisitions: 

No.  554,  Engineering  Department 
(four  reams  typewriter  paper).. $  8  00 

No.  1085,  Clerical  Department  and 
General  Account  (stationery  and 
supplies)  37  75 

Mr.  Carter,  seconded  by  Mr.  Braden, 
moved  that  Requisitions  No.  554  and  1,085 
as  read  and  shown  above,  be  allowed. 

On  roll-call  the  vote  stood  :  Yeas — 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  December 
18,  1897,  which  was  read,  and,  by  unan- 
imous consent,  was  ordered  printed  and 
placed  on  file. 

The  following  is 

TUB   REPORT: 

"Chicago,  December 22,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
December  18,  1897,  as  the  same  have 
been  reported  to  me: 

Engineering  department 97 

Maintenance  account 4 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 81 

Telephone  operator 1 

Total  employes 149 

Respectfully  submitted, 
(Signed)  J  as.  Reddick, 

Clerk." 


RETURN  OP  EXCESS  PAYMENT  OK  AC- 
COUNT OP  COSTS  IN  CASE  OF  ALLEN 
VS.  HALEY,  ET  AL. 

The  Clerk  presented  and  read  a  report 
from  the  Attorney  transmitting  check 
to  the  order  of  the  Sanitary  District  for 
the  sum  of  $28,  returned  on  account  of 
costs  overpaid  in  the  case  of  Allen  vs. 
Haley,  et  al. 

Mr.  Jones,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  received  and 
placed  on  file  and  the  check  be  ordered 
deposited  with  the  Treasurer  for  account 
of  the  District,  as  set  forth  in  the  report. 

• 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly.  Mallette,  Smyth 
and  Wenter — nine.     Nays-— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE   REPORT ! 

\  "Chicago,  December  21,  1897. 

To  the  Honorable,  the  Board  of  Trustees 
of  the  Sanitaru  District  of  Chicago : 

Gentlemen — I  enclose  herewith  check 
drawn  to  the  order  of  the  Sanitary  Dis- 
trict for  the  sum  of  twenty- eight  ($28.00) 
dollars,  amount  returned  on  account  of 
costs  in  the  case  of  Allen  vs.  Haley,  et 
al.,  being  an  action  for  trespass  in  Will 
County  Circuit  Court.  During  the  trial 
of  that  case,  the  Court  ruled  that  the 
costs  be  entered  up  one-half  (}£)  against 
each  of  the  contesting  parties,  and  to  be 
finally  paid  by  the  parties  against  whom 
judgment  was  rendered  in  the  Supreme 
Court  on  appeal.  The  Sanitary  District 
had  heretofore  paid  its  share  of  said 
costs  on  the  order  of  the  lower  court,  and 
discovered  on  the  rendition  of  the  bill 
for  transcript  that  said  costs  had  in- 
cluded the  bill  for  said  transcript, namely, 
twenty  eight  ($28.00)  dollars,  which  is 
hereby  remitted  by  Mr.  Hingston,  the 
official  stenographer  of  said  court,  to  be 
deposited  in  the  general  fund  of  the 
Sanitary  District  and  credited  to  the  ex- 
pense account  of  the  i«aw  Department. 

Respectfully  submitted, 
(Signed)  Fredk.  W.  C.  Hayes, 

Attorney" 
(Accompanied  by  check). 

REPORT  AND  ORDER  IN  REFERENCE  TO 
CASE  OF  DISTRICT  VS.  WM.  J.  ADAM, 
BT  AL. 

Mr.  Carter,  Chairman,  prespnted  a 
report  from  the  Committee  on  Finance, 
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setting  forth  that  the  Circuit  Court  of 
Will  County  has  entered  an  order  in  the 
Adam  dam  condemnation  case  granting 
an  appeal  to  the  Supreme  Court  and 
providing  that  pending  the  appeal  the 
District  may  take  possession  of  the 
property  upon  depositing  the  amount  of 
the  award  with  certain  banks  duly  spec- 
ified; the  report  therefore  recommend- 
ing the  adoption  of  the  accompanying 
order  directing  the  Clerk  of  the  District, 
on  the  voucher  of  the  Attorney,  to  pay 
the  proper  amounts,  same  to  be  de- 
posited pursuant  to  the  order  of  Court, 
all  as  set  forth  in  the  report;  and  the  re- 
port and  accompanying  order  were  read. 

Mr.  Carter,  seconded  by  Mr.  Eckhart, 
moved  that  the  report  and  accompany- 
ing order  be  adopted . 

On  roll  call  the  vote  stood:  Yeas — 
Messrs.  Bold  en  week,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.  Nays— none.  Excused 
and  not  voting — Mr.  Jones— one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 


THE  REPORT: 


tit 


'Chicago,  December  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen  —  Your  Committee  on 
Finance  would  respectfully  report  to 
your  Honorable  Body  that  the  Circuit 
Court  of  Will  County,  Illinois,  has  en- 
tered an  order  in  the  Adam  Dam  con- 
demnation case,  granting  an  appeal  to 
the  Supreme  Court  and  also  providing 
that  pending  the  appeal  the  District 
may  be  authorized  to  take  possession  of 
the  property  upon  depositing  the  amount 
of  the  award  with  the  JoJiet  National 
Bank,  the  First  National  Bank  of  Joliet, 
Illinois,  and  the  Will  County  National 
Bank,  one-third  with  each  of  said  banks. 

The  Committee,  therefore,  recom- 
mends the  adoption  of  the  order  hereto 
attached,  authorizing  and  directing  the 
Clerk  of  the  District  to  pay  the  proper 
amounts  on  the  voucher  of  the  Attorney, 
and  that  the  same  be  deposited  pursuant 
to  the  order  of  Court,  and  possession  of 
the  property  condemned  taken  pending 
the  appeal  of  the  case. 

Respectfully  submitted, 
(Signed)  Z.  R.  Cartkr, 

Chairman. 
B.  A.  Eckhart, 
Frank  Wenter, 
Committee  o?i  Finance." 
(One  enclosure.) 


The  following  is 

THE  ORDER. 

Ordered,  That  the  Clerk  of  the  Dis- 
trict be,  and  he  is  hereby,  authorized  and 
directed  to  pay,  on  the  voucher  of  the 
Attorney,  to  the  Joliet  National  Bank, 
the  First  National  Bank  of  Joliet,  Illi- 
nois, and  the  Will  County  National 
Bank,  doing  business  in  Joliet,  in  the 
County  of  Will  and  State  of  Illinois,  or 
the  persons  entitled  thereto,  pursuant  to 
law,  the  sum  of  seventy-seven  thousand 
one  hundred  ($77,100.00)  dollars  in  the 
manner  following:  One- third  (X)  part 
thereof  to  be  deposited  in  each  of  said 
banks  and  to  be  by  said  banks  held  pend- 
ing an  appeal  to  the  Supreme  Court  of 
Illinois  pursuant  to  the  order  of  Court 
entered  on  the  8th  day  of  November, 
A.  D.  1897,  in  certain  condemnation  pro- 
ceedings pending  in  the  Circuit  Court  of 
Will  County,  Case  Number  16778,  en- 
titled t(  Sanitary  District  of  Chicago 
versus  William  J.  Adam,  et.  al.,"  sev- 
enty thousand  dollars  ($70,000)  thereof 
being  compensation  awarded  for  the  fol- 
lowing described  land,  to- wit: 

All  that  part  of  Lot  seven  (7),  Block 
twenty-five  (25),  School  Section  Addition 
to  Joliet,  not  embraced  in  the  right  of 
way  of  the  Chicago,  Rock  Island  and 
Pacific  Railway  Company,  more  par- 
ticularly described  in  the  amended  pe- 
tition filed  in  this  cause  concerning  the 
said  lot  and  the  map  thereto  attached 
and  made  a  part  of  said  amended  pe- 
tition, being  all  the  interest  of  the  said 
"William  J.  Adam.  Robert  M.  Adam  and 
Janette  Royer,  or  either  of  them,  in  the 
said  Lot  seven  (7),  Block  twenty-five  (25), 
School  Section  Addition  to  Joliet  afore- 
said. 

All  that  part  of  Block  thirty-eight  (88), 
School  Section  Addition  to  Joliet  in  the 
City  of  Joliet,  County  of  Will  and  State 
of  Illinois,  whicji  lies  east  of  the  east 
bank  of  the  lJesplaines  River. 

Also  Lot  one  (1),  Block  forty-five  (45), 
SchQol  Section  Addition  to  Joliet,  in  the 
City  of  Joliet,  County  of  Will  and  State 
of  Illinois. 

Also  Lot  two  (2),  Block  forty- five  (45), 
School  Section  Addition  to  Joliet,  in  the 
City  of  Joliet,  Couuty  of  Will  and  State 
of  Illinois. 

Also  Lot  three  (3)  in  Block  forty -five 
(45),  School  Section  Addition  to  Joliet, 
in  the  Citv  of  Joliet,  County  of  Will  and 
State  of  Illinois. 

Also  Lot  four  (4),  Block  forty- five  (45), 
School  Section  Addition  to  Joliet,  in  the 
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City  of  Joliet,  County  of  Will  and  State 
of  Illinois. 

Also  Lots  one,  two  and  three  (1,  2  and 
8)  in  Block  fifty-seven  (57),  School  Sec- 
tion Addition  to  Joliet,  in  the  County  of 
Will  and  State  of  Illinois. 

Also  Lot  six  (6)  in  Block  fifty- seven 
(57),  School  Section  Addition  to  Joliet, 
in  the  City  of  Joliet,  County  of  Will  and 
State  of  Illinois. 

Also  Lot  seven  (7)  in  Block  fifty  seven 
(57),  School  Section  Addition  to  Joliet, 
County  of  Will  and  State  of  Illinois. 

Also  Lot  one  (1)  in  Block  Sixty- two 
(62),  School  Section  Addition  to  Joliet, 
lit  the  City  of  Joliet,  County  of  Will  and 
State  of  Illinois. 

Also  Lot  four  (4)  in  Block  sixty-two 
(62),  School  Section  Addition  to  Joliet, 
in  the  City  of  Joliet,  County  of  Will  and 
State  of  Illinois. 

Also  Lot  four  (4)  in  Block  fifty-seven 
(57),  School  Section  Addition  to  Joliet, 
in  the  County  of  Will  and  State  of  Illi- 
nois. 

Also  Lot  five  (5)  in  Block  fifty-seven 
(57).  School  Section  Addition  to  Joliet, 
in  the  County  of  Will  and  State  of  Illi- 
nois. 

Also  Lot  two  (2)  in  Block  sixty*  two 
(62),  School  Section  Addition  to  Joliet, 
in  the  County  of  Will  and  State  of  Illi- 
nois. 

Also  Lot  three  (8)  in  Block  sixty-two 
(62),  School  Section  Addition  to  Joliet, 
in  the  County  of  Will  and  State  of  Illi- 
nois. 

Also  Lot  six  (6)  in  Block  sixty-two  (62),  * 
School  Section  Addition  to  Joliet,  in  the 
County  of  Will  and  State  of  Illinois,  to- 
gether with  the  water  power,  dam  and 
water  privileges  and  all  appurtenances 
in  anywise  connected  with  the  property 
above  described,  including  the  right  to 
maintain  a  dam  between  Lot  one  (1), 
Block  fifty-seven  (57),  and  Lots  one  and 
four  (1  and  4)  in  Blo<Jk  fifty  six  (56), 
School  Section  Addition  to  Joliet,  across 
the  said  Desplaines  River,  together  with 
all  appurtenances,  water  rights  and 
privileges  connected  with  the  Baid  prop- 
erty above  described  ;  also  the  lease- 
hold interest  or  right,  and  all  things 
therewith  connected,  of  the  Central 
Carpet  Lining  Company,  and  the  lease- 
hold interest  and  right  of  William  J. 
Adam,  and  all  fixtures  connected  with 
and  forming  a  part  of  said  property,  as 
heretofore  determined  by  the  supple- 
mental decree  entered  in  this  cause. 

All  of  said  lands  lying  and  being  sit- 
uate in  the  County  of  Will  and  State  of 
Illinois. 


Five  thousand  ($5,000)  dollars  bein? 
compensation  awarded  to  the  Central 
Carpet  Lining  Company  for  its  lease- 
hold interest  in  and  to  a  part  of  said 
premises ;  eleven  hundred  ($1,100)  dol- 
lars being  the  damages  awarded  to  the 
Central  Carpet  Lining  Company  for  re- 
moval of  its  machinery. 

One  thousand  ($1,000)  dollars  being  the 
damages  awarded  to  William  J.  Adam 
for  removal  of  his  machinery. 

Said  sums  aggregating  the  above  men- 
tioned sum  of  seventy-seven  thousand 
one  hundred  ($77,100)  dollars,  to  be  de- 
posited as  aforesaid."  ; 

REPORT  IN  REFERENCE  TO  PAYMENT  OP 
AMOUNTS  HERETOFORE  WITHHELD  FROM 
CONTRACTORS  ON  SECTION  1. 

Mr.  Carter,  Chairman,  presented  a  re- 
port from  the  Committee  on  Finance 
and  Engineering  in  reference  to  the 
payment  of  certain  amounts  heretofore 
withheld  from  Messrs.  Griffiths  & 
McDermott,  contractors  on  Section 
1,  aggregating  the  sum  of  $46,800.00, 
the  report  reviewing  the  circum- 
stances in  detail  and  recommending 
that  the  Clerk  of  the  District  be  author- 
ized to  pay  the  sum  of  $46,800  to  said 
contractors  upon  condition  that  they 
furnish  a  bond  in  the  sum  of  $5,000, 
for  the  protection  of  the  District 
against  the  pending  claim  of  Michael 
Cuculich  and  the  report  was  read. 

Mr.  Smyth,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT : 

"Chicago,  December  6,  1897. 
To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaao: 

Gentlemen — Your  Joint  Committee 
on  Finance  and  Engineering,  since  the 
meeting  of  the  Board  of  Trustees  held 
on  the  24th  day  of  November,  1897,  hav- 
ing investigated  further  into  the  finan- 
cial standing  and  responsibility  of  Grif- 
fiths &  McDermott,  contractors  of  Sec- 
tion 1  of  the  Main  Channel,  begs  leave 
to  submit  this  its  additional  report  re- 
garding the  matter  of  final  payment  to 
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be  made  to  said  contractors.  It  appears 
to  your  Committee,  after  careful  inves- 
tigation and  examination  of  the  finan- 
cial standing  and  commercial  responsi- 
bility of  said  contractors,  that  the  Dis- 
trict would  be  taking  unnecessary  pre- 
cautions by  withholding  from  the  Engi- 
neer's final  certificate  the  aggregate  of 
claims  found  to  be  in  litigation  against 
said  contractors,  in  which  the  District 
had  been  made  a  party  defendant,  up  to 
the  date  of  the  former  meeting  of  the 
Board,  above  referred  to,  at  which  said 
final  payment  was  authorized.  Your 
Committee  believes  these  contractors  to 
be  able  to  take  proper  care  of  said  claim, 
and  to  indemnify  and  save  harmless  the 
District  from  any  judgments  rendered 
thereon.  The  Committee  reports  that  it 
has  been  advised  that  since  the  former 
action  of  the  Board  all  the  damage 
claims  against  said  contractors  have  been 
adjusted  and  settled,  and  that  there  is 
but  one  claim  now  in  litigation  or  pend- 
ing against  said  contractors  to  which 
the  District  has  been  made  party  de- 
fendant. This  claim  is  the  one  of 
Michael  Cuculich  for  $1,300,  against 
which  the  Committee  advises  that  the 
District  will  be  sufficiently  protected  by 
the  execution  of  a  personal  indemnify- 
ing bond  of  $5,000,  furnished  by  said 
contractors  and  to  be  executed  by  them 
individually.  There  is  no  other  claim  now 
pending  against  said  contractors  in  which 
the  District  is  in  any  manner  interested. 
The  Committee  advises,  therefore,  that 
said  bond  of  $5,000  be  received  and  con- 
ditioned in  such  form  as  may  best  pro- 
tect the  District  from  the  claim  of  said 
Cuculich,  above  referred  to. 

Your  Committee,  therefore,  recom- 
mend that  the  President  and  Clerk  of 
the  District  be  authorized  to  pay  to  said 
contractors  the  sum  of  forty-six  thou- 
sand three  hundred  ($46,800)  dollars, 
which  was  heretofore  ordered  by  your 
Honorable  Body  (page -4368  of  Proceed- 
ings) to  be  withheld  from  the  sum  men- 
tioned in  the  final  certificate  of  the  Chief 
Engineer,  upon  the  condition  that  said 
contractors  furnish  a  bond  in  the  sum  of 
five  thousand  ($5,000)  dollars,  as  afore- 
said. 

Respectfully  submitted, 

(Signed)  Z.  K.  Carter, 

Chairman. 

Prank  Wenter. 
Thomas  A.  Smyth, 
J.  C.  Brad  en. 
./.  P.  Mallktte, 
Alex.  .J.  Jones, 
Thomas  Kklly, 

Joint  Committee  on  Finance  and  Engi- 
neering. " 


REPORT   ON   PURCHASE    OF    LAND   FROM 
JOHN  SCOTT. 

Mr.  Carter,  Chairman,  presented  a 
report  from  the  Joint  Committee  on 
Finance  and  Engineering  setting  forth 
that  an  agreement  has  been  reached 
with  John  Scott  for  the  purchase  of  cer- 
tain land,  as  set  forth  in  the  report, 
and  recommending  that  the  Clerk  of  the 
District  be  authorized  and  directed  to 
pay,  on  the  voucher  of  the  Attorney,  to- 
the  said  John  Scott  the  sum  of  $550  in 
full  payment  for  the  land  described;  and 
the  report  was  read. 

Mr.  Carter,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in . 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mai  let  te,  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT  I 

'  'Chicago,  December  20,  1897. 

To  the  Honorable  the  Board  of    Irustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  with  the  persons  hereinafter 
mentioned  for  the  purchase  of  land 
necessary  for  the  corporate  purposes  of 
the  District  at  the  prices  here  stated, 
to  wit: 

From  John  Scott,  the  land  hereinafter 
described  for  the  sum  of  five  hundred 
and  fifty  ($550)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be, 
and  he  is  hereby,  authorized  and  di- 
rected to  pay,  on  the  voucher  of  the  At- 
torney, the  sum  of  five  hundred  and 
fifty  ($550)  dollars  in  full  payment  for 
the  following  described  land,  to-wit : 

• 

A  piece  of  land  forty  (40)  feet  by  one 
hundred  and  thirty  two  (132)  feet, 
known  as  Lot  seventeen  (17)  of  Murphy 
and  Bennitt'd  Subdivision  of  Block  one 
hundred  and  nine  (109),  of  School  Sec- 
tion Addition  to  Joliet,  in  Will  County, 
Illinois,  and  described  on  the  Tract 
Books  of  the  District  as  Tract  Number 
one  hundred  and  twenty-two  (122).  All 
of  said  lands  lying  and  being  situated  in 
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the    County  of  Will  and  State  of  Illi- 
nois. 

Respectfully  submitted, 

(Signed)      %  Z.  R.  Carter, 

Chairman. 

B.  A.  Eckhart, 

Frank  Wenter, 

J.  C.  Hkaden, 

Thos.  A.  Smyth, 

J.  P.  Mallette, 

Thomas  Kelly, 

Alex  .  J.  Jones, 

Joint  Committee  on  Finance  and  Enqi- 
neering:" 

REPORT  ON  MESSAGE  IN  REFERENCE  TGL 
PROGRESS  OP  WORK  AND  FINANCIAL 
CONDITIONS. 

Mr.  Carter,  Chairman,  presented  a  re- 
port from  the  Joint  Committee  on 
Finance  and  Engineering  in  reference 
to,  and  accompanied  by,  the  message 
of  late  President  Kelly,  presented  and  re- 
ferred to  that  Committee  at  the  meet- 
ing held  October  27,  1897  (page  4375  of 
the  Proceedings),  the  report  recommend- 
ing that  the  same  be  placed  on  file  with 
the  Clerk  of  the  District ;  and  the  re- 
port was  read. 

Mr.  Kelly,  seconded  by  Mr.  Carter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

THE  REPORT: 

"  Chicago,  December  20,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  present  here- 
with the  message  of  the  late  President 
of  the  Board  of  Trustees  relating  to  the 
progress  of  the  work  and  the  financial 
conditions  governing  the  scope  of  the 
expenditures  of  the  District.  The  mes- 
sage and  accompanying  statements  as  to 
the  financial  and  other  statistics  ot  the 
District,  revised  to  October  1,  1897,  are 
printed  at  large  in  the  Proceedings  on 
page  4275. 

The  Committee,  having  finished  with 
the  message  and  statements  containing 
the  statistics  of  the  District  thereto  ap- 


pended, recommends  that  the  same  be 
placed  on  file  with  the  Clerk  of  the 
District. 

Respectfully  submitted, 

(Signed)  Z.  R.  Carter, 

Chairman. 
Thomas  Kelly, 
FraskWehtkb, 
Thomas  A.  Smyth, 
Alex.  J.  Jokes, 
J.  P.  Mallkttk, 
B.  A.  Eckhart, 
J.  C.  Bradkn, 

Joint  Committee  on  Finance  and,  JSn^i- 
neerina" 


(Four  enclosures.) 


\ 


tmit- 


APPXyNTMENT  OF  CUSTOPIAN  OF  DISTBKT 
N.     PROPERTY   IN  JOLIET. 

Mr,  Ke^Jy.  Chairman,  presented  a  re- 
port frommfc©  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  a  report  fWkp  the  Attorney  to  tbt 
Committee  in  regard  to  the  necessity  far 
taking  immediatestep*  towards  protect- 
ing and  conserving  property  of  theD» 
trict  in  Joliet;  the  *2pmmittee  report 
recommending  that  Mr\£ohn  W .  Nag 
hoffer  be  appointed  cus»a,an  of  *** 
property,  to  serve  without ^fc*1*0**™??" 
sation,  and  that  the  MarshalLJ*  the  » 
trict  be  directed  to  swear  f"ini  masl 
Sergeant  of  Police  ;  and  the 
read. 

Mr.  Kelly,  seconded  by  Mr.  ^cM** 
moved  that  the  report  of  the 
tee  be  adopted  and    the   recom: 
tions  contained  therein  concurred  u 

The    motion    prevailed   unanimjp^ 
and  it  was  so  ordered. 

The  following  is  V 

THE  REPORT :  \ 

1  'Chicago,  December  17,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicaqo: 

Gentlemen  —  Your    Committee    on 
Engineering  has  received  a  communica- 
tion from    the  Attorney  in    which  he 
states  that  it  has  been  reported  to  him 
that  two  shanties  on  the  Sharp  property 
have  been  torn  down  and  the  material 
taken  away  by  vandals.    That  frequent 
damage  has  been  done  to  the  property 
purchased  or  under  contract  for  pur* 
chase  by  the  District.    It  is  necessary, 
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therefore,  that  immediate  steps  be  taken 
toward  protecting  and  conserving  all  the 
property  which  the  District  is  possessed 
of  or  owns  in  that  locality.  And  the 
Committee  advises  that  some  proper 
person  be  appointed  as  custodian  f«r  all 
of  the  property  belonging  to  the  District 
in  Joliet  with  such  power  and  control 
over  such  property  as  may  be  necessary 
to  protect  it  from  destruction  or  waste. 
Tour  Committee,  therefore,  recommends 
that  Mr.  John  W.  Nadelhoffer,  of  Joliet, 
the  right  of  way  man  of  the  District  in 
Will  County,  be  given  authority  to  guard 
against  and  prevent  the  destruction  or 
waste  of  the  property  of  the  District  in 
Will  County,  and  also  that  he  be  author- 
ized to  represent  the  District  as  custo- 
dian of  its  property  in  the  City  of  Joliet, 
without  extra  compensation,  and  that 
the  Marshal  of  the  District  be  authorized 
and  directed  to  swear  Mr.  Nadelhoffer  as 
a  Sergeant  of  Police. 

Attached  hereto  is  the  communication 
of  the  Attorney  hereto  referred  to. 

Respectfully  submitted, 

(Signed)  Thomas  Kelly, 

Chairman. 

to.  A.  Eckha'rt, 

Alex.  J.  Jones, 

Thomas  A.  Smyth, 

Z.  R.  Carter, 

J.  C.  Br aden, 

Frank  Wenter, 

Wm.  Boldenweck, 

J.  P.  Mallette, 

Committee  on  Engineering." 

(One  enclosure.) 

report  on  claims  of  contractors 
for  sections  g  and  h  for  extra 
work  and  damages. 

Mr.  Kelly,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  the  report  of  the  Chief  Engineer, 
and  communication  and  bill  of  claims 
from  Messrs.  Gahan  &  Byrne,  contract- 
ors on  Sections  Q  and  H;  said  report  of 
the  Chief  Engineer  having  been  pre- 
sented and  referred  to  that  Committee 
at  the  meeting  held  December  8,  1897, 
(page  4389  of  the  Proceedings),  the  Com- 
mittee report  recommending  that  the 
claims  numbering  4,  7  and  8,  aggregat- 
ing $4,827.00  be  allowed,  and  that  the 
remainder  of  said  claims  be  disallowed, 
and  that  the  President  and  Clerk  of  the 


District  be  authorized  and  directed  to 
pay  said  allowed  claims  when  said  con- 
tractors shall  have  filed  with  the  District 
a  proper  receipt  therefor;  and  the  report 
was  read. 

Mr.  Kelly,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"  Chicago,  December  17, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— The  Committee  on  Engi- 
neering, to  whom  was  referred  (page 
48«9  of  Proceedings)  the  several  claims 
for  extras  against  Sections  G  and  H  of 
the  Main  Channel,  filed  with  the  Chief 
Engineer  of  the  District  by  Contractors 
Gahan  &  Byrne,  herewith  reports  to 
your  Honorable  Body  the  action  taken  by 
your  Committee  with  reference  to  each 
of  said  claims.  The  statement  of  claims 
for  extras  by  said  contractors  includes 
altogether  eight  in  number,  and  presents 
a  list  which  makes  it  appear  that  the 
claims  might  be  classified  under  as  many 
different  heads.  They  are  numbered 
from  one  to  eight,  inclusive,  and  com- 
prehend everything  in  the  nature  of  a 
claim  which  the  contractors  allege  to  be 
due  to  them  from  the  District.  Said 
claims  are  tabulated  as  follows: 

Number  one  Is  for  alleged  overhaul  on 
Section  G,  and  amounts  to $18,400  00 

Number  two,  like  number  one,  for 
overhaul  on  Section  H,  amounting  to     2,400  00 

Number  three  is  for  Interest  on  cost  of 
excavating  plant,  from  August,  1896, 
to  October  1, 1897,  and  amounts  to..      1,099  00 

Number  four  Is  also  for  interest  on 
cost  of  another  excavating  plant, 
and  amounts  to" 897  00 

Number  five  Is  for  the  cost  of  install- 
ing and  operating  an  "extra"  pump- 
ing plant  on  Section  H 8,550  00 

Number  six  for  filling  and  leveling  up 
berm  where  it  orossed  Nlckerson 
Ditch  on  Section  II 460  00 
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Number  seven,  for  labor  in  repairing 
cross  leveo  between  Sections  G  and 
F,  during  flood  of  December,  1895.. .  .$      230  00 


Number  eight,  for  labor  done,  as  con- 
tractors allege,  to  prevent  incline 
spoil  bank  from  sliding  Into  Main 
Channel 


4,900  00 


In  the  aggregate,  these  claims  foot  up 
a  total  of  twenty -five  thousand  seven 
hundred  and  thirty-six  ($25,736:00)  dol- 
lars. 

In  discussing  the  propriety  of  these 
claims  with  the  Chief  Engineer  of  the 
District,  the  Committee  have  gone  ex- 
haustively into  the  merits  of  each  one 
and  finds  from  an  examination  of  the 
contracts  of  the  District,  with  said  con- 
tractors for  the  work  upon  said  sections, 
that  nearly  all  of  these  claims  for  ex- 
tras are  covered  by  the  provisions  of 
said  agreement  as  a  part  of  the  original 
work  upon  said  sections.  While  the 
Committee  has  determined  to  disallow 
the  greater  number  of  these  claims,  it 
has  decided  to  recognize  the  justness  of 
the  few  which  have  received  the. ap- 
proval of  the  Chief  Engineer.  These 
are  number  4,  amounting  to  $687,  for 
interest  on  account  of  excavating 
machinery  kept  on  Section  H  to  exca- 
vate the  Santa  Fe  right  of  way;  number 
7,  amounting  to  $280,  for  repairing  cross 
levee  between  Sections  G  and  H,  to  pre- 
vent flooding  Section  G  at  the  time  Sec- 
tion F  was  flooded,  and  number  8,  for 
labor  done  to  prevent  the  incline  spoil 
bank  from  sliding  into  the  Main  Chan- 
nel. This  last  claim  is  for  $4,300.  The 
Engineer  recommends  that  the  claim, 
number  7,  for  $230  be  charged  to  Weir, 
McKechney  &  Co.,  contractors  on  Sec- 
tion F. 

Your  Committee,  therefore,  recom- 
mends that  the  claim  for  extras  so  filed 
by  said  contractors,  Gahan  &  Byrne,  be 
disallowed,  excepting,  however,  num- 
bers 4,  7  and  8,  which  are  specified 
herein,  and  that  these  be  allowed,  the 
recommendations  of  the  Chief  Engineer 
concurred  in,  and  the  President  and  the 
Clerk  of  the  District  be  authorized  and 
directed  to  pay  said  claims  when  said 
contractors  shall  have  filed  with  the 
District  proper  receipts  therefor. 

Appended  hereto  is  the  report  of  the 
Chief  Engineer  of  the  District  with 
reference  to  said  claims,  and  the  tabu- 


lated statement   thereof   filed  by   said 
contractors. 

Respectfully  submitted, 

(Signed)  Thomas  Kelly, 

Chairman. 

Alex.  J.Jones, 

B.  A.  Eckhabt, 

J.  P.  Mallrtte, 

Wm.  Boldknweck, 

Thomas  A.  Smyth, 

J.  G.  Braden, 

Frank  Wbnter, 

Z.  R.  Carter. 

Committee  on  Engineering." 

(Three  enclosures.) 

REDUCTION   OP  BOND   OP   CONTRACTORS 
FOR  SECTIONS  10  AND  D. 

Mr.  Kelly,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  a  communication  from  Messrs.  E.  D. 
Smith  &  Co.,  contractors  for  Sections  10 
and  D,  in  regard  to  reduction  of  the 
original  bonds  given  by  them  on  said 
sections;  the  report  recommending  that 
the  sureties  on  said  original  bonds  be 
released  when  said  contractors  shall 
have  filed  new  bonds  in  lieu  thereof  in 
the  sum  of  $5,000  on  each  of  said  sec- 
tions, the  same  to  be  subject  to  the 
approval  of  the  Committee  on  Finance; 
the  principals,  however,  to  remain  liable 
on  said  original  bonds;  and  the  report 
was  read. 

Mr.  Kelly,  seconded  by  Mr.  Smyth, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs. Bolden week,  Braden, Carter,  Eck- 
hart, Jones,  Kelly,  Mallette,  Smyth  and 
Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT: 

"Chicago,  December  30, 1897. 

To  the  Honorable  the  Board  of  Trustee* 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Committee  on  Engi- 
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neering  having  had  under  consideration 
the  request  of  E.  D.  Smith  &  Co.,  con- 
tractors on  Sections  10  and  D  of  the  Main 
Channel,  for  the  release  of  the  sureties 
on  the  bonds  for  one  hundred  thousand 
($100,000)  dollars  on  Section  10,  and  for 
seventy- five  thousand  ($75,000)  dollars  on 
Section  D,  originally  given  by  said  con- 
tractors on  Sections  10  and  D,  respect- 
ively, of  the  Main  Channel,  respectfully 
advises  your  Honorable  Body  that  your 
Committee  believe  said  request  might, 
without  entailing  legal  responsibility  on 
the  part  of  the  District,  be  complied 
with. 

Your  Committee,  therefore,  recom- 
mends that  said  contractors,  E.  D.  Smith 
<fc  Co.,  be  required  to  execute  to  the 
Sanitary  District  a  bond  in  the  penal  sum 
of  five  thousand  ($5,000.00)  dollars  upon 
each  of  said  Sections  10  and  D,  with 
sureties  upon  each  of  said  bonds,  to  be 
approved  by  the  Finance  Committee,  and 
conditioned  as  said  original  bonds  of  one 
hundred  thousand  ($100,000)  dollars  on 
Section  10,  and  seventy-five  thousand 
($75,000)  dollars  on  Section  D,  and  that 
the  sureties  on  said  original  bonds  upon 
each  of  said  Sections  10  and  D,  respect- 
ively, shall  be  released  when  said  new 
bonds  of  five  thousand  f$%000)  dollars 
shall  be  approved  by  said  Finance  Com- 
mittee, and  on  filing  the  same  with  the 
District  in  lieu  of  said  original  bonds 
upon  each  of  said  Sections  10  and  D, 
respectively,  but  that  the  principals 
upon  said  original  bonds  upon  each  of 
said  sections  shall  remain  liable  thereon. 

Attached  hereto  is  the  communication 
of  E.  D.  Smith  &  Co. 

Respectfully  submitted, 
(Signed)  Thomas  Kelly, 

chairman. 
Z.  R.  Carter, 
Frabk  Wenter, 
Alex.  J.  Jones, 
Thomas  A.  Smyth, 
J.  P.  Mallette, 
Wm.  Boldenweck, 
Committee  on  Engineering" 
(One  enclosure). 

OPINION  IN  REFERENCE  TO  RIGHT  TO 
LEVY  SPECIAL  ASSESSMENT  FOR  CON- 
STRUCTION OF  DRAIN  FOR  IMPROVE- 
MENT OF  STOCK  YARDS  SLIP. 

Mr.  Kelly,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, transmitting  a  report  from  the  At- 
torney of  the  District  to  said  Committee, 
the  same  being  an  opinion  in  reference 


to  the  right  of  the  District  to  levy  a 
special  assessment  for  construction  of  a 
drain  designed  temporarily  to  improve 
and  benefit  the  Stock  Yards  Slip  or 
branch  of  the  Chicago  River;  the  report 
recommending  that  said  opinion  be 
printed  in  full  in  the  proceedings  of  this 
meeting,  and  the  report  was  read. 

Mr.  Kelly,  seconded  by  Mr.  Jones, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

The  following  is 

THE    REPORT  : 

"Chicago,  December  20, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen— The  Committee  on  En- 
gineering having  requested  of  the  At- 
torney an  opinion  on  the  question  of  the 
right  of  the  District  to  levy  a  special  as- 
sessment for  the  construction  of  a  drain 
designed  primarily  to  improve  and  ben- 
efit the  Stock  Yards  Slip  or  Branch  of 
the  Chicago  River,  respectfully  reports 
to  your  1  Honorable  Body  the  opinion  of 
the  Attorney  as  prepared  by  him  upon 
said  question  advising  your  Committee 
"that  where  a  drain  or  improvement  is 
sought  to  be  constructed  for  the  express 
benefit  and  sole  relief  of  a  given  locality 
and  the  benefits  to  be  derived  are  of  a 
special  and  not  general  character,  the 
cost  of  such  improvement  can  be  raised  by 
this  District  wholly  or  in  part  by  special 
assessment." 

In  presenting  herewith  the  opinion  on 
said  question  the  Committee  respectfully 
recommends  that  it  be  printed  in  full  in 
the  proceedings  of  this  meeting. 

Respectfully  submitted, 

( Signed )  Thomas  Kelly, 

Chairman. 

B.  A.  Eckhart, 

Z.  R.  Carter, 

Thomas  A.  Smyth, 

Frank  Wenter, 

Alex.  J.  Jones, 

Jos.  C.  Braden, 

J.  P.  Mallette, 

Wm.  Boldenweck, 
Committee  on  Enqineering." 

(One  enclosure.) 
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The  following  is 

THE  OPINION  OP  THE  ATTORNEY: 

"Chicago,  December  18,  1807. 

To  the  Honorable,  the    Committee   on 
Engineering:: 

Gentlemen— The  opinion  of  the  At- 
torney has  been  requested  "as  to  the 
right  of  the  District  to  levy  a  special 
assessment  for  the  construction  of  a 
drain  designed  primarily  to  improve  and 
benefit  the  Stock  Yards  Slip  or  Branch  of 
the  Chicago  River." 

The  legislative  act  creating  the  Sani- 
tary District  confers  the  general  power 
to  defray  the  expense  of  any  improve- 
ment made  by  it  in  the  execution  of  the 
powers  granted  by  special  assessment  or 
by  general  taxation  or  partly  by  one  and 
partly  by  the  other.  It  is  provided,  how- 
ever, that  in  no  case  shall  any  propertv 
be  assessed  more  than  it  will  be  benefited 
by  the  improvement  for  which  the  assess- 
ment is  levied. 

The  right  to  levy  a  special  assessment 
is  based  entirely  upon  special  benefits  to 
be  derived  by  the  proposed  improve- 
ment. 

The  test  is,  as  laid  down  by  our  courts, 
does  the  property  assessed  receive  a 
special,  direct  benefit  other  and  beyond 
what  is  received  by  the  public  or  prop- 
erty in  general  by  the  proposed  improve- 
ment? 

Whether  in  a  given  case  a  proposed 
improvement  is  of  that  character  that  it 
can  or  should  be  made  by  special  assess- 
ment, is  a  question  of  fact  more  than  of 
law. 

All  improvements  are  to  some  extent 
of  general  benefit,  but  the  theory  of 
special  assessment  is  based  upon  special 
or  direct  benefits  to  a  certain  locality 
other  and  beyond  those  conferred  upon 
the  whole  community. 

Whether  the  effect  of  the  proposed  im- 
provement is  local  or  general,  deter- 
mines largely  the  question  of  the  method 
of  raising  the  cost  by  special  assessment 
or  general  taxation. 

I  am  of  the  opinion,  therefore,  that  in 
a  case,  such  as  the  one  contemplated 
here,  where  a  drain  or  improvement  is 
sought  to  be  constructed  for  the  express 
benefit  and  sole  relief  of  a  given  locality, 
and  the  benefits  to  be  derived  are  of  a 
special  and  not  general  character,  as  in- 
dicated above,  the  cost  of  such  improve- 
ment can  be  raised  by  this  District 
wholly  or  in  part  by  special  assessment. 

Respectfully  submitted, 

(Signed)  Fredk.  W.  C.  Hayes, 

•  Attorney." 


REPORT  IN  REFERENCE  TO  AGREEMENT 
WITH  CHICAGO,  ROCK  ISLAND  &  PACIFIC 
RAILWAY  COMPANY  FOR  CROSSING 
RIGHT  OF  WAY  AT  JOLIET. 

Mr.  Kelly,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing with  reference  to,  and  accompanied 
by,  a  form  of  proposed  agreement  be- 
tween the  Sanitary  District  and  the 
Chicago,  Rock  Island  and  Pacific  Railway 
Company  for  permission  to  the  District 
to  cross  said  company's  right  of  way  at 
Joliet;  the  report  setting  forth  that  the 
agreement  contemplates  certain  excava- 
tion of  the  existing  roadbed,  and  also 
includes  an  agreement  on  the  part  of 
the  railway  company  to  remove  certain 
tracks  and  switches,  and,  in  considera- 
tion of  these  covenants,  an  agreement 
on  the  part  of  the  District  to  construct  a 
new  extra  span  of  bridge  across  the  river 
at  a  point  designated,  the  reconstruction 
of  the  roadbed  of  said  railway  company, 
and  the  payment  of  an  indemnity  to  the 
railway  company  for  the  cost  of  ordi- 
nary repairs  and  maintenance  of  the 
proposed  additional  span,  and  recom- 
mending that  the  President  and  Clerk  of 
the  District  be  authorized  to  execute 
said  agreement,  in  the  form  submitted 
herewith,  when  same  shall  have  been 
executed  by  Baid  railway  company;  and 
the  report  was  read. 

Mr.  Kelly,  seconded  by  Mr.  Braden, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Kelly,  Mallette,  Smyth  and 
Wenter — eight.  Nays — none.  "Excused 
and  not  voting — Mr.  Jones — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  REPORT . 

,f  Chicago,  December  17,  1897. 

To  the   Honorable,    the  Board  of  Trus- 
tees of  the]Sanitarij  Distinct  of  Chicago: 

Gentlemen— In  the  matter  of  the  pro- 
posed  agreement  between  the  District 
and  the  Chicago,  Rock  Island  and  Pa- 
cific Railway  Company  for  permission  to 
the  District  to  cross  said  company's  right 
of  way  at  Joliet.  the  Committee  on  En- 
gineering herewith  reports  that  it  has 
caused  to  be  prepared  the  form  of  agree- 
ment with  said  railway  company,  which 
is  herewith  transmitted  for  the  approval 
of  your  Honorable  Body.  The  agree- 
ment contemplates   the   excavation  of 
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the  existing  roadbed  of  the  railway  com- 
pany at  the  easterly  end  of  its  present 
bridge  across  the  Desplaines  River,  to 
the  end  that  the  Desplaines  River  at 
that  point  may  be  widened  and  deepened 
to  conform  to  the  plans  prepared  and  on 
file  in  the  Engineering  Department  of  the 
District.  It  also  includes  an  agreement 
on  the  part  of  the  railway  company  to 
remove  all  tracks,  switches  and  spur 
tracks  now  existing  upon  lands  which 
have  or  shall  have  become  the  property 
of  the  District.  In  consideration  of 
these  covenants  on  the  part  of  the  rail* 
way  company,  the  District  shall  under- 
take to  construct  a  new  extra  span  of 
bridge  sufficient  to  connect  and  carry 
the  company's  two  main  tracks  across 
the  river  at  the  point  designated,  and 
also  shall  undertake  to  reconstruct  the 
roadbed  of  said  railway  company  at 
that  point  in  the  manner  indicated  upon 
the  plans  and  specifications  prepared  by 
the  Engineering  Department  and  made 
a  part  of  said  form  of  agreement.  The 
District  shall  also  agree  to  pay,  as  an 
indemnity  to  the  railway  company  for 
the  cost  of  ordinary  repairs  and  main- 
tenance of  the  proposed  additional  span, 
a  certain  percentage  to  be  determined 
by  the  parties  upon  the  annual  cost  of 
maintaining  said  structure. 

Inasmuch  as  this  agreement  will  facil- 
itate the  acquirement  of  the  property 
to  be  used  by  the  District  in  deepening 
and  widening  the  Desplaines  River  the 
Committee  advises  that  the  same  be 
adopted  in  the  form  submitted  herewith. 

Your  Committee,  therefore,  recom- 
mends that  the  President  and  Clerk  of 
the  District  be  authorized  and  em- 
powered to  enter  into  said  agreement 
with  said  railway  company  in  the  form 
herewith  submitted,  when  the  same 
shall  have  been  signed  and  executed  by 
the  said  railway  company. 

Attached  hereto  and  made  part  hereof 
is  the  agreement  herein  referred  to. 

Respectfully  submitted, 
(Signed)  Thomas  Kelly, 

Chairman. 
Jos.  C.  Bradkn, 
Frank  Wenter, 
B.  A.  Eckhabt, 
Thomas  A.  Smyth, 
Wm.  Boldenweck, 
Committee  on  Engineering," 


The  following  is 

THE  FORM  OP  AGREEMENT. 

"Ihis  Agreement,  Made  and  entered 


into  this day  of 189. .,  by 

and  between  the  Sanitary  District  of 
Chicago,  party  of  the  first  part,  and  the 
Chicago,  Rock  Island  and  Pacific  Rail- 
way Company,  party  of  the  second  part, 

Witnesseth,  That,  whereas,  the  party  of 
the  first  part,  hereinafter  called  the  San. 
itary  District,  is  about  to  improve, 
deepen  and  widen  the  Desplaines  River 
through  the  City  of  Joliet,  as  it  is  em- 
powered to  do  under  the  Act  of  the 
Legislature  of  the  State  of  Illinois,  en- 
titled "An  Act  to  create  Sanitary  Dis- 
tricts and  to  remove  obstructions  from 
the  Desplaines  and  Illinois  Rivers,"  ap- 
proved May  29th.  1889;  and 

Whereas,  In  the  prosecution  of  its 
plans  for  such  improvement  it  is  neces- 
sary to  increase  the  width  and  depth  of 
the  said  Channel  where  it  is  crossed  by 
the  right  of  way  and  tracks  of  the  sec- 
ond party,  hereinafter  called  the  rail- 
way company ;  now,  therefore,  this 
agreement  witnesseth: 

Article  I, 

That  the  Railway  Company  consents 
to  the  said  proposed  changes  under  and 
subject  to  the  terms  and  conditions 
herein  expressed;  and  in  consideration 
of  the  performance  of  all  of  the  cove- 
nants, agreements  and  undertakings  of 
the  Sanitary  District,  hereinafter  con- 
tained, the  railway  company  covenants 
and  agrees  as  follows: 

Section  1.  The  Sanitary  District  may 
enter  upon  the  right  of  way  and 
lands  of  the  railway  company  and 
may  excavate  its  existing  roadbed 
at  the  easterly  end  of  its  present 
bridge  across  the  Desplaines  River 
to  the  depth  shown  upon  the  plan 
and  profile  hereto  attached  and 
marked  Exhibit  "A,"  and  may  substi- 
tute  therefor  a  bridge     having  a  span 

of feet,  which  said  bridge 

shall  be  built  upon  plans  to  bo  approved 
by  the  Engineer  of  the  Railway  Com- 
pany under  whose  supervision  and  di- 
rection the  work  shall  be  executed ;  and 
the  materials  and  workmanship  enter- 
ing into  its  construction  shall  conform 
to  the  standard  specifications  adopted  by 
the  railway  company  and  the  sub- 
structure of  said  bridge  shall  be  de- 
signed and  built  to  carry  the  super- 
structure for  the  three  tracks,  and  the 
masonry  shall  be  so  proportioned  as  to 
admit  of  its  being  carried  up  hereafter 
to  an  additional  height  of  seven  (7)  feet 
above  present  requirements. 

Section  2.  The  said  work  shall  be 
carried  on  at  such  times  and  in  such 
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manner  as  not  to  interrupt  or  delay  the 
trains  or  operations  of  the  Railway  Com- 
pany. 

Section  8.  The  said  Railway  Com- 
pany shall  have  the  right  at  any  time 
hereafter  to  construct  and  maintain  at 
its  own  cost  and  expense  such  additional 
sub  and  superstructures  as  can  be  erected 
upon  its  right  of  way  over  the  additional 
width  of  Channel  to  be  created  by  the 
Sanitary  District. 

Section  4.  The  railway  company 
will  remove  all  side  tracks,  switches  or 
spur  tracks  now  existing  upon  lands 
which  have  or  shall  have  become  the 
property  of  the  Sanitary  District,  by 
purchase  or  condemnation,  provided  the 
materials  in  same  are  the  property  of 
the  railway  company,  and  also  will  sur- 
•  render  and  release  all  right  of  possession 
to  the  lands  occupied  by  said  tracks. 

Article  II. 

That  the  Sanitary  District,  in  consid- 
eration of  the  covenants,  agreements  and 
undertakings  of  the  railway  company 
herein  contained,  does,  on  its  part,  cov- 
enant and  agree  as  follows: 

Section  1.  The  Sanitary  District  will, 
at  its  own  expense,  and  within  eighteen 
{18)  months  from  the  date  hereof,  make 
and  pay  for  the  new  extra  span  of  bridge 
to  carry  the  two  main  tracks  of  the  rail- 
way company  and  excavation  of  the 
roadbed  of  the  railway  company,  herein- 
before proposed  and  outlined,  as  shown 
upon  the  map  and  profile  marked  Ex- 
hibit "A." 

The  Sanitary  District  will  pay  all  ex- 
penses of  every  name  and  nature  for 
temporary  or  permanent  work  done 
under  this  agreement  and  the  Sanitary 
District  shall  and  will  relieve  the  rail- 
way company  and  save  it  harmless  from 
all  claims  for  damage  or  cause  of  action 
arising  out  of,  or  attributable  to,  any- 
thing that  shall  be  done  in  pursuance  of 
this  agreement,  or  in  effecting  the 
changes  herein   proposed. 

Section  2.  The  Sanitary  District  shall, 
upon  the  completion  of  the  additional 
span  herein  provided  for,  and  withiu  the 
period  of  twenty  (20)  months  from  the 
date  hereof,  pay  to  the  railway  company 
as  an  indemnity  for  the  cost  of  ordinary 
repairs  and  maintenance  of  the  proposed 
additional  span,  including  cross- ties  and 
guard  rails  thereon,  as  a  consideration 
for  the  railway  company  assuming  all 
liability  for  natural  depreciation  of,  and 
accident  to,  the  said  structure,  a  sum  of 
money,  in  cash,  equal  to  twenty  times 


the  amount  of  estimated  annual  cost  of 
the  following  items: 

(a)  For  the  annual  cost  of  cleaning 
and  painting  three  one-hundredths  (.08) 
of  one  cent  per  pound,  computed  on  the 
whole  weight  of  metal  contained  in  said 
structures,  not  including  track  material. 

(b)  For  the  annual  cost  of  renewing 
cross  ties  and  guard  rails  on  said  struc- 
tures, five  dollars  per  thousand  feet  (B. 
M.),  computed  on  all  the  lnmber  in  said 
cross  ties  and  guard  rails. 

(c)  For  the  annual  cost  of  general  in- 
spection and  minor  repairs,  twenty  (20) 
cents  per  lineal  foot,  computed  on  the 
entire  length  of  said  structure. 

(d)  For  annual  depreciation  in  value 
and  liability  to  accident;  one  and  one- 
half  (\}4)  per  cent  of  the  cost  of  all 
metal  in  the  said  structure  erected  in 
place. 

The  amount  of  the  four  items  men- 
tioned above  shall  be  verified  by  the  re- 
spective chief  engineers  of  the  parties 
hereto. 

The  railway  company  shall  be  the  sole 
and  exclusive  owner  of  the  said  struct- 
ure, and  shall  have  entire  charge  of  and 
control  over  the  same,  but  until  the  pay* 
ment  above  provided  for  shall  have  been 
made,  the  Sanitary  District  shall,  at  its 
own  expense,  maintain  the  said  structure 
in  good  condition. 

The  Sanitary  District  will  pay  to  the 
railway  company  the  cost  of  removing 
such  tracks  and  switches  as  are  covered 
by  this  agreement,  and  also  the  cost  of 
relaying;  the  same  wherever  reconstruc- 
tion is  made  necessary  in  carrying  out 
the  plans  covered  by  this  agreement. 

Section  3.  This  agreement  shall  be 
binding  upon,  and  inure  to  the  respective 
successors  and  assigns  of,  the  parties 
hereto. 

In  Witness  Whereof,  The  parties  hereto 
have  caused  these  presents  to  be  signed 
by  their  respective  Presidents,  and  their 
corporate  seals  to  be  hereunto  affixed, and 
duly  attested,  the  day  and  year  first 
above  written." 

ORDER  IN  REFERENCE  TO   USE   OF  DES- 
PLAINES  VALLEY  LIMESTONE. 

Under  the  head  of  new  business  Mr. 
Mallette,  seconded  by  Mr.  Jones,  moved 
the  adoption  of  the  following 

ORDER: 

"Ordered,  That  it  be  the  policy  of  this 
Board  to  encourage  the  use  of  Desplaines 
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Valley  limestone  on  all  bridges  and  other 
works  along  our  Channel  involving  the 
use  of  stone,  and  that  the  Chief  Engineer 
of  the  Sanitary  District  be  directed  to 
comply  with  this  policy  in  the  prepara- 
tion of  all  specifications  and  letting  of 
all  contracts  except  where  otherwise 
ordered  by  the  Committee  on  Engineer- 
ing." 

The  motion  prevailed  unanimously 
and  the  President  declared  the  order 
adopted. 

RESOLUTION  IN  EULOGY   OP   HON.  WASH- 
INGTON HESING. 

Under  the  head  of  new  business  Mr. 
Wenter  presented  and  seconded  by  Mr. 
Mallette.  moved  the  adoption  by  a  rising 
vote  of  the  following 

resolution: 

"Whereas,  On  December  18,  1897, 
Hon.  Washington  Hesing  died  suddenly 
at  his  home  in- this  city.  In  the  midst 
of  a  busy  and  active  life  he  was  called 
to  rest.  A  man  of  ceaseless  energy,  of 
commanding  presence,  of  strong  will 
and  of  an  ardent  nature,  nevertheless 
he  fell  asleep  like  a  child  worn  from 
play.  Death  stole  upon  him  unawares 
as  he  'lay  down  to  pleasant  dreams.1 

We  recognize  in  Washington  Hesing  a 
representative  citizen  of  Chicago,  a  true 
example  of  this  great  and  cosmopolitan 
metropolis.  His  death  is  truly  a  per- 
sonal loss  to  the  entire  community. 

In  him  Chicago  and  the  Sanitary  Dis- 
trict mourn  the  loss  of  a  stalwart 
champion  and  a  stanch  advocate. 

In  recognition  of  his  useful  and  active 
life,  the  efficiency  of  his  official  career, 
and  as  a  tribute  to  the  worth  and  man- 
hood of  Washington  Hesing,  be  it 
hereby 

Resolved,  That  this  memorial  be 
spread  upon  the  records  of  this  District 
and  a  copy  thereof  transmitted  to  his 
widow  as  a  testimonial  of  sympathy." 

The  motion  prevailed  unanimously  and 
the  President  declared  the  resolution 
adopted. 


CLOSING  OP  OFFICES  ON  CHRISTMAS   AND 
NEW  YEAR'S. 

Mr.  Jones,  seconded  by  Mr.  Braden, 
on  behalf  of  the  Committee  on  Labor, 
moved  that  the  offices  of  the  District  be 
closed  on  Christmas  Day,  the  25th  of 
December,  1897,  and  New  Year's  Day, 
January  1,  181M,  and  that  all  the  em- 
ployes of  the  District,  including  the  Po- 
lice Department,  be  given  a  holiday  as 
far  as  practicable. 

On  roll-call  the  vote  stood:    Yeas — 
Messrs.    Boldenweck,    Braden,     Carter, 
Eckhart,    Jones,    Mallette,   Smyth    and 
,  Wenter — eight.    Nays— none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

PRESENTATION  OF  BIDS  FOK  SUPPLYING 
AND  ERECTING  CERTAIN  SUB  AND 
SUPERSTRUCTURES  FOR  BRIDGES. 

The  President  then  announced  that  in 
conformity  with  the  advertiement  invit- 
ing "bids  for  supplying  and  erecting  sub- 
structures for  P.,  C.,C.  &  St.  L.  Rv.  Co.; 
C.  &  N.  P.  R.  R.  Co.,  and  U.  S.  Y.  &  T. 
Cor.  Bridge  on  Section  "O"  near  Camp- 
bell avenue,"  "for  supplying  and  erect- 
igg  superstructure  for  the  same,"  and 
also  "superstructure for  the  A.,  T.  &.  8. 
F.  Rv.  Co's.  Bridge  at  west  end  of  Section 
"N,"  and  "superstructure  for  A  .  T.  &  F. 
Co's.  Ry.  Bridge  near  east  end  of  Section 
iG,,M  duly  published,  giving  sixty  days 
notice  as  required  by  the  Sanitary  Dis- 
trict Act.  the  Board  would  now  proceed 
to  open  bids  received  in  response  to  the 
same. 

The  Clerk  then  presented  and  opened 
the  bids  received  as  shown  hereafter*. 

During  the  reading  of  the  bids  Mr. 
Bol  den  week  called  Mr.  Mallette  to  the 
Chair. 

At  the  conclusion  of  the  reading  of 
the  bids,  Mr.  Kelly,  seconded  by  Mr. 
Eckhart,  then  moved  that  the  bids  just 
received  be  compiled,  summarized  and 
tabulated  by  the  Chief  Engineer  and  re- 
ferred to  the  Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 


J 
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The  following  is 

THE  SCIIEDULE  OP  BIDS  FOR  SUPPLYING  AND  ERECTING  SUBSTRUCTURE  FOR 
P.,  C.f  C.  &  St.  L.  RY.  CO.,  C.  &  N.  P.  R.  R.  CO.  AND  U.  S.  Y.  &  T.  CO.'S  BRIDGE  OX 
SECTION  uO,"  NEAR  CAMPBELL  AVENUE : 

Opened  December  2f,  1897.         • 


fc  *  C 

o  <  u 

o 

o      w 


1 
2 
3 

4 

5 

♦6 

r» 
I 

8 

9 

10 

11 

•12 


NAME  AND  ADDRESS  OF  BIDDER. 


A.  J.  Tullock,  Leavenworth,  Kas.,  and  Chicago,  111 

Chicago  Star  Construction  and  Dredging  Company,  Chicago,  111 

Jonathan  Clark  &  Sons  Company,  Chicago,  111 

Hayes  Bros,  Janesville,  Wis 

Shailer  &  Sehniglau  Company,  Chicago,  111 

C.  L.  Strobel,  Chicago,  111. 

MoArthur  Bros.  Company  and  Winston  &  Co.,  Chicago,  111 

J.  S.  Patterson  Construction  Company  and  Hausler  &  Lutz  Towing  and  Dock 

Company,  Chicago,  III 

The  Griffiths  &  MoDermott  Construction  Company,  Chicago,  111 

Benezette  Williams,  Chicago,  111 

Lydon  &  Drews  Company,  Chicago,  111 

Scherzer  Rolling  Lift  Bridge  Company,  Chicago  111 


o 


g5§a 

oogse 


Q* 


3,000  00 
3,000  00 
3,000  00 
3,000  CO 
8,000  00 
8,000  00 
3tCO0  00 

3.000  00 
3,000  00 
3,000  00 
3,000  00 
8,000  00 


*  No  6  of  this  list  being  a  bid  on  competitive  plans  accompanying  same,  and  embracing  a  bid  on 
superstructure.  Is  Identical  with  the  bid  from  the  same  party,  listed  among  the  bids  received  this  day 
on  miperstructures,  and  numbered  In  the  list  of  superstructure  bids  as  No.  12.  Similarly,  No.  19  of 
this  list  is  identical  with  bid  from  same  party,  received  this  day  on  superstructure,  and  numbered  In 
the  list  of  superstructure  bids  as  No.  14. 

These  bids  both  being  on  plans  embracing  novel  features,  it  will  require  some  days  to  compile, 
summarize  and  tabulate  In  detail,  and  for  that  reason  It  has  been  found  impracticable  to  give  them 
In  detail  at  this  time  so  as  to  show  a  comparison  of  oo&t. 


The  following  is 

THE  SCHEDULE  OP  BIDS  FOR  SUPPLYING  AND  ERECTING  SUPERSTRUCTURES  FOR  THE 
P.,  C,  C.  A  ST.  L.  Ry.  CO.;  C.  &  N.  P.  R.  R.  CO,  AND  U.  S.  Y.  &  T.  CO.'S  BRIDGE  ON  SECTION 
liO"  NEAR  CAMPBELL  AVE.,  AND  A..  T.  &  S.  P.  RY.  CO.'S  BRIDGE  AT  WEST  END  OF 
SEC.  "N"  AND  A.,  T.  &  S.  P.  RY.  CO.'S  BRIDGE  NEAR  EAST  END  OF  SEC.  "G." 

Opened  December  25,  1807. 


m       Q 

*•  *  - 

O  <  K 


NAME  AND  ADDRESS  OF  BIDDER. 


C 
SB 


1 

2 
3 
4 
3 

t6 

r» 
4 

8 

9 

10 

11 

♦12 


13 
♦14 


The  King  Bridge  Co.,  Cleveland,  O 

The  Toledo  Bridge  Co.,  Toledo,  O 

Detroit  Bridge  and  Iron  Works,  Detroit.  Mich 

Elmlra  Bridge  Co.,  Ltd.,  Elmira,  N.  Y 

The  Penna  Steel  Co..  Steelton,  Pa. 

Edge  Moor  Bridge  Works,  Wilmington,  Del 

A.  J.  Tullock,  Leavenworth,  Kas.,  and  Chicago.  Ills.., 
New  Jersey  Steel  and  Iron  Company,  Trenton,  N.  J... 

American  Bridge  Works,  Chicago,  111 

The  J.  G.  Wagner  Company,  Milwaukee,  Wis 

Wisconsin  Bridge  and  Iron  Company,  Milwaukee,  Wis 
C.  L.  Strobel,  Chicago,  111 

The  Carnegie  Steel  Company,  Ltd.,  Pittsburgh,  Pa. . . . 
Scherzer  Rolling  Lift  Bridge  Co.,  Chicago,  111 


AMOXTKT  OF 
CHECK  DE- 
POSITED WITH 
BED. 


$11,000  00 

6,000  00 
11,000  00 
11,000  00 
11,000  00 
11,000  00 
6,000  00 
5,000  00 
11,000  00 
11,000  00 
6,000  00 
See  Schedule 
of  Substruc- 
ture bids. 

11.000  00 
See  Schedule 
of  Substruc- 
ture bids. 


•Accompanied  by  competitive  plans. 

tNo.  6  in  order  or  reoeption  of  this  list  embracing  a  bid  on  superstructure  on  regular  plans  and 
also  on  competitive  plans  of  novel  features  accompanying  same,  It  will  require  some  days  to  com- 
pile, summarize  and  tabulate  In  detail  as  to  the  competitive  bid  and  for  that  reason  it  has  been 
found  practicable  to  give  the  competitive  part  In  detail  at  this  time  so  as  to  show  a  comparison  of 
cost. 
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The  following  are 

THE  BIDS  IN  DETAIL  FOR  SUPPLYING  AND  ERECTING  SUPERSTRUCTURE  FOR  P.,  C,  C. 

a  »r   p   t>    p  nn    ftrcn  u.  R.  V.  Aj  T.  CO.'S  BRIDGE  ON  8ECTION  "O," 


n.  p.  : 

ied  Dec 


hied  1 

(f) 


,  30-35  f  I 
)  lin.  ft. 


Tola 


S  1.898 
1.ft37 
l,39rt 
09 
1,398 
2.796 
1,048 
1,887 
1,817 
978 


December  22,]  /  4431 [1887. 

The  following  is 

THE     SCHEDULE     OP   BIDS   FOR     SUPPLYING     AND     ERECTING     SUBSTRUCTURE    FOR 


jouo«««*  Aiwuiug  litib  x» tugo  uv.,  V/tiiuugu,  in > 1366  SCtlCdUlO 

of  Substruc- 
I  turo  bids. 


♦Accompanied  by  competitive  plans. 

tNo.  6  in  order  of  reception  of  this  lint  embracing  a  bid  on  superstructure  on  regular  plans  and 
also  on  competitive  plans  of  novel  features  accompanying  same,  It  will  require  some  days  to  com- 
pile, summarize  and  tabulate  lu  detail  as  to  the  competitive  bid  and  for  that  reason  It  has  been 
found  practicable  to  give  the  competitive  part  in  detail  at  this  time  so  as  to  show  a  comparison  of 
i*  cost. 
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The  following  are 

THE  BIDS  IN  DETAIL  FOR  SUPPLYING  AND  ERECTING  SUPERSTRUCTURE  FOR  P.,  C,  C. 
&  ST.  L.  RY.  CO.,  C.  &  N.  P.  R.  R.  CO.  AND  U.  S.  Y.  &  T.  CO.'S  BRIDGE  ON  SECTION  "O," 
NEAR  CAMPBELL  AVENUE. 

In  Order  of  Magnitude,  Lowest  Bid  First,  Opened  December  2£,  1897. 


I 

• 

i   ■ 

« 

°S 

8 

•a 

TJ 

5»d 

CQ  o 

*-£ 

•M         C 

o£ 

°  h'c 

.  © 

.  »  c 

o  o 

0*0  «-; 

fc 

fc 

1 

1 

6 

2 

4 

3 

13 

4 

9 

5 

5 

6 

8 

7 

10 

8 

3 

0 

NAME  OF  BIDDEB. 


The  King  Bridge  Co.,  Cleveland,  O 

Edge  Moor  Bridge  Works,Wilmington,Del. 

Klmira  Bridge  Co.,  Ltd.,  Elmlra,  N.  Y 

The  Carnegie  Steel  Co.,  Ltd..  Pittsburgh, Pa. 

American  Bridge  Works,  Chicago,  His 

The  Penna  Steel  Co.,  Steelton,  Pa 

New  Jersey  Steel  &  Iron  Co.,  Trenton,  N.J. 

The  J.  G.  Wagner  Co.,  Milwaukee,  Wis 

Detroit  Bridge  &  Iron  W'ks,  Detroit,  Mich. 


2 
SB 

£  a 

3  M 


&225,000 
230,000 
241,500 
249.559 
260,700 
261,408 
282,424 
262,800 
263,784 


<    t-l 

i   ■ 

~o 

£3^J 

jQ 

ftS50 

ll 

Jg| 

0. 

r~ 

Cts. 

Cts. 

3 

5 

3.7 

6 

3.25 

5.25 

2.80 

6.5 

3 

4.6 

3.5 

7.5 

8.4 

7.8 

3 

5 

3.3 

6 

1—4 
Kg 

Sha 


Cts. 

3.5 

4 

3 

4.5 

3 

4.75 

5.1 

3 

4 


•      hi 


t-O 


« 


WL,S 


Cts. 
20 
25 
25 
25 
25 
25 
26 
80' 
30 


The  following  are 

THE  BIDS  IN  DETAIL  FOR  SUPPLYING  AND  ERECTING  SUPERSTRUCTURE  FOR  A.,  T.  &  S. 
FE  RY.  CO.'S  BRIDGE  AT  WEST  END  OF  SECTION  "N.M 

In  Or dUr  of  Magnitude,  Lowest  Bid  First,  Opened  December  tt,  1879. 


°& 


8 

*S 

**     <5 

O  > 

°fc',3 

•  3> 

.  ©  S 

0*35 

» 

« 

13 

1 

1 

2 

11 

8 

7 

4 

0 

5 

4 

6 

6 

7 

8 

8 

10 

9 

5 

10 

2 

11 

NAME  OF  BIDDEB. 


The  Carnegie  Steel  Co.,  Ltd.,  Pittsburg,  Pa 

The  King  Bridge  Co.,  Cleveland  O 

Wisconsin  Bridge  and  Iron  Co.,  Milwau- 
kee, Wis 

A.  J.  Tullock,  Leavenworth,  Kan.,  and 
Chicago.,  Ill 

American  Bridge  Works,  Chicago,  III 

Elmlra  Bridge  Co.,  Ltd.,  Elmira  N.  Y 

Edge  Moor  Bridge  Works.  Wilmington.Del. 

Detroit  Bridge  and  Iron  Wks., Detroit,  Mich. 

The  J.  G.  Wagner  Co.,  Milwaukee,  Wis 

The  Penna  Steel  Co.,  Steelton  Pa 

The  Toledo  Bridge  Co.,  Toledo  O 


© 

I* 

o  § 

e  a 

®  % 

Q.tA 


$44,242 
46,000 

46,719 

47,000 
48,400 
48,400 
49,000 
49,366 
49,400 
50,485 
55,650 


& 


u 
o 


.a  . 

-^ 

y+  &  ■*-» 

**- 
-  u  3 
Oh 


8 


Cts, 
2.68 
3 

3 
2.75 

3 

3.25 

8 

3.2 

3 

3.50 

3 


Qui 


Cts. 
6.50 
5 

5 
5 

4.50 

5.25 

6 

6 

5 

7.50 

4.50 


1       • 

.O 

&S. 

®  oeSi 

U   Li   Q 


Cts. 
4.50 
3.50 

3 
3 

3 

8 

4 

4 

3 

4.75 

3 


u 

o 

'ft 


ti 


UPL,C 

©     <■*     O 

04 


Cts. 
25 
2) 

25 
20 

25 
25 
25 
80 
30 
25 
25 
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The  following  are 

THE  BIDS  IN  DETAIL  FOR  SUPPLYING  AND  ERECTING  SUPERSTRUCTURE  FOR  A.,  T.  A  S. 
FE  RY.  CO.'S  BRIDGE  NEAR  EAST  END  OF  SECTION  "G." 

In  Order  of  Magnitude,  Lowest  Bid  First,  Opened  December  tt%  1807, 


13 

7 
1 
3 
10 
9 
6 

»S 

11 


2 
8 
4 
5 
ft 
7 
8 
9 
10 

11 


The  Carnegie  iSteelCo.,  Ltd.,  Pittsburgh, Pa. 

A.  J.  Tullock,  Leavenworth,  Kas.  and  Chi- 
cago, IIIh 

The  King  Bridge  Co.,  Cleveland,  O 

Detroit  B rid  go  &  Iron  W'ks,  Detroit.  Mich. 

The  J.  G.  Wagner  Co.,  Milwaukee,  Wis 

American  Bridge  Work*,  Chicago,  Ilia 

Edge  Moor  Bridge  Works,Wilmlngton,Del. 

The  Penna  Steel  Co.,  Steelton,  Pa 

Ehuira  Bridge  Co.,  Ltd.,  Elmira.  N.  Y 

Wisconsin  Bridge  &  Iron  Co.,  Milwaukee, 
Wis 

Th©  Toledo  Bridge  Co.,  Toledo,  O 


*j  3 

O  3 

£  s 

3  *"• 

m 


$51,040 

52.986 
53.500 
54,900 
55,850 
56.400 
56,500 
56.663 
56.700 

56,796 
64,400 


•     La 

•    • 

•    i 

•  *• 

hi  ** 

H5 

-E 

•  U 

^■o 

•  <" 

^3—- 

£> 

.0 

I    -"*-•  © 
t.'C  © 

"^1 

i.  c 

u  C   • 

,     ©  ©  *» 

©2 

Ti3  = 

u  **  — ' 

:  & 

PU 

£. 

A 

!    Cts. 

I      Ct«. 

Cta. 

Cts. 

I    2.66 

6.5 

4.5 

25 

2.75 

5 

3 

20 

i    * 

5 

3.5 

20 

1    3.2 

6 

4 

30 

1     * 

,    5 

3 

30 

1    3 

4.5 

3 

25 

1    3 

n 

4 

25 

3  5 

7.5 

4.75 

25 

I    3.25 

i 

5.25 

3 

25 

!    3 

5 

3 

25 

!    3 

i 

4.5 

3 

\ 


Note— As  to  Bid  No.  6  in  order  of  reception,  See  Note  under  Schedule  of  Bids  on  Superstructures. 

ADJOURNMENT. 

On  motion  of  Mr.  Kelly,  seconded  by  Mr.  Carter,  the  Board  then  adjourned. 
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—OF  THE— 


Board  of  Trustees 


— OF  THE — 


Sanitary  District  of  Chicago. 


DECEMBER  29.  1897. 


OFFICIAL    RECORD. 

PUblWied  by  authority  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago. 


REGULAR  MEETING. 

The  three  hundred  and  seventy-sixth 
regular  meeting  of  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  was 
held  in  their  rooms,  Security  Building, 
Wednesday,  December  20,  1897,  at  2  KM) 
o'clock  P.  M. 


President  Boldenweck  called  the  Board 
to  order. 

On  roll-call  Messrs.  Boldenweck,  Bra- 
den,  Carter,  Eckhart.  Jones,  Kelly,  Mal- 
lette,  Smyth  and  Wenter— nine  mem- 
bers, were  present. 

MINUTES. 

The  minutes  of  the  regular  meeting 
held  December  22,  1897,  were  approved 
as  printed,  on  motion  of  Mr.  Kelly,  sec- 
onded by  Mr.  Mallette. 


*  VOUCHERS. 

The  Clerk  presented  the  following  vouchers: 

LAW  DEPARTMENT. 

F.  W.  C.  Hayes  (expense,  change  of  venue  case) $    694  00 


F.  W.  G.  Hayes  (expert  witnesses,  etc.,  Bush  case) 1.725  96 


$    2,319  95 


*  To  be  paid  by  warrants,  with  interest  coupons  attached,  drawn  against  the  tax  levy  for  1897. 
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GENERAL  ACCOUNT. 

Pay  roll,  Trustees,  December,  1897 

ENGINEERING  DEPARTMENT. 

Construction  Account— 

Western  Dredging  and  Improvement  Company  (payment  on  ac- 
count reserved  percentage) $  5,000  00 

Gaban  &  Byrne  (Section  G,  Santa  Fe  roadbed,  final) 5,973  52 

Tbe  P.,  0.,  C.  &  St.  L.  By.  Go.  (Section  O,  Pan  Handle  temporary 

bridge) 575  99 

«  _    _ 

ENGINEERING  DEPARTMENT. 

C .  Li.  Strobel  ( bridge  plans) 

Grand  Total 


$    2,833  34 


$  11,549  51 

$       750  00 

$  16.952  80 


t 
Mr.  Garter,  seconded  by  Mr.   Kelly, 

moved  that  the  vouchers  as  read  and 

shown  above  be  approved  and  ordered 

paid. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,Braden.  Carter,  Eck- 
hart,  Jones,  Kelly,  Mallette,  Smyth  and 
Wenter — nine.     Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

WEEKLY  REPORT  ON  EMPLOYES. 

The  Clerk  presented  a  report,  in  ac- 
cordance with  the  Rules,  showing  the 
number  of  persons  in  the  employ  of  the 
District  for  the  week  ending  December  25, 
1897,  which  was  read,  and.  by  unanimous 
consent,  was  ordered  printed  and  placed 
on  file. 

The  following  is 

THE  REPORT: 

"Chicago,  December  29,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — I  beg  leave  to  report 
herewith  the  number  of  employes  in 
each  department  for  the  week  ending 
December  25,  1897,  as  the  same  have 
been  reported  to  me: 

Engineering  department 96 

Maintenance  account 4 

Clerical  department 5 

Law  department 10 

Treasury  department 1 

Police  department 81 

Telephone  operator 1 

Total  employes 148 

Respectfully  submitted, 
(Signed)  Jas.  Reddick, 

Clerk." 


PURCHASE   OF   LAND  PROM  UNA  E.  AND 
CHARLES  P.  BARSTOW. 

Mr.  Carter,  Chairman,  presented  a  re- 
port from  the  Joint  Committee  on  Fi- 
nance and  Engineering,  setting  forth 
that  an  agreement  has  been  reached 
with  Lina  E.  and  Charles  P.  Barstow, 
her  husband,  for  the  purchase  of  certain 
land,  as  set  forth  in  the  report,  and  rec- 
ommending that  the  Clerk  of  the  Dis- 
trict be  authorized  and  directed  to  pay 
on  the  voucher  of  the  Attorney  to  'the 
said  Lina  E.  and  Charles  P.  Barstow, 
the  sum  of  $4,425.00  in  full  payment  for 
the  land  described;  and  the  report  was 
read. 

Mr.  Carter,  seconded  by  Mr.  Eckhart. 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Teas — 
Messrs.  Boldenweck,  Carter,  Eckhart, 
Jones,  Kelly,  Mallette,  Smyth  and  Wen- 
ter—eight.    Nays — Mr.  Braden — one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  Is 

THE  REPORT : 

"Chicago,  December  27,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentlemen— The  Joint  Committee  on 
Finance  and  Engineering  has  reached  an 
agreement  for  the  purchase  of  lands 
necessary  for  the  corporate  purposes  of 
the  District  from  the  persons  hereinafter 
named  at  the  prices  here  stated,  to- wit: 

From  Lina  E.  Barstow  and  Charles  P. 
Barstow,  her  husband,  the  lands  herein- 
after  described,    for   the   sum  of  four 
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thousand  four  hundred  and  twenty- five 
($4,425.00)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay,  on  the 
voucher  of  the  Attorney,  to  said  Lina  E. 
Barstow  and  Charles  P.  Barstow,  her 
husband,  the  sum  of  four  thousand  four 
hundred  and  twenty- five  ($4,425.00) 
dollars  in  full  payment  for  the  following 
described  lands,  to  wit: 

A  piece  of  land  in  Block  2,  Old  Town 
of  Joliet,  between  the  south  side  of 
Jackson  street  and  the  north  line  of  Lot 
1,  running  from  the  Desplaines  River 
east  to  the  center  of  the  16%  foot  alley, 
continued,  first  west  of  Ottawa  street 
nearly  100  feet  on  river  with  a  width  of 
43  feet  on  alley,  125  feet  on  Jackson 
street  and  140  feet  on  the  south  line. 
Also  north  half  Q4)  of  Lot  1,  Block  2, 
Old  Town  of  Joliet,  66  x  150  feet  to  Des- 
plaines River.  Said  land  lying  and  be- 
ing situated  in  the  City  of  Joliet,  County 
of  Will  and  State  of  Illinois. 

Respectfully  submitted, 

(Signed)  Z.  R.  Carter, 

Chairnian, 

b.  a.  eckhart, 
Frank  Wenter, 
Thomas  Kelly, 
J.  P.  Mallette, 
Alex.  J.  Jones, 
Thos.  A.  Smyth, 
Wm.  Boldenweck, 

Joint  Committee  on  Finance  and  Enoi- 
7ieering:" 

PAYMENT  OF  MATURING  BONDS   AND  IN- 
TEREST. 

Mr.  Carter,  Chairman,  presented  a  re- 
port from  the  Committee  on  Finance 
authorizing  the  Qlerk  to  draw  a  warrant 
in  favor  of  the  Treasurer  of  the  District 
for  the  sum  of  $678,600.00,  to  be  used  by 
said  Treasurer  in  the  payment  of  the 
principal  and  interest  of  certain  bonds 
maturing  January  1st,  1898,  as  set  forth 
in  the  report;  and  the  report  was  read. 

Mr.  Carter,  seconded  by  Mr.  Wenter, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in . 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette.  Smyth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 


The  following  is 

THE  REPORT: 

"Chicago,  December  29,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago: 

Gentleman— Your  Committee  on 
Finance  would  respectfully  report  in 
the  matter  of  maturing  bonds  of  the 
District  and  interest  thereon,  the  follow- 
ing amounts  are  due  and  payable  Jan- 
uary 1,1898: 

Second  issue,  fourth  in- 
stallment   $150,000  00 

Fourth  Issue,  third  Install- 
ment     800,000  00 

Fifth  issue,  second  Install- 
ment       40,000  00 

Sixth  issue,  first  install- 
ment       40,000  00 

Total  Bonds $430,000  00 

Second  issue,  6  months  In- 
terest on  $2,550,000.00  at 
5* $68,750  00 

Third  issue,  6  months  in- 
terest on  $2,550,000.00  at 
5* 68,75000 

Fourth  issue,  6  months  in- 
terest on  $8,600,000.00  at 
4J4* 81,00000 

Fifth  issue,  6  months  In- 
terest on  $780,000.00  at 
A\& 17,10000 

Sixth  issue,  6  months  In- 
terest on  $800,000.00  at 
4}tf 18,00000 

Total  interest $243,600  00 

Grand  total $678,600  00 

Tour  Committee  therefore  recommend 
that  a  warrant  be  drawn  by  the  Clerk  in 
favor  of  the  Treasurer  of  the  District  for 
the  said  sum  of  $673,600.00  to  be  charged 
as  indicated  above  to  the  "  Bond"  and 
"Interest  and  Premium"  Accounts  re- 
spectively, and  used  by  said  Treasurer 
in  the  payment  of  the  said  installments 
of  bonds  and  interest  falling  due  Jan- 
uary 1,  1898,  as  aforesaid,  upon  the  pro- 
duction and  cancellation  of  the  bonds 
and  interest  coupons  evidencing  the 
same,  and  that  he  be  authorized  and 
directed  to  that  end. 


(Sigued) 


Z.  R.  Carter, 

Chairman. 
B.  A.  Eckhart, 
Frank  Wenter, 
Committee  on  Finance," 
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PURCHASE  OP.  LAND  FROM  MARTIN  CUSH- 
ING  AND  W.  J.  AND  ELIZABETH  F. 
ADAM. 

Mr.  Carter,  Chairman,  presented  a  re- 
port from  the  Joint  Committee  on  Fi- 
nance and  Engineering,  setting  forth 
that  an  agreement  has  been  reached 
with  Martin  dishing  and  W.  J. 
and  Elizabeth  F.  Adam  for  the  pur- 
chase of  certain  property,  as  set  forth  in 
the  report,  and  recommending  that  the 
Clerk  of  the  District  be  authorized  and 
directed  to  pay  on  the  voucher  of  the 
Attorney,  to  the  said  Martin  Cushing, 
the  sum  of  $10,000.00,  and  to  the  said  W. 
J.  and  Elizabeth  F.  Adam  the  sum  of 
$7,500.00,  in  full  payment  respectively 
for  the  property  described ;  and  the  re- 
port was  read. 

Mr.  Carter,  seconded  by  Mr.  Mallette, 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

On  roll-call  the  vote  stood:  Yeas — 
Messrs.  Boldenweck,  Brad  en,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  Smyth 
and  Wenter — nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

the  report: 

41  Chicago,  December  17,  1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago  ; 

Gentlemen— The  Joint  Committe  on 
Finance  and  Engineering  has  reached 
an  agreement  for  the  purchase  of  prop- 
erty for  the  corporate  purposes  of  the 
District  from  the  persons  hereinafter 
named  at  the  prices  here  stated,  to- wit  : 

From  Martin  Cushing  the  land  herein- 
after described  for  the  sum  of  ten  thou- 
sand ($10,000)  dollars. 

From  William  J.  Adam  and  Elizabeth 
F.  Adam,  his  wife,  the  land  hereinafter 
described  for  the  sum  of  seventy-five 
hundred  ($7,500)  dollars. 

Your  Committee,  therefore,  recom- 
mends that  the  Clerk  of  the  District  be 
authorized  and  directed  to  pay  on  the 
voucher  of  the  Attorney  to  said  Martin 
Cushing  the  sum  of  ten  thousand  ($10,- 
000)  dollars  in  full  payment  for  the  fol- 
lowing described  land,  to-wit : 

Lot  three  (3)  in  Daly ,  Grin  ton  &  Mack's 
Subdivision  of  Lot  one  (1),  in  Block  sev- 
enteen (17),.  in  West  Joliet.  Said  land 
lying  and  being  situate  in  the  County  of 
Will  and  State  of  Illinois 


To  said  William  J.  Adam  and  Eliza- 
beth F.  Adam,  his  wife,  or  the  persons 
she  may  authorize  to  receive  the  same 
for  her,  the  sum  of  seventy- five  hun- 
dred ($7,500)  dollars,  in  full  payment  for 
the  following  described  land,  to-wit : 

Lots  five  (5),  seven  (7)  and  eight  (8),  in 
Block  sixty- two  (62);  also  Lots  one  (1), 
six  (6),  seven  (7)  and  eight  (8),  and  north 
half  of  thirteen  (1 3),  in  Block  seventy- 
four  (74),  in  School  Section  Addition  to 
Joliet,  together  with  all  rights  and  ap- 
purtenances thereto ;  also  all  the  right, 
title  and  interest  in  and  to  Lots  five  (5), 
nine  (0)  and  twelve  (12),  in  Block  seven- 
ty-four (74),  reserving  a  strip  of  land 
•upon  either  Lot  nine  (9)  or  Lot  twelve 
(12),  lying  West  of  a  line  twenty- five 
(25)  feet  east  of  the  towpath  along  the 
Illinois  and  Michigan  Canal,  together 
with  all  rights  and  appurtenances  to  said 
lots.  Said  land  lying  and  being  situate 
in  the  City  of  Joliet,  County  of  Will 
and  State  of  Illinois. 

Respectfully  submitted, 

(Signed)  Z.  R.  Carter, 

Chairman. 

B.  A.  Eckhart, 

Frank  W enter, 

Jos.  C.  Braden, 

Thomas  A.  Smyth, 

Thomas  Kelly, 

J.  P.  Mallette, 

Wm.  Boldenweck, 

Joint  Committee  on  Finance  and  Engi~ 
neerina." 

ACTION  IN  REFERENCE  TO  AGREEMENT 
WITH  C,  R-  I-  &  P.  RY-  CO.  FOR  CROSS- 
ING RIGHT  OP  WAY  AT  JOLIET  RECON- 
SIDERED AND  NEW  AGREEMENT  AU- 
THORIZED. 

In  reference  to  the  agreement  with  the 
Chicago,  Rock  Island  <fe  Pacific  Railway 
Company  for  crossing  right  of  way  at 
Joliet,  authorized  at  the  meeting  held 
December  22,  1897,  (page  4427  of  the 
Proceedings,)  Mr.  Kelly,  seconded  by 
Mr.  Eckhart,  moved  that  the  action  of 
that  date  in  regard  to  said  agreement  be 
reconsidered. 

On  roll-call  the  vote  stood:  Yeas- 
Messrs.  Boldenweck,  Braden,  Carter, 
Eckhart,  Jones,  Kelly,  Mallette,  8myth 
and  Wenter— nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 
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Mr.  Kelly  then  presented  a  form  of 
agreement  of  similar  general  import  but 
with  some  modifications  as  shown 
hereafter,  and  seconded  by  Mr.  Eck- 
ert.  moved  that  the  President  and  Clerk 
be  authorized  to  execute  the  same  in  the 
form  submitted,  when  said  agreement 
Bhall  have  been  executed  by  said  railway 
company. 

On  roll-call  the  vote  sto^d:  Yeas — 
Messrs.  Bolden  week,  Braden.  Carter,  Eck- 
hart,  Kelly,  Mallette,  Smyth  and  Wen- 
ter—  eight.  Nays — none.  Excused  and 
not  voting,  Mr.  Jones—one. 

Upon  which  result  the  President  de- 
clared the  motion  carried. 

The  following  is 

THE  FORM  OP  AGREEMENT. 

"Ihis  Agreement,  Made  and  entered 

into  this day  of 189...  by 

and  between  the  Sanitary  District  of 
Chicago,  party  of  the  first  part,  and  the 
Chicago,  Rock  Island  and  Pacific  Rail- 
way Company,  party  of  the  second  part, 

Witnesseth,  That.  Whereas,  the  party  of 
the  first  part,  hereinafter  called  the  San. 
itary  District,  is  about  to  improve, 
deepen  and  widen  the  Desplaines  River 
through  the  City  of  Joliet,  as  it  is  em- 
powered to  do  under  the  Act  of  the 
Legislature  of  the  State  of  Illinois,  en- 
titled "An  Act  to  create  Sanitary  Dis- 
tricts and  to  remove  obstructions  from 
the  Desplaines  and  Illinois  Rivers,"  ap- 
proved May  29th,  1889;  and 

Whereas.  In  the  prosecution  of  its 
plans  for  such  improvement  it  is  neces- 
sary to  increase  the  width  and  depth  of 
the  said  Channel  where  it  is  crossed  by 
the  right  of  way  and  tracks  of  the  sec- 
ond party,  hereinafter  called  the  rail- 
way company ;  now,  therefore,  this 
agreement  witnesseth: 

Article  I. 

That  the  Railway  Company  consents 
to  the  said  proposed  changes  under  and 
subject  to  the  terms  and  conditions 
herein  expressed;  and  in  consideration 
of  the  performance  of  all  of  the  cove- 
nants, agreements  and  undertakings  of 
the  Sanitary  District,  hereinafter  con- 
tained, the  railway  company  covenants 
and  agrees  as  follows: 

Section  1 .  The  Sanitary  District  may 
enter  upon  the  right  of  way  and 
lands  of  the  railway  company  and 
may  excavate  its  existing  roadbed 
at  the  easterly  end  of  its  present 
bridge  across  the  Desplaines  River 
to    the    depth   shown    upon    the  plan 


and  profile  hereto  attached  and 
marked  Exhibit  "A,"  and  may  substi- 
tute  therefor  a  bridge     having  a  span 

of feet,  which  said  bridge 

shall  be  built  upon  plans  to  b«*  approved 
by  the  Engineer  of  the  Railway  Com- 
pany under  whose  supervision  and  di- 
rection the  work  shall  be  executed;  and 
the  materials  and  workmanship  enter- 
ing into  its  construction  shall  conform 
to  the  standard  specifications  adopted  by 
the  railway  company  and  the  sub- 
structure of  the  said  bridge  shall  be  de- 
signed and  built  to  carry  the  super- 
structure for  three  tracks,  and  the 
masonry  shall  be  so  proportioned  as  to 
admit  of  its  being  carried  up  hereafter 
to  an  additional  height  of  seven  (7)  feat 
above  present  requirements. 

Section  2.  The  said  work  shall  be 
carried  on  at  such  times  and  in  such 
manner  as  not  to  interrupt  or  delay  the 
trains  or  operations  of  the  Railway  Com- 
pany. 

Sections.  The  said  Railway  Com- 
pany shall  have  the  right  at  any  time 
hereafter  to  construct  and  maintain  at 
its  own  cost  and  expense  such  additional 
substructures,  superstructures,  tracks 
and  appurtenances,  as  can  be  erected 
upon  its  right  of  way  over  the  additional 
width  of  Channel  to  be  created  by  the 
Sanitary  District. 

Section  4.  The  railway  company 
will  remove  all  side  tracks,  switches  or 
spur  tracks  now  existing  upon  lands 
which  have  or  shall  have  become  the 
property  of  the  Sanitary  District,  by 
purchase  or  condemnation,  provided  the 
materials  in  same  are  the  property  of 
the  railway  company,  and  also  will  sur- 
render and  release  all  right  of  possession 
to  the  lands  occupied  by  said  tracks. 

Article  II. 

That  the  Sanitary  District,  in  consid- 
eration of  the  covenants,  agreements  and 
undertakings  of  the  railway  company 
herein  contained,  does,  on  its  part,  cov- 
enant and  agree  as  follows: 

Section  1.  The  Sanitary  District  will, 
at  its  own  expense,  and  within  eighteen 
(18)  months  from  the  date  hereof,  con- 
struct in  place  and  pay  for  the  new  extra 
span  of  bridge  to  carry  the  two  main 
tracks  of  the  railway  company  over  the 
excavation  of  the  roadbed  of  the  railway 
company,  hereinbefore  proposed  and 
outlined,  in  the  manner  shown  upon  the 
map  and  profile  marked  Exhibit  "  A." 

The  Sanitary  District  will  pay  all  ex- 
penses of  every  name  and  nature  for 
temporary   or   permanent   work     done 
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under  this  agreement,  and  the  Sanitary 
District  shall  and  will  relieve  the  rail 
way  company  and  save  it  harmless  from 
all  claims  for  damage  or  cause  of  action 
arising  out  of,  or  attributable  to,  any- 
thing that  shall  be  done  in  pursuance  of 
this  agreement,  •  or  in  effecting  the 
changes  herein  proposed. 

Section  2.  The  Sanitary  District  shall, 
upon  the  completion  of  the  additional 
span  herein  provided  for,  and  in 
any  event  within  the  period  of 
twenty  (20)  months  from  the  date 
hereof,  pay  to  the  railway  company  as 
an  indemnity  for  the  cost  of  ordinary 
repairs  and  maintenance  of  the  proposed 
additional  span,  including  cross- ties  and 
guard  rails  thereon,  as  a  consideration 
for  the  railway  company  assuming  all 
liability  for  natural  depreciation  of,  and 
accident  to,  the  said  structure,  a  sum  of 
money,  in  cash,  equal  to  twenty  times 
the  amount  of  estimated  annual  cost  of 
the  following  items: 

(a)  For  the  annual  cost  of  cleaning: 
and  painting  three  one- hundredths  (.03) 
of  one  cent  per  pound,  computed  on  the 
whole  weight  of  metal  contained  in  said 
structure,  not  including  track  material. 

(b)  For  the  annual  cost  of  renewing 
cross  ties  and  guard  rails  on  said  struct- 
ure, five  dollars  per  thousand  feet,  B. 
M.,  computed  on  all  the  lumber  in  said 
cross  ties  and  guard  rails. 

(c)  For  the  annual  cost  of  general  in- 
spection and  minor  rep  lira,  twenty  (20) 
cents  per  lineal  foot,  computed  on  the 
entire  length  of  said  structure. 

(d)  For  annual  depreciation  in  value 
and  liability  to  accident,  one  and  one- 
half  (\}4)  per  cent  of  the  cost  of  all 
metal  in  the  said  structure  erected  in 
place. 

The  amount  of  the  four  items  men- 
tioned above  shall  be  verified  by  the  re- 
spective chief  engineers  of  the  parties 
hereto. 

The  railway  company  shall  be  the  sole 
and  exclusive  owner  of  the  said  struct- 
ure, and  shall  have  entire  charge  of  and 
control  over  the  same,  but  until  the  pay- 
ment  above  provided  for  shall  have  been 
made,  the  Sanitary  District  shall,  at  its 
own  expense,  maintain  the  said  structure 
in  good  condition  and  to  the  satisfaction 
of  the  railway  company. 

The  Sanitary  District  will  pay  to  the 
railway  company  the  cost  of  removing 
such  tracks  and  switches  as  are  covered 


by  this  agreement,  and  also  the  cost  of 
relaying  the  same  wherever  reconstruc- 
tion is  made  necessary  in  carrying  out 
the  plans  covered  by  this  agreement. 

Section  3.  This  agreement  shall  be 
binding  upon,  and  inure  to  the  respective 
successors  and  assigns  of  the  parties 
hereto. 

In  Witness  Whereof,  The  parties  hereto 
have  caused  these  presents  to  be  signed 
by  their  respective  Presidents,  and  their 
corporate  seals  to  be  hereunto  affixed, and 
duly  attested,  the  day  and  year  first 
above  written." 


REPORT  ON  RETURN  OP  CERTAIN  CHECKS 
RECEIVED  WITH  BIDS  ON  SUB  AND  SU- 
PERSTRUCTURES. 

Mr.  Kelly,  Chairman,  presented  a  re- 
port from  the  Committee  on  Engineer- 
ing, setting  forth  that  the  Committee 
will  require  additional  information  be- 
fore it  can  act  advisedly  in  the  matter 
of  awarding  contracts  on  the  bids  on 
sub  and  superstructures  for  bridges,  pre- 
sented and  referred  to  that  Committee 
at  the  meeting  held  December  22,  1897 
(page  4480  of  the  Proceedings),  recom- 
mending, however,  that  the  Clerk  of 
the  District  be  directed  to  return  the 
check  of  each  of  said  bidders  upon  each 
portion  of  the  work  described,  except- 
ing, however,  the  check  of  each  of  the 
three  lowest  bidders  upon  each  portion 
of  said  work,  and  the  check  accompany- 
ing each  of  the  three  bids  designated  as 
"competitive  bids"  with  which  compet- 
itive plans  were  submitted;  the  remain- 
ing checks  to  be  held  until  su6h  time  as 
the  contract  upon  each  of  the  several 
portions  of  said  work  shall  have  been 
duly  executed ;  and  the  report  was  read. 

Mr.  Kelly,  seconded  by  Mr.  Wenter 
moved  that  the  report  be  adopted  and 
the  recommendations  contained  therein 
concurred  in. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 

The  following  is 

THE    REPORT  : 

"  Chicago,  December  27, 1897. 

To  the  Honorable  the  Board  of  Trustees 
of  the  Sanitary  District  of  Chicago : 

Gentlemen — At  the  meeting  of  yonr 
Honorable  Body,  held  on  the  22nd  hist., 
the  bids  in  detail  for  supplying  and 
erecting  the  sub  and  superstructure  for 
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the  Pittsburg,  Chicago,  Cincinnati  and 
St.  Lonis  Railway  Company,  The  North- 
ern Pacific  Railroad  Company  and  the 
Union  Stock  Yard  and  Transit  Com- 
pany's bridge  on  Contract  Section  "O," 
near  Campbell  avenue,  and  the  bids  in 
detail  for  supplying  and  erecting  the 
superstructure  for  the  Atchison.  Topeka 
and  Santa  Fe  Railway  Company's  bridge 
at  west  end  of  Contract  Section  "N," 
and  also  the  bids  for  supplying  and 
erecting  the  superstructure  of  the  Atch- 
ison, Topeka  and  Santa  Fe  Railway 
Company's  bridge  at  the  east  end  of  Con- 
tract Section  "G"  were  opened  and  tab- 
ulated in  such  order  of  magnitude  as  ap- 
pears in  the  printed  proceedings  of  said 
meeting  at  page  4480  to  page  4435.  The 
competitive  bids  of  said  work  were  also 
opened  and  read  to  your  Honorable 
Body  and  also  appear  printed  in  detail 
in  the  proceedings  at  the  pages  above 
referred  to. 

The  Committee  on  Engineering  having 
had  said  bids  under  advisement  and 
having  considered  the  various  phases  of 
the  work  therein  contemplated  by  each 
of  said  bids,  have  been  confronted  with 
questions  of  some  perplexity  requiring 
additional  information  to  be  had  by 
your  Committee  before  the  Committee 
can  act  advisedly  in  the  matter  of 
awarding  the  contracts  upon  said  bids 
submitted.  Inasmuch,  however,  as  the 
District  would  be  depriving  the  several 
firms  who  have  submitted  bids  upon 
each  portion  of  the  work  hereinabove 
described  of  the  use  of  the  money  de- 
posited in  the  form  of  certified  checks 
with  the  bid  of  each  of  said  firms,  the 
Committee  have  deemed  it  advisable  to 
release  the  checks  of  all  who  have  sub- 
mitted bids  on  each  portion  of  said  work, 
excepting,  however,  the  three  lowest 
bidders  upon  each  portion  of  said  work 
and  also  excepting  the  competitive  bids 
of  the  three  firms  which  have  submitted 
the  same  in  that  form.  Your  Commit- 
tee, therefore,  recommends  that  the 
Clerk  of  the  District  be  directed  to  re- 
turn the  check  of  each  of  said  bidders 
upon  each  portion  of  the  work  herein- 
above described,  excepting,  however, 
the  check  of  each  of  the  three  lowest 
bidders  upon  each  portion  of  said  work 
and  the  check  accompanying  each  of 
the  three  bids  designated  as  competi- 
tive bids  with  which  the  competitive 
plans  were  submitted.  And  with  refer- 
ence to  the  checks  of  the  three  lowest 
bidders  and  the  competitive  bidders  as 
aforesaid,  the  Committee  advises  that 
they  be  held  until  such  time  as  the  con- 
tract upon  each  of  the  several  portions 


of  said   work  shall  have  been    properly 
executed. 

Respectfully  submitted, 

(Signed)  Thomas  Kelly, 

Chairman. 

J.  P.  Mallktte, 

Alex.  J.  Jones, 

Z.  It.  Carter. 

Frank  Wentkk, 

B.  A.  Eckhart, 

J.  C.  Braden, 

Thomas  a.  Smyth, 

Wm.  Boldknweck, 

• 

Committee  on  Engineering.1'' 

COMMUNICATION  REQUESTING  ICE  PRIVI" 
LEGES  ON  MAIN  CHANNEL  NEAR  LOCK- 
PORT. 

The  Clerk  presented  a  communication 
from  Messrs.  Yost  Bros.,  proposing  to  pay 
the  sum  of  $100  for  the  privilege  of  cut- 
ting and  securing  ice  from  the  basin  in 
the  Main  Channel  of  the  Drainage  Canal 
at  or  near  Lockport  for  the  season  of 
1897-8,  conditioned,  however,  on  the 
crop  of  ice  being  suitable  for  cutting; 
and  the  communication  was  read. 

Mr.  Wenter,  seconded  by  Mr.  Jones, 
moved  that  the  communication  be  placed 
on  file  and  that  the  parties  be  notified 
that  the  District  cannot  enter  into  such 
an  agreement. 

The  motion  prevailed  unanimously 
and  it  was  so  ordered. 

RESOLUTION  OF  CONFIDENCE  IN  PRESENT 

OFFICERS. 

Under  the  head  of  new  business,  Mr. 
Mallette  presented  and ,  seconded  by  Mr. 
Braden,  moved  the  adoption  of  the  fol- 
lowing 

RESOLUTION: 

"Resolved,  That  this  Board  hereby  ex- 
presses its  continued  confidence  in  the 
following  officers  of  the  Sanitary  Dis- 
trict, who  are  hereby  declared  to  be  the 
choice  of  this  Board  for  the  positions 
they  respectively  occupy,  and  that  the 
Finance  Committee  be  directed  to  ob- 
tain from  each  such  new  or  additional 
bonds  as  may  be  required  by  the  rules  to 
cover  their  future  tenure  of  office. 

Clerk,  James  Reddick, 

Treasurer,  Fred  M.  Blount, 

Chief  Engineer,  Isham  Randolph, 

General  Counsel,  John  S.  Runnels, 
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Attorney,  Fred'k  W.  C.  Hayes, 
Marshal,  Edward  J.  Coen." 

On  roll-call  on  the  motion  to  adopt 
the  vote  stood  :  Yeas— Messrs.  Bolden- 
weck,  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  and  Wen  ter— eight. 
Nays — none.  Excused  and  not  voting 
— Mr.  Smyth— one. 

Upon  which  result  the  President  de- 
clared the  resolution  adopted. 

AUTHORITY  FOR  NEGOTIATIONS  IN  REF- 
ERENCE TO  PURCHASE  OF  PROPERTY 
ADJACENT  TO  THE  CHICAGO  RIVER. 

Under  the  head  of  new  business  Mr. 
Carter  presented  and,  seconded  by  Mr. 
Jones,  moved  the  adoption  of  the  fol- 
lowing 

ORDER: 

'Whereas,  The  Sanitary  District  of 
Chicago  did,  bv  ordinance,  on  September 
29,  1897  (pages  4244  to  4246,  inclusive,  of 
Proceedings),  adopt  and  establish  a  route 
for  its  Main  Channel  and  outlet  over, 
upon  and  through  certain  lands  adjacent 
and  along  the  Chicago  River  in  Cook 
County,  Illinois;  and 

Whereas,  It  may  be  necessary  to  in- 
stitute condemnation  proceedings  for 
lands  included  within  the  said  route,  by 
reason  of  the  failure  of  the  owners 
thereof  to  agree  with  this  District  for  the 
purchase  of  the  same;  and 

Whereas,  It  is  necessary  that  offers 
and  negotiations  shall  be  made  to  and 
with  the  owners  of  the  various  tracts  of 
land,  relative  to  the  purchase  thereof, 


(1897. 

prior  to  any  condemnation  proceedings 
being  instituted;  it  is  hereby 

Ordered,  That  the  Attorney  of  the  San- 
itary District  be,  and  he  is  hereby,  em- 
powered and  authorized  to  make  such 
offers  and  conduct  such  negotiations  in 
the  r.ame  of  the  Sanitary  District,  as  re- 
quired by  law  under  and  pursuant  to  the 
direction  of  the  Joint  Committee  on 
Finance  and  Engineering." 

On  roll-call  on  the  motion  to  adopt, 
the  vote  stood:  Yeas — Messrs.  Bolden- 
weck,  Braden,  Carter,  Eckhart,  Jones, 
Kelly,  Mallette,  Smyth  and  Wenter— 
nine.    Nays — none. 

Upon  which  result  the  President  de- 
clared the  order  adopted. 


PRESENTATION  OF  BIDS  FOR  SUPPLYING 
AND  ERECTING  BRIDGE  SUPERSTRUCT- 
URE ACROSS  TOSSPLAINES  RIVER. 

The  President  then  announced  that,  in 
conformity  with  the  advertisement  invit- 
ing bids  "for  supplying  and  erecting  a 
bridge  superstructure  across  Desplaines 
River  on  line  of  Summit  and  Lyons 
highway/'  duly  published,  giving  sixty 
days  notice,  as  required  by  the  Sanitary 
District  Act,  the  Board  would  now  pro- 
ceed to  open  bids  received  in  response  to 
same. 

The  Clerk  then  presented  and  read  the 
bids  received,  as  shown  hereafter. 

At  the  conclusion  of  the  reading  of 
the  bids,  Mr.  Mallette,  seconded  by  Mr. 
Kelly,  moved  that  the  same  be  referred 
to  the  Committee  on  Engineering. 

The  motion  prevailed  unanimously  and 
it  was  so  ordered. 


The  following  is 

THE  SCHEDULE  OF  BIDS  FOR  SUPPLYING  AND   ERECTING  A  BRIDGE  SUPERSTRUCTURE 
ACROSS  DESPLAINES  RIVER  ON  LINE  OF  SUMMIT  AND  LYONS  HIGHWAY: 

Optrud  Dtctmber  29,  1897. 


A       g 

fc  «  £ 

y 
o     w 


1 
2 
8 
4 
5 
6 
7 


NAME  AMD  ADDBEBS  OF  BIDDER. 


Toledo  Bridge  Company,  Toledo,  Ohio r 

Massillon  Bridge  Company,  Matwillon,  Ohio 

The  J.  G.  Wagner  Company,  Milwaukee,  Wis  

Wisconsin  Bridge  and  Iron  Company,  Milwaukee,  Wis 

Amerioan  Bridge  Works,  Chicago,  III 

The  .Toilet  Bridge  and  Iron  Company,  Joliet,  HI 

Pittsburg  Bridge  Company,  Pittsburg,  Pa 


O      g« 

§5oH 

ggfee 


S50O  00 

500  00 
500  00 
soo  00 

500  00 
500  00 
500  00 
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The  following  are 

THE    BIDS    IN    DETAIL    FOR    SUPPLYING    AND    ERECTING   BRIDGE    SUPERSTRUCTURE 
ACROSS  DESPLAINES  RIVER  ON  LINE  OP  SUMMIT  AND  LYONS  HIGHWAY: 

In  Order of  Magnitude,  Lowest  Bid  FirtC*  Opened  Decembers,  1897. 
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7 

NAME  AND  ADDRK88  OF  BIDDER. 


Massillon  Bridge  Company,  Massillon,  Ohio 

The  J.  G.  Wagner  Company,  Milwaukee,  Wis 

Wisconsin  Bridge  and  Iron  Company,  Milwaukee,  Wis 
The  Jollet  Bridge  and  Iron  Company,  Joliet,  111 ....... . 

American  Bridge  Works,  .Chicago,  111 

Pittsburg  Bridge  Company,  Pittsburg,  Pa 

Toledo  Bridge  Company,  Toledo,  Ohio .* — 


5g 

©  0 

SCO 

Sft 

ES 

g  a 

2^ 

3 

QQ 

$8.500  00 

8,840  00 

3,850  00 

3,969  00 

4,025  00 

4.085  00 

4,220  00 

ADJOURNMENT. 

On  motion  of  Mr.  Braden,  seconded  by  Mr.  Smyth,  the  Board  then  adjourned. 


CLERK.    ' 
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